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THE TREASURY. 


Treasury Department, 

Office of Supervising- Architect, 

Washington , August SI , 1918. 

Sir:. I have the honor to submit herewith the annual report of the 
operations of the Supervising Architect’s Office for the fiscal year 
ended June 30, 1918. 

In the annual report of this office for the fiscal year ended June 30, 
1917, attention was invited to the fact that abnormal conditions which 
had prevailed throughout the period covered by that report had 
unfavorably affected the rate of progress in the construction of public 
buildings. 

Before the close of the fiscal year 1917 the United States had 
declared war against ' Germany, and throughout the entire period 
covered by this report the paramount demands of the Government 
for war purposes have drawn upon every class of labor and material 
essential to construction work and upon the transportation facilities 
of the country to such an extent as seriously to retard work upon 
public buildings in course of construction. 

Because of the abnormal increase, due to the war, in the cost of 
labor and material entering into the construction of public buildings, 
and with a view to curtailing the expenditure of public funds for pur- 
poses which could be postponed for the time being without material 
detriment to the public interests, this office was directed, under date 
of December 26, 1917, to place no new buildings or extensions of build- 
ings under contract unless the urgency therefor was established to the 
satisfaction of the department. 

In connection with and necessarily incident to the order above 
referred to, estimates for appropriations aggregating approximately 
four and one-half million dollars, which, had previously been sub- 
mitted to Congress for construction work on more than 117 buildings 
were withdrawn. 

Notwithstanding the disturbed condition of the labor and material 
markets it was found pos&ible, in connection with the buildings and 
extensions placed under contract during the period covered by this 
report, to adhere to tbe previous practice of this department of 
awarding contracts at lump-sum prices on competitive bids. The 
increased cost to the Government in these eases above the cost of 
similar buildings in normal times is not considered to be out of pro- 
portion, consi deiing the risks which the contractors are obliged to 
assume under the lump-sum basis of contracting. 

While the postponement of the building program of this office has 
affected the field force and has resulted in a reduction of the number 
of superintendents of construction, there has been no diminution of 
the activities of the office proper. The difficulties encountered in 
carrying on construction work under existing conditions on upward 
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of 100 public buildings has burdened the clerical force of the office 
with a tremendous amount of correspondence, while the technical 
.force has been called upon to handle a large number of projects of a 
special character. Much of this work has been for other departments, 
for purposes more or less directly connected with the war, and such 
services were rendered under the authority contained in section 35 
of the so-called omnibus public building act, approved June 25, 1910, 
which reads as follows: 

That hereafter the Secretary of the Treasury may, in his discretion, upon the request 
of the head of any other executive department or establishment ot the Government 
not under any executive department, cause the plans, drawings, designs, specifica- 
tions, and estimates to be prepared in the office of the Supervising Architect for any 
building or buildings for governmental purposes which the head of any other executive 
department or establishment not under an executive department mav be authorized 
to have constructed: Provided, That the proper appropriations for the support and 
maintenance of the office of the Supervising Architect be reimbursed for the cost of 
such work. 

The act entitled “An act to authorize the President to provide 
housing for war needs,” approved May 16, 1918, provides among other, 
things : 

That whenever it is practicable to use any part of the office or field force of the 
office of the Supervising Architect of the Treasury Department in or about any of 
the work contemplated by this act the President shall do so. 

Under the authority above referred to this office has so far only been 
called upon to render technical services to a very limited extent 

In addition to the foregoing, the technical force of the office has been 
engaged to such extent as has been possible upon the work of prepar- 
ing designs, plans, estimates, and specifications for buildings author- 
ized to be constructed under the control of the Treasury Department. 
This work is being carried forward to the point of readiness to advor- 
tise for bids when the time is reached for the resumption of building 
operations. 

The obstacles encountered, due to abnormal conditions in carry- 
ing on construction work on public buildings which tended to impede 
progress, have been so far overcome as to permit of a rate of progress 
averaging a building or extension completed and ready for occupancy 
every five days approximately. 

The small number of buildings and extensions placed under con- 
tract during the year is in part due to the postponement, under the 
order of December 26, 1917, of building operations, and in part to 
the fact that prior to the date thereof, in sonic sections of the coun- 
try where large building operations for the Government were in pi-og- 
ress or in the vicinity of munition plants and like establishments 
where high prices were being paid for labor, building costs were 
found to be practically prohibitive. 

Attention is invited to the following summary: 


'Completed during the year 

Buildings (i8 

Extensions and remodeling projects 4 

Total 72 

Placed under contract during the year 

Buildings 28 

Extensions and remodeling projects 2 

Total :io 
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At the close of the year covered by this report the public. build- 
ings under the control of the Treasury Department numbered close 
to 1,200. The work devolving upon this office in connection with 
their furnishing, equipment, maintenance, care, and repair is of in- 
creasing magnitude and importance. 

During the past winter, notwithstanding the fuel shortage and 
the severity of the season, there was no public building under 
the control of the Treasury Department that was not sufficiently 
supplied with fuel or heat. When it became evident in the early 
summer of 1917 that it would be impossible to obtain fuel through 
the ordinary" channels for more than about one-half of the public 
buildings by contracting therefor locally, the cooperation of the Fuel 
Administration and State and local fuel administrators was sought, 
and through those agencies, in conjunction with custodians cooperat- 
ing with the force of this office, the most gratifying results were 
obtained. 

The custodians’ forces in public buildings are compensated from 
a lump-sum appropriation, and are among the poorest paid employees 
of the Government. This appropriation, even with the 5 and 10 per 
cent allowance to custodians’ employees, in common with certain 
other employees of the Government, 'was not sufficient to permit of 
fixing rates of compensation corresponding with the pay allowed by 
States, municipalities, and owners of private property for similar 
services or which under existing war conditions was readily com- 
manded in unskilled occupations. 

Because of the higher standard of wages paid on the outside it was 
found mcreasingly difficult to obtain and retain sufficient employees 
to care for public buildings. Numerous complaints were, and con- 
tinue to be, received from custodians concerning their inability to 
keep competent members of their forces at the rates of compensation 
allowed. As there appears to be no prospect that the labor conditions 
will improve in the immediate future ib is apparent that unless more 
adequate appropriations are provided the problem of properly caring 
for the public buildings under the control of the Treasury Depart- 
ment will soon become a serious and embarrassing one. 

The lump-sum appropiiation from which practically the entire tech- 
nical force of this office is compensated limits the maximum and mini- 
mum rates that can be paid. Great difficulty has been experienced 
since the war in filling vacancies in this force, because other depart- 
ments are paying in some instances higher entrance salaries than the 
maximum salaries that can be paid from our appropriation. A simi- 
lar condition pre\ ails with respect to a number of statutory clerical 
positions the compensation attached to which is less than M,200 per 
annum. It lias been found extiemolv difficult to till vacancies in 
these lower grades of the office nocause of the more attractive entrance 
salaries paid in other branches of the service. The readjustment of 
salaries of a portion of the technical and clerical forces appears neces- 
sary to maintain a proper and satisfactory organization. 

1 desire again to place on record my appreciation of the loyal sup- 
port given me by the entire organization of tins office. 
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The following statements show in general the projects authorized 
by Congress, and in detail the financial operations of the Office of the 
Supervising Architect for the fiscal year ended June 30, 1918: 

BUILDINGS. 

New buildings completed (occupied or ready for occupancy) at the close 


Purchased completed (Galveston, Tex., appraiser’s stores) 1 

Number of marine hospitals and quarantine stations 55 

(Included in above is Boston, Mass., quarantine station, Gallops Island, 
purchased Dec. 30, 1916, but omitted from last year’s report.) 

New buildings completed during fiscal year ended June 30, 1918 68 


Net total number of buildings (completed) under the control of the 

Treasury Department June 30, 1918 : 1, 195 

Buildings placed under contract during the fiscal year ended June 30, 

1918 28 

Buildings placed under contract prior to the commencement of the fiscal 
year 1918, and not completed June 30, 1918 53 


Contracts for new buildings in force July 1, 1918 81 


Total number of buildings completed and in course of erection June 30 

1918 1,276 

Buildings authorized prior to the act of Mar. 4, 1913, not under contract 

June 30, 1918 18 

Buildings authorized in acts of Maj . 4 and June 23, 1913, July 2G, 1 916, and 


Total 168 


Total buildings completed, in course of erection, or authorized (not 
including extensions) 1, 444 

EXTENSIONS. 

Extensions completed (occupied or ready for occupancy) during the fiscal 

year ended June 30, 1918 4 

Extensions placed under contract during the fiscal year ended June 30, 

1918 2 

Extensions placed under contract prior to July 1, 1917, not completed 
June 30, 1918 7 

Contracts for extensions in foice July 1, 1918 9 

Extensions authorized prior to act of Mar. 4, 19 L3, not under contract June 

30, 1918 2 

Extensions authorized in acts of Mar. 4, 1913, and Mar. 4, 1917, not under 
contract Juno 30, 1918 1 1 

Extensions authorized but not under contract June 30, i9iS L3 

REC \1TTULATI0N . 

Contracts completed during the fiscal year ended June 30, 1918 

New buildings 68 

Extensions 4 

Total 72 

Contracts awarded during year ended June 30, 1918 

N ow buildings *. 28 

Extensions 2 

Total 80 

Contracts awarded prior to July 1, 1917, not completed June 30, 1918 

New buildings 53 

Extensions, 7 


Total (JO 
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Contracts in force July 1, 1918, regardless of date of award: 


New buildings 81 

Extensions 8 

Total 89 


The above statement does not include the following: 

Major miscellaneous contracts awarded from July 1, 1917, to June 30, 1918 27 

Miscellaneous projects placed under contract during the fiscal year 1918, many 
of which required the preparation of drawings and specifications, approxi- 
mately 650 

STATEMENT OP APPROPRIATIONS MADE DURING THE FISCAL YEAR 
ENDED JUNE 30, 1918, AND SUMMARY OF ACTS CARRYING APPROPRI- 
ATIONS FOR FISCAL YEAR 1918. 

The urgent deficiency act, approved October 6, 1917, carried appro- 
priations as follows: 


For site only $500 

For extensions, alterations, etc 135,000* 

For rent of buildings 8, 000 

For quarantine stations 544, 270 


Total 687,770 

The urgent deficiency act, approved March 28, 1918, carried appro- 
priations as follows: 

For site only $500 

For buildings only 503, 700 

For extension, remodeling, etc 11, 000 

For rent of buildings 9, 000 

Reappropriated on account of bridge, Nogales, Ariz 500 

For marine hospitals 1, 136, 700 


Total 1,661,400 


SUMMARY OF ACTS CARRYING APPROPRIATIONS FOR THE FISCAL YEAR 

1919. 

The legislative act and the sundry civil appropriation act, not 
having been approved until after the close of the fiscal year 1918, do 
not appear in this report. They will appear in the annual report for 
the fiscal year ending June 30, 1919. 

STATEMENT OF EXPENDITURES, ETC., ON ACCOUNT OF APPROPRIA- 
TIONS FOR PUBLIC BUILDINGS, JULY 1, 1917, TO JUNE 30, 1918. 

Expenditures during the fiscal year. 


For statutory i oil $200, 040. 08 

For sites and additional land 1, 464, 636. 08 

For co ns! i notion ol now buildings 7, 59S, 534. 55 

For extensions to buildings 1, 030, 349. 63 

For special repairs to buildings 318, 812. 01 

For rent of buildings 48, 565. 55 

For repairs and preservation 780, 117. 74 

For mechanical equipment 447, 718. 14 

For vaults and safes 103,776.74 

For operating supplies 2, 104, 427. 41 

For general expenses 541, 841. 44 

For furniture and repairs of same 653, 638. 32 

For operating force 3, 049, 073. 16 

For lands and other property 1-10 

For architectural competitions 16, 042. 02 


Total , 18,357,573.97 
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Contract liabilities existing at close of business June SO, 1918 . 

On account of statutory roll $8, 561. 12 

On account of sites and additional land 211, 625. 00 

On account of construction of new buildings 9, 660, 978. 04 

On account of extensions to buildings 857,523. 27 

On account of special repairs to buildings 117, 383. 87 

On account of rent of buildings 4, 835. 65 

On account of repairs and preservation 280, 078. 64 

On account of mechanical equipment 158, 130. 07 

On account of vaults and safes 120, 265. 79 

On account of operating supplies 68, 830. 87 

On account of general expenses .* 30, 659. 90 

On account of furniture and repairs of same 457, 012. 84 

On account of operating force 312, 983. 36 

On account of architectural competitions 17, 441. 12 


Total 12,306,309.54 

Less authorized contract liabilities in excess of amounts appropriated 
under the special appropriations 997, 139. 14 


11, 309, 170. 40 

Unencumbered balances at close of business June 30, 1918. 

For statutory roll: 

1917 $7,109.60 

1918 12,418.80 

For sites and additional land only 2, 069, 702. 64 

For construction of new buildings 10, 935, 592. 17 

For extensions to buildings 2, 257, 999. 85 

For special repairs to buildings 576, 902. 08 

For rent of buildings 61, 446. 33 

For repairs and preservation: 

1917 3, 589. 62 

1918 3,356.80 

For mechanical equipment: 

1917 1,146.71 

1918 8,213.14 

For vaults and safes: 

1917 280.29 

1918 888.92 

For operating supplies: 

1917 5,676.21 

1918 i SO, 959. 60 

For general expenses 

1917 11,745 07 

1918 59,367 69 

For furniture and repairs of same* 

1917 51,600 03 

1918 3,370.35 

For lands and other property: 

1917 800.00 

1918 298.90 

For operating force: 

1917 4,518.47 

1918 14 L, 846. 06 

For architectural competitions: 

1918 39,929.76 


Total 16,257,194.99 


1 Deficiency, 
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Balances of appropriations sent to surplus fund June JO, 1918. 

On account of special appropriations $461, 086. 07 

On account of annual r.Tw-^ -V x: — .. to wit: 

Furniture, and rep.‘ - or public buildings, 1916 4, 617. 30 

General expenses of public buildings, 1916 9, 727. 45 

Lands and other property of the United States, 1916 283. 80 

Mechanical equipment for public buildings, 1916 5, 532. 72 

Operating force for public buildings, 1916 459. 35 

Operating supplies for public buildings, 1916 111. 27 

Repairs and preservation of public buildings. 1916 4, 446. 59 

Vaults and safes for public buildings, 1916 95. 96 


Total 486,360.51 

Respectfully, 

Jas. A. Wetmore, 

Acting Suvenisinq Architect. 

m. W. G. McAdoo, 

Secretary of the Treasury. 




PUBLIC BUILDINGS UNDER THE CONTROL OF THE 
TREASURY DEPARTMENT. 


STATEMENT OF BUILDINGS OCCUPIED, IN COURSE OF CONSTRUCTION 
AND AUTHORIZED, INCLUDING SITES, ARRANGED 
ALPHABETICALLY, IN TWO DIVISIONS. 


Division A. — Statement . of legislative authorizations and appropriations, with, 
notes relative to the acquisition of sites, the progress of the work, and other pertinent 
features. (Associated with Division B by corresponding location numbers.; 

Division B. — Statement of expenditures for buildings — construction and annual 
repairs, etc.— and sites, showing outstanding obligations and balances, with notes as 
to surplus fund deposits, and other features. (Associated with Division A by corre- 
sponding location numbers.) 


MEMORANDA. 

1. For separate classification of buildings, by titles, showing in the aggregate the 
expenditures, etc., for each class, see Addenda following Divisions A and B. 

2. The star (*) in the column embracing expenditures for construction (Division B) 
indicates the original cost of the completed building. Other figures in this column 
represent work in progress or incomplete projects. 

3. In the case of sites purchased under the act of May 30, 1908, and subsequent 
acts, the dates given in the column “Date of purchase” (Division B) are those upon 
which the Treasury warrants in payment for said sites were delivered to the vendors. 
Title is vested in the United States upon these dates. 

4. In connection with some of the very old buildings, and with reference to a num- 
ber of quarantine stations, including also a few lots oi ground, the specinc legislative 
authorizations, if any, are dilhcult of ascertainment. Sites were purchased, and 
buildings erected, in the earlier days, in some instances, at the expense of general 
appropriations, and hence no separate legislative record exists of these. Such data 
as are obtainable relative to these items are given in Division A. 
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Division B.— Statement oj expenditures for building ( construction and annual repairs , etc.) and sites, showing outstanding obligations and balances , 
with notes as to surplus-fund deposits, and other features. ( Associated with Division A by corresponding line numbers). 

[Star (*) indicates original cost of completed buildings.] 


Expenditures. 


No. 


Buildings 


i Extensions, 
Construction, alterations. 

etc 


1 *$43, 979. 83 

2 *74,601.34 

3 *169,793 70 

4 63, 923. 87 

6 63,862.6), 

0 *96,517.89 

7 *73,600.47 


Annual j 
repairs, 
etc. 


$743.40 
9, 301. 45‘ 
9,676.65 
1,115.87 
1,257. 67 
13,841.02 
22, 654. 70 



Sites. 

Outstanding obligations. 


Total to June 
30, 1918. 

$44,723 23 
83, 962. 79 
179,470.35 
65,039. 74 
65, 120 36 
110,358. 91 
96, 255. 17 

Cost. 

1 

| Date of pur- 
chase. 

Site. 

; 

Building. 

Balances. ; 

$6,000.00 
4, 102. 48 
5,206,30 
12, 500.00 
7,500. 00 
2, 603.42 
13, 210.03 

Dec. 14,1910 
June 30,1885 
Apr. 4, 1900 
July 29,1911 
Apr. 9, 1909 
June 9, 1900 
Nov. 4,1884 





1 



■ 


$18,292.12 

301.00 

$30,284.01 








.Remarks. 


Surplus fund, June 30. 1910, $6,830.31. 
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Division A.- 


-* Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) — Continued. 


Legislative authorizations. 


Appropriations. 


No. State and location. 


Title of building. 


I 

, 

1 

1 

XJ 

si 

§ 

SJ i 


Date of act. 

Vol. 

Page. 

ie! Albert Lea, Mmn. . 

l' 

Post office 

' June 

6, 1902 

32 

320 




Mar. 

3,1903 

32 

1207; 

1 



1 do 

32 

1207 

17 Albertville, Ala... j 

7 


Mar. 

4,1913 

37 

877 

Albia, Iowa 

6 ( . 

do 

do 

37 

878. 

19 Albion, Mich 

3 

do 

June 

25,1910 

36 

1 

6861 

1 

20 Albuquerque, N. 

1 


June 

6,1902 

32 

320 

Mex. 



June 

30, 1906 

34 

777] 




May 

30, 1908 

35 

522 




June 

25,1910 

36 

678. 

21 Aledo, 111 

14 


Mar. 

4,1913 

37 

874 

22, Alexandria, La — 


Post office and 

July 

2,1890 

. 

26 

211 . 



courthouse. 

Mar. 

4,1913 

37 

869 

23 do 


Rent of buildings. . 

Mar. 

3,1915 ! 

38 

822 




June 

12, 1917 

40 

106 

24 Alexandria, Minn . 

6 

Post office 

June 

30, 1900 

34 

' 779 




May 

30, 190S 

35 

521, 

25 Alexandria, Va — 

S 

Customhouse and 

Mar. 

3, 1855 

10 

672 



post office. 

June 

12, 1858 

11 

324^ 



1 

1 

do 

11 

324] 




June 

6, 1902 

32 

3141 




Apr. 

27,1904 

33 

397| 


Project or object. 


Limit of 
cost. 


and moving expenses. 


house, Cleveland, Ohio. 


for addition to building. 




> 

* i 

• 

S3, 000. 00 

1 June 28,1902 

32 

12071 

53. 000. oJ 

15.000. 00! 

3,000.00 

i Mar. 3,1903 

32 

1038 

30,000. 00 
5,000. 00 1 

I Mar. 3,1905 

33 

1156 

18,000.001905 

1 Aug. 1,1914 

38’ 

609' 

| 

5, 000. GO 1 -... 

5,000.00 

July 29,1914 

38| 

559 1 

5,000.001... 

70,000. 00 

Mar. 4, 1911 

36. 

1364. 

14,000.00.1917 

Mar. 3,1915 

38 

822 

40,000.00; 


July 1, 1916 

39 . 

263' 

16,000.00 

10,000.00 

June 28,1902 

32 

428 ! 

10,000.00 

100,000.00 

June 30,1906 

34, 

7911 

100,000.001911 

30.000. 00 

20.000. 00 

Mar. 4, 1909 

35 

945 1 

30,000.00| 

Mar. 4, 1911 

36 

. 1364 

20,000.00 

65,000.00 

July 29,1914 

38 

559 

12, 250. 00 ... . 


Feb. 28,1916 

39 

16 

500.00 


June 12,1917 

40 

; loo 

40,000 00 

60,000.00 

Aug. 30,1890 

26 

, 371 

20,000.001896 

65,000.00 

Mar. 3,1891 

26 

949 

40,000.00.... 


Mar. 3,1915 
June 12,1917 

38 

822 

40,000.00 


40 

, 10G' 

25,000 00' , 

4,000.00 

Mar. 3,1915 

38 

822 

4,000.001....! 

3, 000. Of 

June 12,1917 

40 

| 106 

3,000 OOj 

30,000.00 

June 30,1906 

34 

, 793 

15.000. 001911* 

15.000. 00! 

20,000.00 

Mar. 4, 1907 

34 

1295 


Mar. 4,1909 

35 

i 945 

20,000.00 

71,017.501859. 

71,017.50 

3,700.00 

Mar. 3, 1855 

10 

672 

June 12,1858 

11 

t 324 

3,700.00' 

do 

11 

! 324 

1,000.00 


June 28,1902 

32 

424 

20,000.00 

1,000.00 

Mar. 3,1903 

32 

1083 

40,000.00] 

Apr. 27,1904 

33 

, 397 

3,500.00 | 

60,000.00 

3,500.00 

...» 

1 

'1904 


■revision for 


nq provlE 
building, 
Do. 


for building. 


Contract not 
awarded for ex- 
tension. 
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Division B. — Statement of expenditures for building ( construction and annual repairs } etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features . ( Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 


No. 

Buildings. 

Sites. 


Construction. 

Extensions, 

alterations, 

etc. 

Annual 

repairs, 

etc. 

Total to June 
30, 1918. 

Cost Date of pur- 

U0ST: - cnase. 

16 

*$29,712.50 


$2,789.23 

$32,501.73 

$5,945.62 Jan. 19,1904 

17 





2,500.00 June 9,1917 

18 





5,000.00 June 19,1917 

19 

55,410.59 


991.43 

56,405.02 

11,000.00 Sept. 10,1914 

20 

*149,922.39 


4,459.55 

154,381.94 

9,994 41 Apr. 6,1903 

21 

32,696 61 



32,696.51 

12,250.00 Apr. 26,1916 

22 

*56, 158.10 

SS7. 50 

10, 291.49 

j 66,537.09 

3,841.90 July 22,1892 

23 






24 

*43, 410 84 

i 

| 2,036.56 

! 45,447.40 

6,404.75 Nov. 13,1906 

25 

*57,913.64 

63,500.66 

44,721.36 

106,135.00 

15,000.00 May 23,1856 


Outstanding obligations. 


Remarks. 


$1,550.00 


13,700.95 Deficiency, $5,897.40. 

04,912.60 

3,900.00 3,100.00 
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Division A . — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites t the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) — Continued. 


No. State and location. 


26 Allegheny, Pa.. 


Title of building. 


I Date of act. 


29 Post office ' Apr. 23, 1890 

Mar. 3, 1893 


Legislative authorizations. 


Project or object. 


Limit of 
cost. 


Appropriations. 


£ 

Statutes. g« j 

Date of act. 

Vol. 

Page. 

> 

i 

Year oc 


Site and building. 
Limit increased... 


$250,000. 

175,000. 


27 Allentown, Pa.. 

. 13 do 

June 

6,1902 

32 

1 319 



.Mar. 

3, 1903 

321 

I 1205 



1 June 

30,1906 

“! 

1 773 

1 

28 Alliance, Nebr — 

.j 6 do 

June 

25,1910 

3b 

l 690 



Mar. 

4, 1913 

37 

872 

29^ Alliance, Ohio 

. 18* do 

Mav 

30,1908 

35 

531 

i 

1 

Mar. 

4,1913 

37 

868 

i 

30] Alpena, Mich 

! 10, do 

June 

30,1906 

34 

779. 

1 

1 i 

May 

30,1908 

35 

521' 


I 

June 

25,1910 

36 

678 

31 Alton, IU 

22 do 

June 

30,1906 

34 

1 

778 


1 

May 

30, 1908 

35 

520| 



June 

12, 1917 

40 

106 

i 

32 Altoona, Pa 

19 Courthouse and 

Feb. 

21,1899 

30 

839 

! 

pobt offit e. 





33 Altus, Okla.. 

5 Po~>t offi e . 

Mar 

4.1913 

37 

875 


Site and building . 
Limit mci eased... 
do 


Site 

Building 


Site and building. 
Limit increased — 


Site and building. 
Limit increased . . . 
do 


Site and building. 
Limit increased . . . 
Lookouts 


Site and building . 


00 Aug. 30,1890 
00 Mar. 3,1891 
Aug. 5,1892 
Mar. 3,1893 
Mar. 2,1895 
June 11,1896 
June 4, 1897 
00 June 28,1902 
00 Mar. 3, 1903 
00 Apr. 28,1904 
Mar. 3, 1905 
June 30,1906 

do 

00 Mar. 4,1911 
00 Mar. 3, 1915 
Feb. 28,1916 
July 1, 1916 
June 12,1917 
00; May 30,1908 
00. Mar. 4,1909 
I Mar. 4,1911 
Aug. 1,1914 
Mar. 3,1915 
00 June 30,1906 
00 Mar. 4,1907 

00 Mar. 4,1911 
Aug. 24,1912 

00 1 June 30,1906 
00, Mar. 4,1907 
00; Mar. 4, 1909 

June 25,1910 
June 12, 1917 
00, Mar. 3,1899 i 
Mar. 3,1901 
00 July 29,1914 
July 1, 1916 
I June 12, 1917 ! 


» 19"*' I Geo. B. Page, archi- 
) I tect. 


35 946 

36 13f 5 
38 609 
38 822 
34 793 
34 1295 

36 1365 

37 418', 

34 792i 

34 1295 

35 94b 

36 703 

40 106 

30 1074 

31 1133 

38 559, 

39 263. 

40 106' 


) — Contract in force 
) for building. 
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Division B. — Statement of erpenditures for building ( construction and annual repairs , etc.) and sites , shoving outstanding obligations and balances , 
uith notes as to surplus-fund deposits , and other features. {Associated with Division A by corresponding line numbers) — Continued. 

| Expenditures. 


Buildings 


Outstanding obligations. 


I l 

I Extensions, 

, Construction i alterations, 

I etc 


Total to June 
30, 1918 


Date of pur- 
chase 


Building. 


26 

*8238, 165 

33 1 . 

^ 21 , 921 

64 

$2 >2, 

08l> 

97i 

>175, 779. 87 

Mu. 

22,1893 1 

i 

1 

27 

'94, 117 

20 

7 979 

08 

102 

39o 

2s 

20, ,21 42 

Juno 

11,1603 , 


$8, 149. 24^ 

28, 

57, 462 

79! 

967 

58 

58, 

130 

37, 

1 ), 000 00i 


10,1611 

S9, 387. 97 


29| 

80, 6 j7 

81 

20 

00 

80, 

67 ^ 

81 1 

28, 000 00 

Tan. 

29, 1909 

24, 551. 69 

1, 790. 50 

30 

■*88, 5M 

17l 

2 101 

79 

90, 

,985 

96 

10,026 21 

Jm 

3.1910 



31 

* le 76, 8SS 

691 

1 737 

72 

7S, 

,62b 

41 

10,828 76 1 

Aug 

1. 1907 

719.66 

i,25i.00 

32 

51 90, 17S 

77, 

l'» 701 

79 

10), 

8 S3 

56 1 

14,821 23 

Api. 

30, 1900 1 



33 

35 812 

17| 


I 

35 

812 

17 

15,000.001 

Oct. 

1,1915 ' J 

i 0,622. 34 

3,065*49 


M 

CP 
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Division A. — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work , and 
other pertinent features, ( Associated with Division B by corresponding line numbers) — Continued. 


to 

o 


No. State and location. 


34 1 Amarillo, Tex 

35J Americus, Ga 

3sl Ames, Iowa 

1 

37, Amesbury, Mass. . 

38! Amberst, Mass 

l 

3Qj Amsterdam, N. Y . 


40 Andalusia, Ala... 

41 Anderson, Ind... 


42 j Anderson, S. C. . . 

43I Annapolis, Md... 
44 Ann Arbor, Midi. 


1 

1 

1 

! 

g 1 Title of building. I 

'O 

db 

PI 

0 

O 

| 

i - Legislative authorisations. 1 

! 

Appropriations. 

Year occupied. 

Remarks. 

1 Date of act. 



Statutes 

Project or object. 

Limit of ! 
cost. ! 

Date of act. 

Statutes. 

Amount. 

'o 

> 

j 

0 . 
t r. 
as 
(k 

0 

> 

6 ! 
a ! 
(k I 

13 Post office and 

| June 25,1910 

36 

688 

Site and building 

$200,000.00 

Mar. 4,1911 

36 

1365! 

$40,000.00 

1016j 

Site donated. 

courthouse. 

1 





! June 23,1913 

38 

4i 

12,000.00 



| 





, , Aug. 1,1914 

38 

609! 

15,000.00 




1 




i 

! Mar. 3,1915 

38 

8221 

1 133,000.00 



3 Post office 

1 June 30, 1906 

34 

778| 

do 

| 50,000.00, 

June 30,1906 

34 

792; 

16,000.00 

1910, 



, May 30,1908 

35 

520 

Limit increased ' 

25,000.00 

! Mar. 4,1907 

34 

12951 

| 35,000 00 

l 






1 

1 | 

Mar. 4,1909 

35 

946 

1 25,000.00 



7 do 


35 

5291 Site and building i 

| 60,000.00 

May 30,1908 

35 

485 

25,000 00 

1912 







i 

Mar. 4, 1909 

35 

946 

1 35,000 00 



6 do 

June 6,1902 

32 

318 

do 

[ 45,000 ool 

June 28,1902 

32 

427, 10,000 00 

19061 



Mar. 3, 1903 

32 

1206 

Limit increased 

10,000 001 

Mar. 3, 1903 

32 

1206 

11,250 00 

1 1 







1 

Mar. 3, 1905 

33 

1156 

i 33, 750 00' 


2 do 

Mar. 4,1913 

1 37 

875 

| Site and building 

, 80,000.00 

July 29,1914 

38 

559 

15,000.00 


Site not selected. 



I 




July 1,1916 

39 

203 

2,500 00 









June 12,1917 

40 

106 

10,000 00 



30. do 

June 30,1906 

1 34 

783 1 Site 

20,000.00 

June 30,ffi06 1 

34 

795 

20,000 00 



1 

May 30,1908 


527 

j Building 

65,000 00 

May 30, 1908 

35 

484 

-20,000 00 

1911 


1 


j 35 




Mar. 4, 1909 

35 

946 

25,000 00 



1 



1 

^ Site and building 


Mar. 4,1911 

38 

1365 

20,000 00 



2 do 

Mar. 4,1913 

37 

873 


50,000.00 

Aug.. 1.1914 

38 

609 

5,000 00 



Contract not 



: 




i July 1, 1916 

39 

263 

5,000 00 


awarded for 







! June 12,1917 

40 

10G 

40,000 00 


building. 

8 do 

June 6, 1902 

32i 318 


80,000.00 

| June 28, 1902 

32 

427 

20, 000-00 

1906 

Site partly do- 

1 



1 



t Mar. 3, 1903 

32 

1083 

20,000 00 


nated. 







Apr. 28,1904 

33 

453 

15,000.00 


I 







, Mar. 3,1905 

331 1156 

25,000 00 


1 

3 Post office and 

June 30,1906 

■ 34 

781 

do 

| 50,000.00 

June 30,1106 

34 

743 

15,000 00 

1 910 


courthouse 

May 30,1908 

35 

523 

Limit increased 

1 20,000.00 

Mar. 4,1907 

34 1295 

| 35,000 00| 








Mar. 4,1909 

35 

946 

20,000 001 


5 Post office 

Mar. 2, 1839 

30 

1003 Site and building 

! 100,000.00 

Mar. 3, 18.49 

30 

1 1075 

60,000 00 1902 






1 

Mar. 3, 1901 

31 

1133 

50,000 00: 1 

2 do 

Mar. 3. 1903 

32 

1039 

Site 

1 12.000 00 

Mar. 3,1903 

32 

! 1208 

: 12,000 001 

1 


June 30,1906 

34 

t < i 

rudding 

1 80,000.00 

June 30,1906 

34 

791 

20.000 001909' 


June 25,1910 

36 

679 

Additional land 

7,000.00 

Mar. 4, 1907 

34 

1295 

60,000 00 

< 







Mar. 4,1911 

36 

1365 

7,000.00 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc:) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. {Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 


1 Buildings. 

No., 

Sites. 

Outstanding obligations. 

! 

Balances, j 

1 

! 

Remarks. 

| 

, Extensions, Annual 

Construction 1 alterations, repairs, 

i etc. etc. 

i Total to June 
30, 1918. 

Cost 

Date of pur- 
chase. 

Site. 

Building. 

34! $188, 590. 38* ' $1 , 560. 57 

35 *59, 867. 00 3, 042. 26 

36. *49, 652. 93 2, 548. 53 

37 *46,766 91, 5,118.29 

38| 

$190, 150 95 
62,909. 26 
52, 201. 46 
51, 885. 20 

81.00 
14,974.43 
10, 000. 00 
8, 058. 67 

Nov. 27, 1911 
May 27,1907 

I Mar. 17,1909 
Api. 15,1904 


$11, 815. 00 

$10,593. 62 

27,500.00 

44,922.50 

I 

39 *64,127 51 4,198.24 

40 102 50 

41 *59,964 61 10,590 38 

42 *58,018 96 2,381.17 

43 *'*79,971 76 10,401.20 

44 *75, 435. 14 ( 3, 142. 55 

68,325. 78 
102 r.o 
70,555. 02 
61,000 13 
90,432.96 

78, 577. 69 

19,979. 74 
4,975.00 
20, 035. 36 
6, 524. 381 
20, 028.24 
/ 11,977.32 

\ 11,50000 

Jan. i7, 1908 
Feb. 26,1915 1 
July 3, 1903 
Mai. 1,1907 
Apr. 7 , 1900 
Doc. 26, 1903 
Nov. 28,1911 

} 



1 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites, the progress of the work, and 
outer pertinent features, ( Associated with Division B by corresponding line numbers) — Continued. 


fcO 

to 


Legislative authorizations. 


Appropriations. 


No. State and location. 


Title of building. 


g 

o 


45 j Anniston, Ala 4 Post office.. 


46 Anoka, Minn., 


Ansonia, Conn. 
Antigo, Wis 


8 do. 

3 do 

9 do. 


49 I Apalachicola, Fla. 
5 J Appleton, Wis.... 

51 Ardmore, Okla 

52 1 Argenta, Ark 

53 Arkadelphia, Ark. 


54 Arkansas City, 
Kans. 


3' Post office and 
| customhouse 
9 Post office 


4 Post office and 

courthouse 

5 Post office... . 

7 do 

3 .. ..do .... 


Date 


Statutes 

Project or object. 

1 

LI c“t. 0t ! Date ot act. 

Statutes. 

— 

Amount. 

Year occupied 

of act. 

'o 

> 

<D 

<a 

* 

0 

> 

i 

PH 

Mar. 

2, 1899 

30 

1003 

Site and building 

$50, 000. 00! Mar. 3,1899 

30 

1076 

$25,000.00*1906 

June 

6,1900 

31 

659 

Re act of cession 

1 Mar. 3,1901 

31 

1133 

25,000.00 


June 

6, 1902 

32 

310 

Limit increased 

25,000.00, Mar. 3,1903 

32 

1083 

25,000.00 


Mar. 

3, 1903 

32 

1204 


75,000.001 Apr. 28,1904 

33 

453 

15,000 00 


June 

25, 1910 

36 

679 

Continuation of wall, etc. . 

3,200.001 Mar 3,1905 

33 

115P 

60.000.00 







I Mar. 4,1911 

36 

1365 

3.200.00 


do 

36 

690 

Site 

5,000.00' do 

36 

1365 

5 . non. on 1917 

Mar. 

4,1913 

37 

871 

Building 

50,000.00i Mar. 3,1915 

38 

822 

10,000 00 







1 Feb. 28,1916 

39 

16 

15,000.00 







1 July 1, 1916 

39 

263 

25, 000 00 


May 

30, 1908 

35 

528 

Sile and building 

90,000.00' May 30,1908 

35 

484 

35,000 00 

1914 

Teb. 

25, 1910 

36 

207 

Street limitation^ u .lived 

. June 23, 1913 

38 

4 

33,000.00 







Aug. 1,1914 

38 

609 

22,000.00 


June 

25, 1910 

36 

692 

Site 

10,000.00 Mar. 4,1911 

36 

1365 

10,000 00 

1917 

Mar. 

4, 1913 

37 

873 Building 1 

70,000.00 Mar. 3,1916 

38 

822 

1,000.00 







Feb. 28,1916 

39 

16 

29,000.00 







. July 1,1916 

39 

263 

30,000 00 







| June 12, 1917 

40 

106 

10,000 00 


. ..do 

37 

874 

Site and building 

75,000.00 July 29,1914 

1 38 

559 

7,500.00 

.... 






June 12, 1917 

j 40 

IOC 

25,000 0( 


June 

30, 1906 

1 34 

784 

Site 

15,000.001 June 30,1906 

34 

796 

15,000.00 

1912 

May 

30, 1908 

35 

528 Building 

65,000.001 May 30,1908 

35 

484 

15,000.00 


Mar. 

4, 1911 

1 36 

1365 

Limit increased 

4,968.20' Mar. 4,1909 

1 35 

946 

40,000.00 







i Mar. 4, 1911 

36 

1365 

14,968 20 


June 

25, 1910 

36 

687 

Site and building 

150,000.00 do 

36 

1365 

35,000 00 

1916 

Mar 

4,1Q13 

37 

8S6 

Additional land within 

Aug. 1,1914 

1 38 

1 609 

20,000 00 






limit, 58,000. 

, Mar. 3,1915 

38 

! 822 

95,000 00 


June 

25,1910 

36 

688 

Site 

. 10,000.00| Mar. 4,1911 

361 1365 
1 

10 ,000.00 


do 

36 

6 \$ 

do 

5,000.00 do 

36 

1365 

5,000 00 

1918 

Mar 

4, 1913 

37 

871 

Building 

55,000.00 Mar. 3,1915 

38 

822 

55,000.00 


June 

25, 1910 

36 

685 

Site and building 

75,000.00,' Mar. 4,1911 

36 

1365 

15,000.00 

1915 






June 23,1913 

38 

4 

5,000.00 







Aug. 1,1914 

38 

609 

20,000.00 






1 

, Mar. 3,1915 

38 

822 

35,000.001 



Remarks. 


Site not selected; 
no provision for 
building. 
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Division B . — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances, 
with notes as to surplus-fund deposits , and other features. (Associated with Division A by corresponding line numbers ) — Continued. 


No. 

Expenditures. 

Remarks. 

. 1 

1 Buildings } Sites. 

Outstanding obligations. ' 

i 

Balances. 

Construction. 

Extensions, Annual 

alterations, repairs, 

etc. ( etc. ] 

Total toJune 
30, 1918. 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

45 

46 

47 

48 

49 

50 

51 

52 
63 
54 

*$145, 994. 72 
46,277. 54 
*59,824 14 
63,521.72 

S3, 200 00 $6,897.61 

884. 60| 

962.81, 

998.93| 

$156, 092. 33 
47, 162. 14 1 
1 60,786 95i 

64, 520. 65' 

$3,903 90 
4,000 00 
| 25,000 00 

8,250 00 
7,500 00 
10,031.80 
/ 8,000.00 

\ 6,176.29 

Mar. 30,1901 
Apr. 29,1911 
Tel). 3, 1911 
Aug. 15,1911 


$1, 684. 00 

2,142.00 



$2,038.46 

4,336. 28 

25.000. 00 

10.000. 00 
4,410.66 

Wan ant mailed July 18, 1917. 

Surplus fund, June 30, 1918, $3,960.37. 

Surplus fund, June 30, 1918, $1,445.26. 

*69, 292. 21 
131, 44S. 64 

^ l,7il.09 

| 1,885.70 

1 .. 

71,003. 30 
133,331. 34 

Oct. 12,1907 
May 25,1912 
Apr. 7, 1915 

I 

414.70 

43,600. 19 
60,985 99 

1 568.82 

[ 1,191.75 

44, i69 oi 
62, 177. 74 

! 1.00 
12,500.00 

Oct. 10,1912 
Jan. 16,1912 


6,989. 15 
68.75 


to 

GO 
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Division B.— Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , other features. {Associated with Division A by corresponding line numbers)— Continued. 



Expenditures. 



No. 

Buildings. 

Sites. 

Outstanding obligations. 


I Remarks. 


Construction 

Extensions, 

alterations, 

etc. 

Annual 

repairs, 

etc. 

Total to June 
30, 1918. 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

Balances. 


55 

56 

57 

, *8102,198 20 
=•99,251 71 
62 490 60 

864,860 21 

$6,341 70 
13,312 77 
1,017 91 

$108,539 90 
| 177,424 69 
! 63,508 51 

S30,000 00 
299.97 
20,000 00 

July 29,1909 
Feb. 6, 1889 
n c t. 6, 1911 


$2,437 59 

$35,071.81 


58 

76, 771 86 


736 00 

in 10 4 *701 

77,507 86 

IftJ. A7^ 49 

f 13,000 00 

\ 10,000 00 

R n^Q ¥1 

Dec. 28,1911 
June 23,1915 
July is, 1891 

} 

21,955 47 

1,272 07 


59 

*93,940 63 


1U, lo-t /y 

o QlQ Cl 

Oo “707 17 

D. \JO\J O • 

14. G9Q 9fi 

Api . 4* 1907 






60 

61 

62 

*79,978 66 
*67, 9£6 28 


OJL 

32,781 91 

o£, lv( 1/ 

100,768 19 

It. VAv 

7,000 00 
900.00 

May 2 ! 1808 
May 27,1850 






Oi 
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Division A. — Statement o\ 
ott 


gislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work , and 
pertinent features. ( Associated with Division B by corresponding line numbers) — Continued. 


i and location, -g Title of building. 


63 Atchison, Kans. 

64 Athens, Ga 


65 j Athens, Ohio. 


66| Athens, Teun 


67 Athol, Mass. 


68| Atlanta, Ga.. 


60| Atlanta, Tex 

70 Atlantic, Iowa 

71 Atlantic City, X. J 


Legislative authorizations. 

Appropriations. 

Date of act 

i 

1 

Statutes. 

i 

1 


Date 


Statutes.! 

1 

s 

1 

i o 
> 

d 

<9 

tu 

Project or object. 

Limit of 
cost. 

of act. 

> 

§> 

& 

Amount. 0 

1 

! Mav 

16, 1890 

26 

114 

Site and building 

$100,000.00 

Aug. 

30,1890 

26 

371 

$30,000.00 1894 


! 




Mar. 

3,1891 

26 

948 

70,000.00 

June 

6, 1902 

32 

317 

do i 

100,000.00 

June 

28, 1902 

32 

427 

15,000.03 l‘30> 

May 

30, 1908 

' 35 

524 

Extension, remodeling, etc. 

43,000.00 

Mar. 

3,1903 

32 

10S3 

25, 093. 03 191 1 





Apr. 

28,1904 

33 

453 

40,000. 001 







Mar. 

3, 1905 

33 

1156 

20.000.00 







Mav 

30.1908 

35 

482 

20,000.00 



, 




Mar. 

4,1909 

35 

946 

23,000.00 

! Mar 

4,1907 

1 34, 

1294 

Tito building 

1 100,000.00 

Feb. 

15,1908 

35 

11 

50,000.001911 

I Mar. 

4,1909 

i 35, 

946 

\<i-n> i‘tnd within 


Mar. 

4,1909 

35 

946 

20,000.00 



1 


S'ln.i . 

1 

June 

25, 1910 

36 

70? 

30,000.00 

1 Mar. 

4, 1913 

37 

876 

Site and muJamg 

, 50,000.00 

July 

29, 1914 

38 

55f 

5,000.00---- 





1 

July 

1,1916 

39 

263 

5,000 00 





1 

1 

June 

12, 1917 

40 

106 

40,000 00 

Mav 

30, 190S 

35 

530 

do 

I 65,000.00 

May 

30, 1908 

35 

485 

20,000.001913 



, 




Mar. 

4,1911 

36 

1365 

23,000.00 







Aug. 

24, 1912 

37 

418 

10,000.00 



1 




June 

23,1913 

38 

4 

10,000.00 

June 

6, 1902 

1 32 

311 

1 

1 170,000.00 

June 

28, 1902 

32 

424 

170,000.00 1910 

Mar 

3, 1903 

| 32* 

1211 


30,000.00 

Mar. 

3. 1903 

32 

1039 

30,000.00 





. . . .. 


June 

30, 1905 

34 

792 

200,000.00 



, I 




Mar. 

4, 1907 

34 

1295 

250,000.00 | 



| 1 


'000. 


Mar. 

4,1909 

35 

946 

550.000.00 ! 

June 

30, 1905 

: 34 ' 

786 

Building 

'1,000,000.00 

Oct. 

22, 1913 

3S 

210 

22,500.00 

Mar. 

4, 1913 

i 37l 

866 

Limit increased 

' 22,500.00 

July 

1, 1916 

39' 

263 

5,000.00.... 

July 

1, 1916 

. 39* 

263 

Mail-conveying machinery . 

i 5, 000. 00 


1 



June 

25, 1910 

1 36 , 

692 

Site 

' 5,000.00 

Mar. 

4. 1911 

36 

1365 

5,000.00.... 

June 

6, 1902 

32 

317 

Site and building 

1 30,000.00 

June 

28,1902 

32 

426 

10,000 001908 






Mar. 

3, 1903 

32 

1083 

7,500.00 



, 1 




Apr. 

28, 1904 

33 

453 

12,500.00 

do 

1 32 

318 

do 

125, 000. 00 

June 

28, 1902 

32 

427 

30,000.001905! 

Mar. 

3, 1903 

32 

1203 

i Limit inci eased 

i 25,000.00 

Mar. 

3, 1903 

32 

1038 

25,000.00 

June 

30, 1903 

' 34 

773 

do 

5,000.00 


32! 

10S3 

31,250.00 







1 Apr. 

28,1904 

33, 

453 

2 5,000.00 







IMar. 

3,1905 

33i 

1156 

38, 750. 00 







> June 

30,1906 

34| 

789 

5,000.00 1 


Contract not 
awarded for build- 
ing. 


Contract not 
awarded for mail 
conveying mch'y. 
No provision for 
lv.iiT-ling 
. v ii «■ -Ion Hr I. 


Davis & Davis, 
architects. 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. {Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 


No. 


Construction 


63 +$8>,393 11 


64' +85,459.08 

65! +77,711 24 

66 ' 112 85 

67, *51,966 37 

68. n, 022. 472.41 


70 -5 21,966 49 

71 *105,464 00 


Buildings 


Exten^ons, j 
alterations, , 
etc. 1 

Annual 

repairs, 

etc 

1 

Total to Juno i 
30, 1918. ] 

S12.S73 4G 

$10, 501.59 
6,991 39 
3,709 18 

1 

895,894 70| 
135,324 53! 
81,420 72 
112 85 1 

2,003 91 

25,530 42 

53,970 28 
1,048,002 83' 

6,253 12 

16,986 01 

36,219 61! 
122,450 01| 


Cost. 


514,606 
14,026 
22,250 
5, 0C0 
13,000 
199,798 
4,000 
33 

49,536 


Sites. 


Outstanding obligations. 


Balances. 


Remarks. 


Date of pur- 
chase. 


Site. 


Building. 


i 

89 

July 

29, 1891 

33 

Feb. 

11,1903 

00 

July 

31, 1908 

00 

Fee. 

24, 1914 

CO 

Aug. 

13,1109 

95 

Oct. 

3,1103 

00 

1 ept. 

19, 1912 

51 

No\ . 

14, 1C03 

00 

Mar. 

4, 1903 


$44*887*151 

"* 5 * 666 ' 66 ' 


-■ i 
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Division A . — Statement of legislaitve authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the worh } and 
outer pertinent features. ( Associated with Division B by corresponding line numbers) — Continued. 


to 

00 


State and location. 



Legislative authorizations. 

Appropriations. 

Year occupied. 

Cong. dist. 

Title of building. 

Date of act. 

Statutes. 

Project or object. 

Limit of 
cost. 

Date of act. 

Statutes. 

Amount 

o 

> 

<D 

bD 

oS 

P-t 

> 

d 

fcfl 

o3 

CM 


7 

Pnst office 

Mar. 4, 1913 

37 

877 


$5, 000.00 

Aug. 1, 1914 

38 

009 

$5,000.00 


Attleboro, Mass . . . 

15 

do 

May 30,1908 

35 

534 

do 

20,000.00 

May 30,1908 

35 

488 

20,000.00 





Mar. 4,1913 

37 

871 

Building 

100,000.00 

Mar. 3, 1915 

38 

822 

30,000.00 

1918 









Feb. 28,1916 

39 

16 

20,000.00 










July 1, 1916 

39 

263 

35,000 00 










June 12,1917 

40 

106 

15,000.00 


Auburn, Me 

2 

do 

June 30,1906 

34 

779 

Site and building 

75,000.00 

June 30,1900 

34 

792 

15,000. 00 

1910 








Mar. 4, 1907 

34 

1295 

40,000.00 









Mar. 4, 1909 

35 

946 

20,000.00 


Auburn, N Y 

36 

Post office and 

Mar. 3, 1885 

23 

348 

do 

150,000.00 

Mar. 3.1885 

23 

348 

ro fro n 




courthouse. 

Mar. 30,1888 

25 

47 

Limit increased 

30,000.00 

Mar 30,1888 

25 

47 

*so, u h. ;»■» 





do 

25 

47 

Fireproo'ing 

12,000.00 

do 

25 

47 

12,000.00 

I 




Mar. 3, 1S91 

26 

864 Limit inci eased 

10, 000. 00 

Mar. 3, 1891 

26 

804 

10,000.00 





June 25,1910 

36 

680 

Extension, etc 

50,000.00 

Mar. 4,1911 

36 

1365 

30.000 00 

101 1 1 









Aug. 24,1912 

37 

418! 10,000 00 










June 23,1913 

38 

4 

10,000.00 

I 

Augusta, Ga 

10 


1 Feb. 24,1887 

24 

417 

Tito •md bnPiin" 

150,000 00 

Mar. 3,1887 

24 

511 

50,000 00 1890' 




Mar. 3,1891 

26 

865 

ITe i 1 ri 'and n> li K "i|» «si:- 

2,000.00 

Oct. 2,1888 

25 

505 

iuu.mooq! I 







paratus. 


Mar. 3,1891 

26 

865 

2,000 00 





May 30,1908 

35 

524 

Extension, etc 

2,000.00 

May 30,1908 

35' 482 

2,000.00 





Mar. 4,1911 

36 

1365 

Authorises sale of old build- 











1 


ing. 










8ept. 7,1916 

' 39 

728 Time of payment extended 













for o years. 







do 

10, 

Post office and 

May 30,1908 

35 

533 

Site 

35,000.00 

do 

35 

487 

35,000.00 




courthouse 

June 25,1910 

36 

695 

Building 

250,000.00 

Aug. 24,1912 

37 

418 

100,000.00 

i9i6 



(new). 

Mar. 4,1911 

1 36 

1365 

Authorizes exchange of sites 


June 23,1913 

38 

4 

150,000.00 








i provided city buys old 


Aug. 1,1914 

3S 

60f 

25,000.0C 








building 


Mar. 3,1915 

38 

822 

50,000.00 





Oct. 6,1913 

38 

207 

T imit increased 

75,000.00 






Augusta, Me 

3 

Po*t office, court- 

Feb. 14, 1S85 

23 

3W 

Site and building 

150,000.00 

Feb. 14,1885 

23 

304 

i5o,oon on 

1890 



house, etc. 

Mar. 20, 1SSS 

25 

47 

I imit increased.". 

25,000.00 

Mar. 30,1888 

25 

47 

35,000.0(1 




...do 

25 

47 

Fireproofing 

12,000 00 

do 

25 

47 

12,000.00 





June 6, 1902 

32| 312 

150,000.00 

June 28,1902 

32 

424 

25,000 00 




! 

Mar. 3,1903 

32 

1207 

"i . , ■ 


Mar. 3,1903 

32 

1083 

125,000.00 








limit). 

1 







No. 


76 


77 


78 


Remarks. 


No provision for 
bunding. 


Old site and build- 
ing sold to city 
of Augusta, Oct. 
11, 1916. 


Site exchanged 
without cost. 


Divisio ' N Jj 


Expenditures. 


Buildings 


No. 


Extensions, Annual Total to June) 

I Construction alterations, i repairs, I 30 iai8< 1 
etc. etc. 


78 


588,260.891 1 

*59,093 58 

*149.620 00 549,572 32 

*121,351 20 1.995 00 

322,941 41 1 

+lV8,2^1 20 149,986 15 


51,288.15! 
1,610 65 1 
16,7 V 6 66 
25, 3^2 42i 
528 89 

46,236 77 


$89,549 04 
60,704.23' 
215,978 98 
148,731 62 1 
323,470 30 
374,504.12j| 


Sites. 


Cost. 


Date of pur- 
chase. 


Outstanding obligations. 


Site. 


$4,000 00 Apr. 20 191 S 
20,000 00 Oct. 14,1910 I 
14,521 41 Var 13,1907 ' 
50,606 17 Jan 8,1W 
30,329 37 Aug 4,1887 
35,000.00 JlilV 8,1911 
18,264 49, June 27,P87 
10 60 June 30,1908 


Building. 


Balances. 


$2, 497.581 59,241.53 


1,741 25 


317.34 


Remarks. 


Surplus fund, June 30, 1918, $1,000 


to 

CD 
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Division A. — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites y the progress of the work , and 
other pertinent features. ( Associated ivith Division B by corresponding line numbers)— Continued. 


w> 

O 


Legislative author i ations. 


No. 

! 

1 "t a 

State and location. £ ] 

so 1 

g 

0 

Title of building. 

1 

Date of act. 

Statutes ' 

1 

i 

Project or object. 

# 1 

0 

> 

© 

& 

PH 

79 

Aurora, 111 . . 11. 

Post office ... . 

June 

6,1890 

26 

126 

Site and building 




Aug 

5, 1892 

27 

350 

Limit increased 1 


i 


June 

30,1900 

34 

774 

Extension, etc 

80 

Aurora, Mo 15' 

1 

do 

May 

30,1908 

35 

5?4j 

Site 

81 


. .do 

June 

25, 1910 

36 

690, 

do 

t 1 

Mar. 

4, 1913 

37 

872 Building 

i2 ! Austin. Minn 1. 

do 

June 

30, 1906 

34 

783 

Site 


l 


May 

30, 190S 

35 

527 

Building 


1 

| 


Oct. 

22,1913 

28 

229 Deficiency appropriation. . . 

■c 

Austin, Tex 10 

Courthouse, etc. . . 

. Mar. 

3,1877 

19 

270 

Site and building 




June 

20, 1S7>% 

20 

211. 

I iinit increased 




June 

16, 1^0 

21 

259 

do 




Mai. 

3, 18b 1 

21 

435 



r 


July 

1. 1916 

39 

21.3 

Remodeling and repairs 

S4 

do 10 

Post oifice 

May 30,190" 

35 

536' Site ' 




June 25,1910 

36 

693, 

Building 

85 

| Bad Axe, Mich. . .1 7 

do 

Mar. 

4, 1913 

37 

875 

Site and building | 

86 

I ' 

! Bambridge, Ga. . . 2 

do 

. May 

30, 190> 

25 

533 

Site I 




June 

23, 1910 

36 

6sr 

Building 

87 

, Baker City, Oreg.. 2 

do 

M.*r. 

3,1903 

32 

120^ 

Site 




June 

30, 1906 

34 

777 

Building 

8S 

Bakersfield, Cal.. . 7 

.do 

June 

25,1910 

36 

68S 

Site 


| 


Mai. 

4. 1 1, 13 

37 

871 

Building 




Aug. 

1, 1 Jl4 

3S 

609 

Sewer to property line 


Limit of 
cost. 


10,000.00 

6 , 000.00 

50,000.00 


v Appropriations. 


Date of act 


Aug. 30,1880 
Mar. 3,1891 
Aug. 5,1892 
June 30,1906 
May 30,1908 


Statutes.] 


Amount. 


31 

cu 

g i 

! 8 I 


Remarks. 


> j & 


8,000 00 ' 
50,000 00| 
1.96) 

1 

100,000.00; 

40.000. 00| 

13.000 00| 

33.000. 00! 

35.000 00 

40. 000. 00 

210,000.00 


55.000. 00j 

7,500.00| 

50.000. 00 

5,000 00 

65.000. 00j 

20 . 000 . 00 , 

135,000 00 

25. 00 1 


Mar. 

Mar. 

Feb. 

July 

June 

Mar. 

May 

Mar. 

Oct. 

Mar. 

June 

June 

Mar. 

July 

May 

Mar. 

Aug. 

June 

July 

June 

May 

June 

Mar. 

Mar. 

June 

Mar. 

Mar. 

Aug. 

Mar. 

Feb. 

July 

June 


4,1911 

3.1915 

28.1916 

1. 1916 
30,1906 

4,1907 

30. 1905 
4,1909 

22,1913 
3,1877 
20,1878 
16, 1880 
3,1881 
1,19,6 
30, 1908 
4,1911 , 

24.1912 

23. 1913 ! 

29.1914 | 

12. 1917 
30,1908 j 
23,1913 I 

3,1915 ' 
3,1903 ! 

30. 1906 
4,1907 
4,1911 

1.1914 

3.1915 

28.1916 

1.1916 

12. 1917 


26 371 
26 9481 

27i 350! 
34l 7901 
35| 488 

36 13601 
38 823 

39' 16. 

30f 263 1 

34 795, 
34 1 1295 
35i 483' 

35 946, 

38 229 

19’ 270l 
20 211 
21 1 259! 
21; 435 
39 1 263, 
35! 489 

36 1366 1 

37 418 

38 4 

38 559 

40 106] 

35 487 
38 4 

38 822 

32 1039 
34] 791 
34 1 1295 
36| 1366 
38 609 

38 823 

39 16 

39 263 

40 100 


$30,000 00 

45.000. 00 

25.000. 00 

25.000. 00 

10.000. 00 


1908* 


1918 


6,000.00 
1,000.00 

30.000. 00 

19,000 00 1 

7.000 00 ; 

1.000 00 1912 

15.000. 00] 

35.000. 00 | 

1.96' 

100,000 001881 

40.000. 00! 

13.000 00 

33.000. 00 

30.000 001.... 

40.000 00 
100,000.00,1914] 

50.000. 00 

60.000. 00 I 

4.800.00. ... 

30.000 00 1 

7,500.00' 1 

35.000. 001915’ 

15.000 00! 
5,000 00 

20.000. 001910 

45.000 00 

20.000 00 .... 

25 00 1 

1.000. 00] 

53.000. 00 

54.000. 00 
27. noo 00 


No provision for 

bunding. 


Site donated. 


Contract not 
awarded for 
extension. 


Contract in force 
for building. 


Contract not 
awarded L 1 
building. 
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Division B . — Statement of expenditures for building (t construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits, and other features. ( Associated with Division A by corresponding line numbers ) — Continued. 

I Expenditures. 


Buildings. 


Outstanding obligations. 


Extensions, , 

Construction alterations, 
etc. 


Total to June 1 
30, 1918. 


Date of pur- , «... 

eliase. ' 


Building. 


*$73, (SO 74' $24,972 % 

I 

40,772 7 Q 

+49,908 41 . 

*18o.707 32 19, S20 w 

184,211 OH 

4, f 12 72’ . . . . 

4R,U!8 701 ... 

*04,993 55 

219 7o| 


.11,070 98’ 
1.2.9.27 


1,319 2( Oct 20, 1891 

i, 973. 00* A pi. 19,1909 

.,000 001 Aug. 3,10111 

i;Z |}- 

. ... I /Vug 1. 1877 [.. 

1,000 00’ Vu 17,1 >09 . 

,300 00' Nov. 28,1110 

,500 00 Miy 24,191b 

,°3t 31 Oi-t. 13,1004 

,500 00- Aug. 23,1911 


$1,900.00 $1,327.21 


11,108 71 4,070 <»3 

08 75 Surplus fund, Juno 30, 1910, $25,f80.M 

44,723 41' Poflmeni'v. $19,000.13. 

207.301 1,184.00 


134,805.251 
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Division A . — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features . {Associated with Division B by corresponding line numbers ) — Continued. 


co 

to 


91 




1 


Legislative authorizations. 


Appropriations. 

Year occupied. 

State and location. 

*3 

bio 

§ 

1 

Title of building. | 

, Date of act. 

Statutes. 

Project or object. 

Limit of 
cost. 

Date of act. 

Statutes. 

Amount. 

'o 

> 

& 

03 

P4 

o 

© 

bo 

* 

P-i 

Baltimore, Md 

3 

Appraisers’ stores J Mar. 2,1833 

4 

268 

Site and building 

$50,000 00 

Mar. 2,1833 

4 

268 

$50,000.00 

1839 



i June 27,1834 

4 

697 

Limit increased 

23,000.00 

June 27,1834 

4 

697 

23,000.00 




Mar. 3, 1835 

4 

769 


60,000.00 

Mar. 3,1835 

4 

769 

60,000.00 




May 9, 1836 

5 

24 


17,000.00 

May 9,1836 

5 

24 

17,000.00 




Mar. 3, 1837 

5 

169 

do 

50,000 00 

Mar. 3,1837 

5 

169 

50,000.00 


j 

Apr. 6, 1838 

5 

222 

do 

25,000.00 

Apr. 6,1838 

5 

222 

25,000.00 


1 

Mar. 3,1839 

5 

347 

do 

30,000.00 

Mar. 3, 1839 

5 

347 

30,000.00 



Mar. 3,1841 

5 

428 

Extra work 

3,000.00 

Mar. 3,1841 

5 

428 

3,000.00 



Mar. 3,1843 

5 

640, Repairing cellar to lceep out 

4,000.00 

Mar. 3,1843 

5 

640 

4,000.00 






water. 


June 17,1844 

8 

921 

9,672.61 


1 

June 17,1844 

8 

921 

Extra work and material. . . 

9,672.61 

Aug. 4,1846 

9 

681 

13,985.38 



i Aug. 4.1S40 

9 

6811 do 

13,985 38 







a 

C iistoin'iou-e 1817 and 1818 



| Transferied from custom- 

50,000.00 

1817 and 1818 



70, 000. 00 






1 hou se and warehouse. 

20, 000. 00 

Aug. 31,1852 

io 

88 

no; ooo. iv) 


1 

Aug. 31,1852 

10 

88 

1 Addition to customhouse 

110,000.00 

Aug. 8, 1856 

11 

8i-8o 

300,000.00 






1 and for repairs and alter- 


June 25,1860 

12 

106 

15,000.00 






■ lllMI* 


June 15,1870 

16 

295 

20,000.00 



Aug 8, 1S56 

11 

84-85 

I I'ii « i o')ii ii i ti iii .f» irt*ti i . . . 

300,000.00 

June 17,1870 

16 

152 

1,000.00 



June 25 1S00 

12 

106j Repairs 

15,000.00 

May 18,1872 

16 

126 

50,000.00 



June 15,1870 

16 

295, Repairs and improvements. 

20,000. 00 

June 10,1872 

17 

352 

50,000.00 



June 17,1870 

16 

152i Repniis and additions for 

1,000.00 

Mar. 3,1899 

30 

1077 

100,000.00 






i office rooms, vaults, and 


June 6,1900 

31 

588 

150,000.00 






| safes to subtreasury. 


Mar. 3,1901 

31 

1133 

350,000.00 



May 18,1872 

16 

126 Extension, etc 

50,000.00 

June 6, 1902 

32 

420 

150,000.00 



June 10,1872 

17 

352 Limit increased 

50,000.00 

Mar. 3,1903 

32 

1083 

400,000.00 


1 

Mar. 3, 1S99 

1 36 

1357 

Additional land and new 

1,600,000.00! Apr. 28,1904 

33 

453 

100,000.00 

1907 

t 




. building. 


do 

33 

453 

65,011. 19 


! 

Apr. 28,1904 

' 33 

453 Enlargement of site 

65,011.19' ....do 

33 

453 

171,600.00 



do 

33 

45 ; 

To repair damage caused 

I 171,600.001 Mar. 3,1905 

33 

1156 

15,000.00 





i 

1 bv file. 


1 June 30, 1906 

34 

697 

350,000.00 



Mar. 3,1905 

33 

1156 Permit acquisition Toiboiiv 

15,000.00 





i 

i 1 



and i ’iimron piopert ies. 


1 






5 

Immigrant station. | June 25 1910 

30 

I 6$5 Site and building 

130,000.00 

1 Mar. 4,1911 

36 

1366 

110,000.00 

1918 

i 

| Mar 4,1913 

37 

8S8 Limit increased 

150, 000. 0C 

Mar. 3,1915 

33 

823 

300,000.00 



, May 26. 1914 

, 3S 

382 Authority to use strip of 


July 1, 1916 

39 

263 

100,000.00 


1 




ground adjoining Fort 


June 12,1917 

40 

106 

40,000.00 


i 




McHenry. 








1 July 17, 1914 

t 3S 

511 

Limit increased 

270,000.00 







Sept. 8, 1916 

| 39 

844 

Limit available for counters, 







i , 

l 



J booths, etc. 








Sit© and original 
building pur- 
chased in 1817 
for $70,0)!)- build- 
ing sold in 1901. 
Additloinl land 
in 1905 and 1906. 
Horn blower & 
Marshall, archi- 
tects. 
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Division B . — Statement of expenditures for building (construction and annual repairs , etc.) and sites , shotting outstanding obligations and balances t 
uith notes as to surplus fund deposits , and other features. (Associated uiih Division A by corresponding line numbers ) — Continued. 


No. 

Expenditures. 

Remarks. 

Bui’ dings. 

Sites. 

Outstanding obligations. 

Balances. 

Construction. 

Extensions, 

alterations, 

etc. 

Annual 

repairs, 

etc. 

Total to Tune 
30, 1918. 

Cost. 

Date of pur- 
chase. 

Site. 

BuTding. 

89 

90 

91 

*$241,072 21 
*1,071,583 34 
425,842. 34 


$03, 104 32 
3% 900 01 

$304,770 53 
1,711,540 35 
425.842 34l 

$30,000 00 
522,043 50 
1.5 , 1 «i) OH 

Tuly 10,1823 
/Tan 10,1817 
\\ng 1,1900 
on 14,1911 

} 

$42, 840. 34 

$08,007.32 



CO 

CO 
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Division A. — Statement of legislative authorizations and appropriations with notes relative to the acquisition of sites, the progress of the work t and 
other pertinent features . (Associated with Division B by corresponding line numbers ) — Continued. 


co 


No. 


State and location. 


Title of building. 


Legislative authorizations. 


Date of act. 

Stal 

t\ 

tutes. 

© 

M 

oS 

(X, 

Aug. 

7, 1882 

22 

306 

Aug. 

4,1886 

21 

222 

June 

4, 1897 

30 

13 

Tune 

23,1913 

38 

17 

June 

12, 1917 

40 

112 

Mar. 

28. 1918 

40 

467 

June 

20, 1878 

20 

209 

June 

18,1879 

21 

21 

Mar. 

5,1880 

21 

66 

June 

16,1880 

21 

260 

Mar. 

3,1881 , 

, 21 

435 

Aug. 

7, 1882 1 

22 

303j 

Aug. 

i 

4.1886 1 

24 

28 

Mar. 

3,1901 

31 

1 

1133 1 

June 

3ft, 1906 

34 

697 

Mav 

30, 1908 

35 

| 521 

Mar. 

4,1909 

35 

946 


Appropriations. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


Remarks. 


92 


931 


Baltimore, Md 


4 1 Marine hospital. .. 


do 3 Post office, court- 


house, etc. 


Site and buildings 

Approaches, etc 

Annex building, etc 

Sureical dressing rooms 

Roofed porches and heat- 
ing system. 

Remodeling certain build- 
ings, etc. 

To report necessity for the 
cost of site and buildine 
for post office. 

Site 

Purchase of site at private 
sale. 

Makes available for prepa- 
ration of plaDS amount 
appropriated June IS, 
1879. 


marble provided cost is 
not greiter than for 
granite. 

"or judgment. Court of 
Claim*, in favor of M. A. 
McGownan for extra 
street work. 


Addition, etc 

Limit increased 

Not to exceed Sfi,000 may 
be used for street nil way 
tracks on site, including 
necessary connections, 
with street railway track* 
m adjacent streets. 


1100,000.00] Aug. 7,1882 
23,000.00 Aue. 4,1886 

2.000. 00 June 4,1897 
2,500.00 June 23,1913 

5.000. OOj June 12,1917 

189,000.00 Mar. 28,1918 


June 18,1879 
Mar. 5,1880 


500,000.00 

50,000.00 

4,000.00 


2,011,835.00 


3.1881 

7.1882 

3.1883 

7.1884 

3.1885 

4.1886 


4,444.38, 


25. 000. 00 
150, 000. 00] 

35.000. 00 


Mar. 

Aug. 

Mar. 

July 
Mar. 

Aug. 

do. 

Mar. 3,1887 
Aug. 30,1890 
Mar. 3,1901 
June 30,1906 
Mar. 4,1907 
Mar. 4,1909 


306 

222 

13 

1 

112 1 
467| 


435 

303 

603 

195 

479 

222 

28 

509 

371 

1133 

697 

1295 

946 


*100 000.00 

23.000. 00 
2 , 000.00 
2,500.00 

5.000. 00 

189.000. 00 

4.000. 00 

550.000. 00 

250.000. 00 

250.000. 00 

125.000. 00 

125.000. 00 

227.000. 00 

250.000. 00 
4,444.38 

287.000. 00 

20,000.00 

25.000. 00 

75.000. 00 

75.000. 00 

35.000. 00 


1888 


! I 


1890 


t 
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Division B . — Statement of expenditures for building ( construction and annual repair s, etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. (Associated with Division A by corresponding line numbers) — Continued. 



Expenditures. 


No. 


Buildings. 


’ Sites. 

Outstanding obligations. 


Remarks. 


Construction 

Extensions, 
alterations, | 
etc 

I 

i 

Annual 1 
repairs, 
etc. 

Total to June i 
30, 1918. 

' <**■ ! Da d,a°se PUr - 

1 

Site. 

Building. 

Balances. 

92 

*$100,844 24 

83.931 4 o! 

S(v8,939 02 
20G,(M.l 92 

S173.714 71 

$21,238 Ooj May 21,1884 
553.500 (K»l .TulV 2<\18$0 


$o(5 00 
! 

5194 000. 00 


93 

+1,534, 278 23 

209,919 99 1 

1, 9.10.304. 11 




CO 
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Division A. — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work , and 
oiher pertinent features. ( Associated with Division B by corresponding line numbers ) — Continued. 


05 

o> 


No. 


95 


State and location. 


Bangor, Me . 


Baraboo, Wis . 


96 Barbourville,Ky.. 


97] 


Bardstown, Ky..j 


Title ol building. 


Post office.. 


Post office.. 


..do 

do 


Bar Harbor, Me.. - 3 do 

' I 


99,' Barnesville, Ga. . . 6' . . .do 


I 


too: 


101 ; 


Barnstable, Mass. . 


Barre, Vt . 


2 Post office.... 


Legislative authorisations. 


Date of act. 


16, Customhouse and 
post office 


Aug. 19,1911 
Aug. 5, 1914 

June 6, 1902 
June 30,1906 

Mar. 4,1913 

I 

! May 30,1908 
| June 25,1910 * 

June 6,1902 j 
Mar 3,1903 j 
June 30.1906 I 
May 30,1908 

! June 25,1910 . 

: Mar. 4,1913 . 


Mar. 3, 1855 
do 


Statutes. 


37, 


319 

774 


8781 


314 

681 


Project or object. 


Site and building.. 
Limit increased . . . 


Site and building.. 
Limit increased . . . 


Site. 


.do., 


Building . 


32 320; Site. 

32 1207j Limit increased . 

3o 


521 


10 

10 


6S9, 

871 


Building. 

Limit increased. 


Site 

Building . 


672i Site and building 


672 


Transferred from custom- 
i 1 j house. Gloucester, Mass 

. ...do j 10 672, 10 per cent to cover com- 

| pensation of architects, 

i i superintendents, etc. 

Aug. IS, 1S56 ll 1 84 Fencing and grading 
1 | grounds and furnishing 

J , building. 

June 30, 1906 34 78l Site and building 

May 30,190s 35 523 Limit increased 

June 25,1910 36 679. ...do 


I 


Limit of 
cost. 


$400,000. 00 

40.000. 00 

45.000. 00 
2,500.00 


5,000.00 


10,000 00 

60,000 00 

6,000 00 
6,000 00 
60,000 00 
10, 000 00 

5,000 00| 
50,000.00. 


21,500 00 
399.55 

2,000.00 


9, 870.00 


Appropriations. 


Date of act. 


Aug. 

Aug. 

Mar. 

June 

Mar. 

Apr. 

Tune 

July 

June 


19, 1911 

1.1914 

3.1915 
28,1902 

3.1903 
28,1904 
30. 1006 
29, 1914 
12, 1917 


60,000 00 
13, 700 00 
25, 000.00 


May 30,1908 
June 23,1923 
Aug. 1,1914 
June 28,1902 
Mar. 3,1903 
June 30,1906 
Mar. 4, 1907 
Mar. 4, 1909 
Mar. 4, 1911 
Mar. 3,1915 
Feb. 28,1916 
July 1, 1916 
June 12.1017 
Mar. 3,1855 

....do 

— do 

Aug. 18,1856 


June 30,1906 
Mar. 4,1907 
Mar. 4, 1909 
Mar. 4,1911 
Aug. 24,1912 


Statutes. 


23 

609 

823 

427 

1083 

453 

789 

559 

106 

488 


428 

1083 

79ll 

1295i 


35' 946 


1366 

823 

16 

263 

1C6 

672 

672 

672 

84 


34 794, 

34 1295 
35’ 946 
36, 1366 
371 418 


Amount. 


1915 


1905 


Remarks. 


$209,970.46 

190,029.54 

40.000 on 

10,000.00 

11. 500. 00 

23.500.00 
2,500 no 
4,300.00 . 

700 OOf 


10,000 00 ' 

45.000 001915! 

15.000 00 

6.000 oo! 
6 , 000.00 

20.000 001910 1 

40.000 00 

10.000 00 

5.000 00. 

1.000 00 , 
10,000.00 

19.000 00 

20.000 on) 

21,500 00 1856| 

399 55| 
2,000 00 
9,870.00, 


15.000. 001912' 

45.000. 00 ! 

13,500.00 I 

10 . 000 . 00 , 

15.000.00: 


No provision for 
building; site se- 
lected. 


Contract in force 
for building. 


Division B . — Statement of expenditures for building (construction and annual repairs , etc.) and sites , showing outstanding obligations and balances, 
with notes as to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 



Buildings. j Sites. 

Outstanding obligations. 

Balances. 

Construction. 

Extensions, 

alterations, 

etc. 

"33! j'KSfi- 

Cost. 

Dale of pur- 
chase. 

Site. 

Building. 

$322,698 35 
*33 J, 192. 9l> 


$2, ISO 3s! $321, SSI 73 
2, 765 12, 41,958 08 

$115,000 Oo| Mai. 14,1912 
8,003 D5| IXH 21,1903 


$121 25 





$5,000 00 



58,511 95 
*69,847 28 
• 31,191 95 

*34,433 71 
*84,965 93 



880. li)| 59,302 11 

6,717 92 76,565.29 

1,02»> 44 32,218 39 

13,440 30 47,874 01 

2,171.90- 87,li0 83| 

io,000 00 1 i<cb. 18,1910 
11,879 8li| Api. 2,1901 
1,500 00) Sept 20,1011 
1,500 00 A pi 21,1855 
13,520.73. Oct 23,1907 

63. 25 





13, 155 21* 

$5, 652. 76 








Remarks. 


Suiplus fund, June 30, 1918, $2,177.40 


Surplus fund, Juno 30, 1918, $1,424.80. 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligatiojis and balances , 
with notes as to surplus fund deposits , and other features. (Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 


No. 

Buildings. 

Sites. 

Outstanding obligations. 


Remarks. 


Construction 

Extensions, 

alterations, 

etc. 

Annual 

repairs, 

etc. 

Total to June 
30, 1918 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

i 

Balances. 


102 

103 1 

104 

131,603. 65 

2,257.04 

1 i 

*31,603.63 

1 2,257.04 

83,000.00 

1.00 

Nov. 17,1911 
Apr 26,1913 


$12,779.38 

41,070.00 

$5,616.97 

6,672.96 

33,930.00 


105 

106 
107 : 

42,982.94 
*70,496.531 
*84,830. 23' 

$50,836.90 

' $36.95 

6,798.48 

1 34,605. 17 

43,019.89 
77,295.01 
190, 272.30 

15,000.00 
8,024.46 
15,000. 00 

Feb. i8,i909 
Oct. 27,1902 
Nov 18,1852 


25,897. 58 

16,119.48 
| 4,i63.i0 



CO 
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Division A.~ 


- Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. (. Associated with Division B by corresponding line numbers) — Continued. 


No. 


107 


State and location. 


Bath, Me | 2[ 

(continued.) 


Title of building. 


Post office and cus- 
tomhouse. 


109 

110 


108[ Bath, N. Y 

Baton Rouge, La.. 
Battle Creek, Mich. 


Hi; Bay City, Mich... 

112 Bay City, Tex 

113 Bayonne, N. J 


Legislative authorizations. 


Date of act. 


Mar. 3,1857 


do 

May 11,1858 


June 12,1858 
Mar. 3, IS 65 
Dec. 10,1872 


May 30,1908 
Jnne 25,1910 
Post office Mar. 4,1913 


6 do.. 

3 do.. 


Vpr. 26,1890 


June 6,1^02 
Mar. 3, 1°03 
May 30, 19 jS 


10 Post office, court- June 19,1^8 
house, and cus- Aug 23,1891 
tomhuu-e. Julv 1, ivlh 


Post office.. 


8 do 


June 25,inio 
Mar. 4,1913 


June 25,1010 
Mar. 4, 1913 


Statutes. 


<D 

be 

05 

o 

> 


11 

241 

11 

227 

.. 

324 

13 

539 

17 

397 

35 

524 

36 

6781 

37 

87S 

26* 

«! 

32 

318 

32 

12<l4 

35 

534 

25 

194 

28 

428 

o ' 


36 

692 

37. 

872, 

36 

690 

37 

872 


Project or object. 


Transferred from custom- 
house at Providence, R. I. 

Fencing and grading 

Authorized sale of old cus- 
tomhouse and site and 
money to be available for 
furnishing new custom- 
house. 

Furniti _e for building 

Re sale of wharf property . . 

Repair, heating and fur- 
nishing. and grading 
grounds. 

Extension etc 


6G Site and building. 


.do.. 


Additional land. 


Limit of 
cost. 


81,440. 12 

10,000 00 

3,851.13 


1,100.00 

5,000.00 


35.000 00 

20.000 00 , 

15,000.00 Aug. 


Appropriations. 


Date of act. 


100,000.00 

100,009.00 

10,000.00 

19,500.00 


200 , 000.00 
1,100. 00 
2,000 00 

5,000.00 

60,000.00 


25,000.00' 

100,000.001 


Statutes, 


1,1914 


Aug. 30,1890 
Mar. 3. 1891 
June 28, rH)2 
Mar. 3, 1903 
Apr. 28,1904 , 
Mar. 3,1905 j 
June 30,1906 I 
May 30, 1908 ' 
Oct. 2, 1888 
Mar. 2, 1889 I 
Aug. 23.lv, *4 , 
Julv | 

Mar. 4,1911 
Jeb. 28,1916 
July l, lyiu 
June 12.1017 
Mar. 4,1911 , 
Feb. 28,1916 1 
July 1,1916 j 
June 12,1917 ! 


Amount. 


1912 


38 


26 371 
26| 949 
32 427 

32 1083 
33| 453 

33 1156 

34 697 

35. 488 
25 505 1 

25 939 

28 42s 

39| 2»'3 
36 1306 
39 16. 

39 2t>3 

40 106 

36 1306 
33, 16 

O'J 263 
40} 106' 


$13,000.00' 


30.000. 

70.000. 

20 . 000 . 

25.000. 

20 . 000 . 

15.000. 

30.000. 

19.000. 
100,000. 
100,000. 

1,100 

2,000 

5,000. 

500. 

10,000 

49,500 

25.000. 

20 . 000 . 
40,000 
40,000. 


00 1897 

oo: 

00 1907 

00 , 

00 

00 , 

.00 
.00 
.00 1893 
. 00 , 

00 
OO' 
,001918 
00 

001 
oo 1 


. 00 ... 
00 
001 
oo I 


Remarks. 


O 


No provision for 
building. 


Albert Kahn, ar- 
chitect. 


Contract not 
awarded for 
lookouts. 


Con tract not 
awarded for 
building. 


d 

O 

W 

H 


H 

w 

H 

m 

d 

d 

d 

w 

3 

i— < 

d 

o 


a 

W 

w 

a 

O 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line numbers)— Continued. 


Expenditures. 


No. 


Buildings. 



Construction. 

Extensions, 

alterations, 

etc. 

Annual 

repairs, 

etc. 

Total to June 
30, 1918. 

108 



$6 86 

$6 86 

109 

*$84,528.62 


25,002.95 

4,045.20 

109,531.57 

97,010.69 

110 

*92,965. 49 


111 

*160,657. 19 


22,432.73 

183,089 92 

112 

40, 392.02 


829.93 

41,221 95 

113 

82.65 



82.65 


Sites. 


Cost. 


Date of pur- 
chase. 


$13,000.00 
15,471.31 
16,519.27 
19,500 00 
40, 44 >.81 
5,000.00 
25,000.00 


Dec 9, 1914 
July 2 >,1892 
July 22,1903 
Aug. 20,1908 
Doc. 20,1889 
Aug. 9, 1912 
Nov. 19,1913 


Outstanding obligations. 


Site. Building. 


1 

$7,*466.*8i 


Remarks. 


Balances. 


$2,000.00 
12,141. 17 
99,917.35 


fcd 

t=J 

d 

O 

W 

H 

O 

d 

H 

d 

H 

Ul 

d 

3 

w 

< 


§ 

% 

§ 

HH 

u 

a 

h 





Division A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and *“• 
other pertinent features, (Associated with Division B by corresponding line numbers ) — Continued. ^ 


Legislative authorizations. 


Appropriations. 


No. State and location. 


Title of building. 


l Date of act. 


114 Beardstown, 111... 20} Post office June 25,1910 


115 Beatrice. Nebr.. 


4 do 


Dec. 27,1890 
Aug. 5,18^2 
May 30,1908 
June 25,1910 


116 

| Beaufort, S. C 

2 

Post office and cus- 
tom house. 

Mar. 4,1913 

117 


2, 

Quarantine station 


118 

Beaumont, Tex... 1 

1 2! 

Post office and 
courthouse. J 

| Mar. 2,1899 
' June 6,1902 

119 

Beaver Dam, Wis.j 

2 

Post office , 

1 

Mar 4,1913 

120 

Beaver Falls, Pa. .j 

24. 


July 2,1890 
June 25,1910 

121 

Bedford, Ind 1 

3'. 

do | 

Mar. 3,1903 
June 30,1906 
May 30,1908 

122 

Bedford, Pa ^ 

19. 

do 

June 25,1910 

123 

Bedford City, Va . . j 

6. 

... do 

May 30.190S 
Juno 25,1910 




Project or object 


§> 


> 

P* 


36 

684 

Site and building 

26 

7or 


29 

350| 

Limit increased 

35 

524 

Extension, etc ! 

36 

690 

Additional land 1 


Site and building.. 


Limit of tv . 

cost Date of act. 


$55,000.00 Mar. 4,1911 
Aug. 1,1914 
Mar. 3,1915 
Feb. 28,1916 

60.000. 00 Mar. 3,1891 
5,000.00 Aug. 5,1892 

50.000. 00 May 30,1908 

12.000. 00 Mar. 4,1909 

Mar. 4,1911 
50,000 00 Aug. 1,1914 
Feb. 28,1916 I 


$13,000. 00 1916, 
5,000.00 

27.000. 00 

10.000. 00 

60.000. 00 1893, 
5,000.00 

20.000. 001911 

30.000. 00 

12.000. 00 

5,000.00 .... 

500.00 


30j 975' Site and building. 
32 311} Limit increased. .. 


37 876 Site and building., 


26| 210 do 

36| 680 Extension, etc... 

32' 1208 Site 

34 776 Building 

35* 521 1 Limit increased. 


36 687 Site and building.. 


36 083 Building. 



June 

12,' 1917 j 

40 

106 

40,000 00 

75,000.00 

Mar. 

3, 1899 j 

30 

1075 

37,500.001902 

90,000.00 

Mar. 

3,1901 ! 

31 

1133 

37, 500. 00 


June 

28, 1902 1 

32 

4 >4 

20,000.00 


Mar. 

3, 1903 

32 

1083 

70,000.00! 

80,000.00 

July 

29,1914 j 

38 

560 

15,000. 00.... 


July 

1, 19 1G 

39 

263 

500 00| 


June 

12, 1917 

40 

106 

64, 500 00 

50,000.00 

Aug. 

30,1890 

26 

372 

20,000.001897 

5,000.00 

Mar. 

3, 1891 ] 

26 

949 

30,000.001918 


Mar. 

4,1911 

36 

1366 

5,000 00 

6,000.00 

Mar. 

3,1903 

32 

1039 

6,000.00 

, 50,000.00 

June 

30, 1906 

34 

791 

?fi, iVwi 

15,000.00 

Mar. 

4, 19*17 ' 

34 

1295 

Ml, IN HI Mill 

1 

Mar. 

4,1909 

35 

946 

1 IIIHI llll 

1 80,000.00 

Mar. 

4,1911 

36 

1366 

20.fi.Vj 00 1915 


Aug. 

1,1914 , 

38 

609 

10, (II N). IK* 

1 / 

Mar. 

3, 1915 

38 

823 

50,000.00 

i 7,500.00 

May 

30, 1908 

35 

489 

7,500.00 

1 45,000.00 

Aug. 

24. 1912 , 

37 

418 

5,000.001915 

1 

June 

23, 1913 1 

38 

51 

40,000.001 


Contract m force 
for building. 

On Buzzards Is- 
land, St. Helena 
Sound. 


Contract in force 
for building. 


Division B. — Statement of eipendilures for building ( construction and annual repairs , etc.) and sites } showing outstanding obligations and balances , 
with notes as to surplus-fund dej>osits , and other features. ( Associated with Division A by coiresponding line numbers) — Continued. 


Expenditures. 


Buildmgs. 


Extensions, 
Construction , alterations, 
etc. 


!, 293 G1 . . 
1,934 37 1 
912. 051... 


Total to June . 
30, 191S. 


Date of pur- 
chase 


$10,001.00 Nov 27,1912 
15, O’ 1.74 Sept. 24,is91 
11,000 00 Mai. 16,1911 
5, 000 00 July 10,1915 


7,084 88 Jan 10,1900 
15,001.25 Oct. 11,1902 
l',°35 00 Mar 30,1916 
11,32\ 77 Oct. 10,1891 
5,963.59 Dec 21,1903 
r>,000 00 Aug. I 1 , 1912 
7,500.00 Aug. 22,1909 


Outstanding obligations. 


Silo. 

Building. 

Balances. 

1 



\ 

$71.91 


/ 

28,910.80 





\ 




15,681.88 
116. 00 

$11,739.70 





675.00 

8, 773. i5 


oo 
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Division A . — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites t the progress of the work , and 

other pertinent features . (Associated with Division B by corresponding line numbers) — Continued. ^ 


No. State and location. 

E Title of building. 


Legislative authorizations. 

Appropriations. 



Statutes 


Statutes. 

g Remarks. 


tJ 

a 

o 

o 

Date of act. 

Project or object. 

_■ a 

O c3 

> A, 

L X°' Date of act. 

Vol. 

Page. 

Amount, o 

09 

124 Beeville, Tex 

15 Post office 

Jure 25,1910 

36 G92 Site 

$5,000.00 Mar. 4,1911 

36 1366 

$5,000.001918 



Mar. 4,1913 

37 872 Building 

50,000.00 Feb. 28,1916 

39 17 

500.00 





July 1, 1916 

39 263 

15,000 00 





June 12,1917 

40 106 

34,500 00 

125 Belfast, Me 

3 Post office and 

Aug. 4,1854 

10 571 Site and building 

25,600.00 Aug. 4,1854 

10 571 

25,600.00 1857 


customhouse. 

Mar. 3,1857 

11 227 Limit increased 

3,500.00 Mar. 3,1857 

11 227 

3,500.00 



do 

11 227 10 per cent for compensa- 

2,000.00 do 

11 227 

2,000.00 




tion to architects, super- 

do 

11 227 

350.00 


| 


intendents, etc. 

do 

11 227 

5,000.00 


! 1 

do 

11 227 Completing, furnishing, etc. 

350.00 Mar. 2,1861 

12 219 

448.79 




11 227 Grading and fencing 

5,000.00 Mar. 4,18<4 

13 25 

982.00 



Mar. 2, 1861 

12 219 Balance due contractors 

448.79 May 17,1886 

24 51 

15,000.00 



Mar. 4, 1864 

13 25 Payment to E. Swett, as 

982.00, May 30,1908 

35 482 

20,000.00 




supeiintendent. 

Mar. 4, 1909 

35 946 

17,000.00 


[ I 

May 17,1886 

24 51 Extension and repairs 

15,000. 00 





May 30,1908 

351 524 Extension, etc 

37,000.00' 


.. 1911 

126 Bellaire, Ohio 

16 Post office 

do 

35 535 Site 

20,000.00 Mu, im.I-mh 

l'. I*'! 

. II.IHHI Mil I'll'. 



June 25,1910 

36 687 Site and building 

75,000.00 M 1, l-M 1 

u. 1 | (i i. 

'.1,1 Mill IKI 


t 



June 23,1913 

381 5 

35,000.00 


I 



Aug. 1,1914 

38 609 

31,000.00 

127 Bellefontaine, Ohio 

8 do 

Mav 30, 19*18 

35 535 Site 

10,000.00 May 30,1908 

35* 489 

10,000.00 



June 25,1910 

36 6S2 Building 

70,000.00 Aug. 24,1912 

37! 418 

40,000.001914 





1 June 23,1913 

38 5 

30,000.00 

128 Bellefourche, S. 

3 do 

Mar. 4,1913 

37 876 Site and building 

75,000.00’ July 29,1914 

38 560 

4,500.00 Contract not 

Dak. 

| 



| June 12, 1917 

40 1 106 

60,000 00 awarded for 

129 Belleville, 111 

22 do • 

Juno 30,1906 

34 778 do 

75,000.00 June 30,1906 

34' 792 

20,000.001911 building. 

1 

| 

May 30,1908 

35 520 Limit mcreased 

1 15,000.00 Mar. 4,1907 

34 1 1295 

35,000.00 


1 



1 Mar. 4, 1909 1 

35 946 

20,000.00 





I Mar. 4, 1911 

36 1365 

15,000.00 

130 Bellingham/Wash. 

1 Post office and 

June 30,1906 

34 784 Site 

| 20,000.00 June 30,1906 

34 796 

20,000.00 


courthouse. 

Mav 30.190S 

35 52.8 Bull hng 

120,000.00 May 30,1908 

35 484 

25,000.001913 


1 

June 25,1910 

36 679 Limit increased 

i 200,000.00 Mar. 4,1909 

35 946 

30,000.001 


1 


1 

June 25,1910 

36 704 

25, 000. 00 





! Mar. 4, 1911 

36 1366 

125. 000. 00 





! Aug. 24,1912 

37, 418 

75, 000. 00 





June 23,1913 

38 6 

40,000.001 



Cn 
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Cong. dist. 

Title of building. 

Legislative authorizations. 

Appropriations. 

Year occupied. 

Remarks. 

, 

Date of act. 

Statutes. 

Project or object. 

| 

1 

Limit of 
cost. 

■ 

Date of act. 

Statutes. 

i 

Amount. 

o 

> 

OS* 

1 

r-5 

> 

© 

% 

Ph 

6 

Post office 

Mav 30,1908 

35 

533 

Site 

$7, 500.00 

May 30,1908 

35 

487 

87, 500.00 





June 25,1910 

36 

681 

Building *.| 

60, 000. 00 

Aug. 24,1912 

37 

418 

30j 000. 00 

1914 




Oct. 6, 1913 

38 

207 

Limit increased 

8,000.00 

June 23,1913 

38 

5 

20,000.00 










Aug. 1,1914 

38 

609 

8,000.00 



1 

do 

June 30,1906 ; 

34 

784 

Site 

20,000.00 

June 30,1906 

34 

796 

20,000.00 





May 30,1908 

35 

528 

Building 

75,000.00 

May 30,1908 

35 

484 

20,000.00 

1912 





! 




Mar. 4,1909 

35 

947 

55,000.00 



11 

do 

June 25,1910 

36 

692 

Site 

5, 000.00 

Mar. 4,1911 

36 

1366 

5,000.00 

1918 




Mar. 4,1913 

37 

872 

Building 

55,000.00 

Mar. 3,1915 

38 

823 

10,000.00 










Feb. 28.1916 

39 

17 

12,000.00 










July 1,1916 1 

39 

263 

23,000.00 










June 12,1917 

40 

106 

10,000.00 



12 

1 do 

June 30,1906 

34 

778 

Site and building 

65,000.00 

June 30,1906 

34 

792 

17,000.00 

1911 



i 

Mav 30, 1908 

35 

520 

Limit increased 

8,000.00 

Mar. 4,1907 

31 

1295 

48, 000. 00 




I 


i 

i 



Mar. 4,1909 

35 

9471 

8,000.00 



1 9 

, do 

Mar. 4, 1913 

37 

875 

Site and building 

75,000.00 

July 29.1914 

38 

6601 

9,000.00 

. . . . 

Contract in force 

' ■ 

1 



: 



July 1, 1916 

39 

2(3 

500 00 


for building. 



; 

! 




June 12,1917 

40 

106 

65,500 00 



0 

do 

June 25,1910 ; 

36 

l 688 

1 do 

50,000.00 

Mar. 4, 1911 

36 

1366 

10,000.00 

1915' 




| 

1 



June 23, 1913 

38 

5 

15,000.00 







1 



Aug. 1. 1914 

38 

609 

25,000.00 



1 

do 

May 30,1908 

35 

i 536 

Site 

! io, ooo. oo 

May 30,1908 

35 

489 

in non on 

i 




June 25,1910 

361 

683 

Building 

1 75,000.00 

Aug. 24,1912 

37 

418 

20,000.001914 

1 




; 



1 

June 23,1913 

38 

5 

i 55,000.00 

I 

| 

4 

Post office and 

Mar. 4, 1913 

37] 

! 87S 

Site 

i 25,000.00 

July 29,1914 

38 

560 

' 25,000.00 


No provision for 


customhouse. 





1 


1 



1 

building. 

6 

Post office 

June 25,1910 

36 

i 684 

( Site and building 

! 180,000.00 

Mar. 4, 1911 

1 36 

1366 

45, 000. 00 1915 


1 







June 23,1913 

j 38 

5 

75,000.00 










Aug. 1,1914 

1 38 

609 

40, 000. 00 









Mar. 3,1915 

38 

1 823 

| 20,000.00 



2i 


. ...do 

36 

690 

Site 

, 15, 000. 00 

Mar. 4, 1911 

36 1366 

! 15,000.00 



Contract in force 



Mar. 4, 1913 

37 

872 

Building 

! 65, 000. 00 

Feb. 28,1916 

! 39 

17 i 

| 26,000.00 


for building. 







1 

July 1,1916 

39 

1 263 

f 26,000.00 










June 12,1917 | 

1 40 ; 

1061 

13,000 001 

I i 


1G 

. ...do 

. ...do 

37 

876 

Site and building | 

! SO, 000. 00 

July 29,1914 

38 

560 

11, 000. 001919 









1 July 1,1916 

39 

263 

500.001 










June 12,1917 J 

40] 

1061 

68, 500. 00' 

1 



No. 

131 

132 

133 

134 

135 

136 

137 

138 

139 

140 

141 


State and location. 


Beloit, Kans. 


Beloit, Wis.. 
Belton, Tex. 


Belvidere, 111 

Bemidji, Minn 

Bennettsville,S.C. 

Bennington, Vt . . . 

Benton Harbor, i 
Mich. 

Berkeley, Cal 1 


Berlin, N. H. 


Berwick, Fa. 
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Division B . — Statement of expenditures for building ( construction and annual repairs , etc.) and sites, showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line numbers ) — Continued. 







Expenditures. 





No. 


Buildings. 


Sites. 

Outstanding obligations. 


Remarks. 


Construction. 

Extensions, 

alterations, 

etc. 

Annual j 
repairs, 
etc | 

Total to June 
30, 1918. 

| 

Prtof Date of pur- 

Cost chase. 

Site. 

1 

Building. 

Balances. 


1 

131i 

556,504 26 


81,206 83 

557,711 09 

57,400.00 Feb 10,1909 


8337.00 


Surplus fund, June 30, 1918, 81,158.74 

132; 

*75,000.00 


6, 109 31 

81,109.31 

19,974.99' Nov. 22,1907 





133! 

1341 

51,508.31 
*56 652 45 


980. 17 
1, 194.60 

52,488 48 
57, 847. 05 

4,000.00' June 22,1911 
13,017 811 Dec 31,1907 


2,200.00 

81,291. 69 


135 

31,835 00 



34, 835. 00 

6,000 00' Mav 3,1916 


10,983.67 



23,181.33 

Surplus fund, June 30, 1918, $255 31. 

136 

*39,744 69 


1,416 97 

41,161.66 

10,000 00 Aug. 26,1911 



137 

*74,973.59 


1,476.87 

76,450.46 

9,000 00i Julv 5,1909 





138 




25,000.00 ‘June 2,1917 





139 

135,115 17 


1,714 56 

136,829. 73 

30,000.00, Apr 27,1911 


73. 50 


Surplus fund, Juno 30, 1917, 814,811.33. 

140 

31,964.11 



31,964 11 

15,000.00 Apr. 8,1913 


| 24,308 64 

8,727. 25 

141 

38,875 62 




38,875.62 

10,000.00 Sept. 15,1915 


| 9,477.12 

21,647.26 



—7 


EEPOET OP THE SUPERVISING ARCHITECT. 



Division A . — Statement of legislative authorizations and appropriations y with notes 
other pertinent features. ( Associated with Division B by cor 


No. 

State and location. 

i 

s 

Title of building. 

Legislative authorizations. 

Date of act. 

Statutes. 

Project or object. 



•d 

§ 

o 


'o 

> 

1 

® 

to 

* i 
P4 J 

142; 

Bessemer, Ala 

9 

Post office 

Mar. 3, 1903 

32 

1208 

1 Site 

1 

, 




June 30,1906 

34 

776 

Building 

143 

Bethlehem, Pa 

26 

do 

June 25,1910 

36 

691 

j Site 

144 

Beverly, Mass 

6 


June 30,1906 

34 

782 

do 



1 


May 30,1908 

35 

526 

Building and additional 








land (S5.000). 





Feb. 25,1910 

36 

207 

Additional land ($1,000 








within limit). 

145 

Biddeford, Me 

1 

do 

I Mav 30,1908 

35 

534 

Site 





1 June 25, 1910 

36 

681 

! Building 

146 

Big Rapids, Mich . 

11 

do 

1 do 

36 

686 

1 Site and building 

147 

Big Stone Gap,Va 

9 

Post office and 

May 30,1908 

35 

532 

1 




courthouse. 





148 

Billings, Mont 

1 

Tost office 1 

do 

; 35 

530 

do 

149 

1 i 

1 Biloxi, Miss 1 

I 

6 

Tost office court- 

' I 

June 6. 1902 

1 

32 

31 S 1 



! 1 


house, and cus- ' 



1 



1 


tomhouse. 

i 


1 1 


150 

Binghamton, N.yJ 

34 

Post office, court- 

Mar 3. 18^7 i 

24 

4 87 

Site and building 




house, etc (old). 

Mar. 3,1891 

26 

865 

Completion of approaches 


l 

| 




1 

and certain other con- 








i tract liabilities. 





June 6,1902 

32 

312 

Limit increased, authorizes 







I 

I the acpnsitionof triangu- 








lar x v\ adjoining present 








i site 





Feb. 15,1908 

35 

28 

Claim -Jloweri by Auditor 








for Treasury. ‘ i 





June 12, 1917 

40 

106 j 

, Repair fire damage 1 
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Division B . — Statement of expenditures for building (construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
vith notes as to surplus fund deposits , and other features. (Associated with Division A by corresponding line numbers ) — Continued. 


No. 

Expenditures. 

Remarks. 

W 

W 

o 

w 

H 

Buildings. 

Sites. | 

Outstanding obligations. 

, 

Balances. 

Construction. 

: 

Extensions, 1 Annual 

alterations, j repairs, 

etc. | etc. 

1 

Total to June 
30, 1918., 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

142 

143 

144 

llo 

146 

147 

148 

149 

150 

*S54,726 32' 


$56,222.01 

$7,535 72 
19,001.00 

23,960 53 
23,000. 00 
8,500 00 
6,000.00 
9,000.00 
8,079 34 
/ 15,202 53 

|\ 2, 107. 30 

Mar. 8, 1904 
\pr. 10,1912 
/ Jan. 15,1908 
\~X*c 5, 1910 

May 21,1909 
July 29,1911 
June 15,1909 
Apr. 20,1910 
JuJ v 11,1903 
Dec 31,1887 
July 19,1905 




O 

H 

■■.',■1.1 f.-'i-l. T in. 1918,85,312.20 S 

1 f..i. i, 1 •i-ii in, 1918, $6,719.97. H 

d 

3 

*63,986 64:| 
*69,657 81 
*51,789 03, 
*91,000.00! 
*115,702. 17 
*116,920 66 
*137,687 82 

I 1,989 54 

! 1,137 44 

I 2,033 44 

1,102 19 

1 1,978.07 

' 5,431.13 

! 30,790 70 

65,967 18 
70,815.21 
56,813 47 
95, 102 19 
121,680. 24 
122,351 79 
168,478.52 

I 

I 




$30,000.00 


CO 
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Division A. — Statement o, 
oil 


'gislative authorizations and appropriations, with notes relative to the acquisition of sites % the progress of t he work , and 
pertinent features. (Associated with Division B by corresponding line numbers) — Continued. 


Legislative authorizations. 


Appropriations. 


No. State and location. 


151 Binghamton, N.Y. 


152 Birmingham, Ala. 


154 Biscayne Bay 

(Miami, Fla.). 

155 Bismarck, N. Dak. 


150 Blackwell, Okla... 


Title of building. 


house, etc, (new). 


post office. 


2 Quarantine sta- 
tion. 



Statutes. 



Date of act. 

> 

Page. 

Project or object. 

Liuin 01 

cost. 

Mar. 4,1915 

38 

1189 

Site (sale of old site author- 
ized upon completion of 
new building). 

$100,000.00 

Apr. 19,1888 

25 

86 

Site and building 

300.000.00 

Mar. 3, 1891 

26 

949 

Additional story 

35,000.00 

Aug. 23,1891 

28 

428 

Limit increased 

15, 000. OOj 

June 25,1910 

36 

68* 

Site 

200,000.00 

Mar. 4, 1913 

37 

880 

Site or additional land and 
building. 

1,000,000.00 

May 30,1908 

! 

35 

531 

Site and building 

! 

150,000.00 


Amount. § 


$ 100 , 000.00 


No provision for 
building. 


ll Post office June 25,1910 36, 6S7 do. 


157 Blair, Nebr 

158 Bloomington, 111.. 


159 Bloomington, Ind. 


.1 Mar. 2,1899 

J Jan. 5,1891 
, Feb. 5, 1896 


. June 30. 1906 ! 
| May 30, 190S , 
i I 

! June 25,1910 I 



...do 

Building to be constructed 
in accordance with modi- 
fied drawings, provided 
limit of appropriation 
shall not be exceeded. 

, Site 

, Site and building (limit, 

! $ 66 , 000 ). 

l Limit increased 


Mar. 4, 1909 
Mar. 4,1911 
Aug. 24, 1912 
June 23,1913 

50.000. 00 Mar. 4,1911 

Aug. 1,1914 
Mar. 3, 1915 
Feb. 28,1916 
July 1,1916 

43.000. 00 Mar. 3,1899 

June 6,1900 

75.000. 00 Mar. 3,1891 


6.000.00 June 30,1906 

60.000. 00 Mav 30,1908 

| Mar. 4 1911 

15.000. 00, Aug. 24,1912 

I June 23, 1913 I 


351 486 
35' 947 
36, 1367 

37 418 

38 5j 

36' 1367 
38 609 


150,000.00 1893 

150.000. 00 

35.000. 00 

15.000. 00 

200. 000. 00 Contract in force 

185. 000. 00 for building. 

100.000. 00 
175,000 00 
540,000.00 

Public Health 

Service. 

45.000. 001913 

30.000 00 

15.000. 00 

25.000. 00 

35.000. 00 

10.000. 001916 

5.000. 00 

20.000. 00 

5.000. 00 

10.000 00 

21.500.00. 1902 
21,500. 00| 

75.000. 001896 


6,000.001913 

20 , 000 . 00 ! 

25.000. 001 

20.000. 00 
10 , 000 . 00 ! 




Expenditures. 


Buildings. 


Extensions, 
Construction, alterations, 
etc. 


Total to June 
30, 1918. 


*$296, 425. C 
170,695.4 


$48,455. 55 


1,282. 48 
1,094 36 
5,222.00 
11,816.03 
992. 01 


$344, 880. 55 
170, 695. 4G | 

” 137, 016 22 " 
41,771. 12 
41, 814. 21 
78,635. 17 
62,077.35 


Date of pur- 
chase. 


$100,000.00 Mar. 22,1916 
53,575.00 Feb. 11,1889 

200.000. 00 Oct. 18.1911 

185.000. 00^ Apr. 25,1914 

*i6’fi66‘66 ‘July '&im 
7 , 500 00 Mar. 7, 1914 
6,407.79 Mar. 30,1909 
8,180.86 Jan. 25,1892 
15,392.531 Sept. 10,1909 


Outstanding obligations. 


Site. 

Building 

Balances. 







} 

$619,158.88 

66. 60 
317. 75 

$25, 145. 66 








1,333.66 

3, i89 . 13 


'■■■ pin , fili'i 
lllplll (•MM 


d, Tune 30, 
I, j iii 11 3 u, 


1018. f3,660 76. 
h'lft, i I, u * r>. 


Or 
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)/ legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of 
Uicr pertinent features. ( Associated with Division B by corresponding line numbers ) — Continued. 


the work, and 


No. State and location. 


160 Bluefield, W. Va...| 


161 Blue Island, 111 .. . 


162 Bluffton, Ind . 


Title of building. 


Legislative authorizations. 


Project or object. 


Post office and Mar. 3.1903 I 32 1208 Site $10,000.00 Mar, 

courthouse. June 30 1906 34 777 Building 100,000.00 June 


Post office 1 June 25,1910 ' 36 684 Site and building. 


165 do 


165 do 

167 Bonham, Tex 


7W Bonne Terre, Mn 


,.do Mar. 4,1913 


163 Boca Grand© | 
(Punta Gorda), 1 
Fla. 


164, Boise, Idaho. 


Quarantine sta- Mar. 4.1907 34 1307! Officers’ quarters and boat- 


1 Assay office 


1 Post office. 


Feu. 19,1869 
Mav 18.1872 
Mar. 3. 1873 
Feb. 9, 1900 


Mar. 2, 1895 
June 11,1896 
Mar. 3, 1901 
Mav 30, 1908 1 
Mar. 4,1909 


i Building 

‘ do 

do 

Steel doors with combina- 
i tion Jocks for vault and 
! burglar and fireproof safe. 

Site and building 

Limit increased 

do 

i Extension, etc 

Additional land, within 
i limit. 


... Rent of building. . Mar 3,1915 3S 823 Rent and moving expenses. 
4 Tost office May 30,1908 35 531j Site and building 


13.. .do June 25,1910 , 36 . 697, Site donated, title accepted 

' which reserves mineral 

’ I I and mining rl-hts. 

Mar. 4,1913 I 37) 871 j Building 


Appropriations. 


Date of act. 

Statutes. 

.j g> 

O 08 

> P9 

Amount. 

Mar. 3, 1903 

32 

1039 

$10. 000.00 

June 30,1906 

34 

791 

20,000.00 

Mar. 4, 1907 

34 

1295 

50,000.00 

Mar 4, 1909 

35 

947 

50,000 no 

Mar. 4, 1911 

36 

1367 

16.000.00 

June 23,1913 

38 

5 

36 co) on 

Aug. 1, 1914 

38 

609 

24, 000. 00 

July 1, 1916 

39 

263 

io con or- 

June 12,1917 

40 

106 

] 1 1 IN III III' 

Mar. 4,1907 

34 

1307 

fi,l"|0. (Ill 

Feb. 19,1869 

15 

271 

75. 000. or 

Mav 18.1872 

17 

124 

2,092.05 

? Mar. 3, 1873 

17 

532 

132.37 

) Feb. 9,1900 

31 

10 

2,000.00 

) Mar. 2,1895 

28 

913 

17,717 11 

) June 11,1896 

29 

414 

r >0,(i0O (H 

) June 4,1897 

30 

11 

ioo, ooo. or 

) July 1, 1898 

30 

597 

32, 252 89 

June 28,1902 

32 

420 

50. 000. Of 

May 30,1908 

35 

482 

40,000.01 

Mar. 4, 1909 

35 

947 

85, 000. Of 

> Mar. 3,1915 

38 

823 

10,000.01 

) May 30,1908 

35 

486 

15,000 m 

Mar. 4, 1911 

36 

1367 

20, 000. Of 

Aug. 24, 1912 

37 

418 

5,000 Of 

June 23, 1913 i 

38' 

5 

10, 000. Of 

July 1,1916 

39 

263 

5,000 Of : 

June 12,1917 

"i 

106 

45, 000. Of 


Site selected. 

Portion of La Costa 
Island. Charlotte 
Harbor. Trans- 
ferred as a site 
bv War Depart- 
ment m 1907. 

Site uonated. 


Din irion D —Statement of eipcndit tires for building ( construction and annual repairs, etc.) and sites, showing outstanding obligations and 
with notes as to surplus-fund deposits, and other features. {Associated uilh Division A by coirespondmg line numbers) Continued. 


balances , 


Expenditures. 


Outstanding obligations. 


E\tensions, 
iii.Mim lion, alterations, 
etc . 


Total to June. 
30, 1918. i 


Date of pur- 
chase. 


Building. 


160 

<110 

591 

23 .. 



<A 009 

06 

8120, 600 

101 

>2 

759 

th>|.. 



1,012. 

01 

73, 801. 

10o 

i 

9 

13> 



5 -.05 

8J‘ 

10, 1G3 

161 

<77 

2 2 

(HI 1 .. 



1 373. 

18 

SI, 623. 

16: 

"232, 

2 2 

89 

i 

‘510, I 

•. 11) 

19, <*92 

2 »' 

232,661. 

107 

1 I, 

,2 

',i 



2. 320 

33 

51, 378 

10^ 

31 

.'90 

yj . 



771 

00 

32,301. 


89,035. 0l| Nov. 5, 1904 

14,000.00 Alir 23, 1911 

.. 311,500. CO 


17,717 11 Jan 0,1897 \ 
80,000 on July 31,1909 / 


No 1 * 2'», 1909 
Julv 22,1913 | 


51,000.00 

1 , 000.00 


62.80 . 
6,521. 06 


$2,408.77 
2, 240.35 
11 , 000.00 


Surplus fund, June 30, 1918, $10,000. Account 
closed. . 

Surplus fund, June 30, 1916, $678.64. 


Cn 

CO 
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Division A . — Statement of legislative authorizations* and appropriations, with notes relative to the acquisition of sites, the progress of the work , and 
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Ox 


No. 


169 

170 

171 

172 


State and location. 


Boone, Iowa.. 

Boonville, Mo. 
Boston, Mass.. 

do.. 


1 

Legislative authorizations. 

w 

Title of building. 



Statutes. 




Date of act. 



Project or object. 

g 




'o 







> 

PH 


10 

Pnst. offlr.fi 

June 

6, 1902 

32 

318 

Site and building 

I 

July 

1, 1916 

39 

263 

Lookouts 

8 

do 

May 

30, 1908 

35 

534 

Site 


June 

25, 1910 

36 

682 

Building 

10. Appraisers’ stores . 

June 

30, 1906 

34 1 779 

Site and building 

1 

Mar. 

4, 1913 

37 869 

i 

Limit increased 

10 

Customhouse 

Mar. 

3, 1835 

4 

769 

Site and building, in addi- 






tion to what may be ob- 

i 





tained by sale of old cus- 






• tomhou^e. 

1 





Sold in 1848 for 

i 

May 

9, 1836 

5 25 

Limit increased 


(Mar. 

3, 1S37 

5 

169 

do 


Mar. 

3, 1839 

5i 346 

' do 


i May 

8, 1840 

5 1 379 



i Mar. 

3, 1841 

5 

423 

1 do 


Mav 

IS, 1S42 

5 

4S5I do 


Dec. 

24, 1842 

5 

596 

do 


Mar 

3, 1S43 

5 

640 

do 


June 

17,1844 

5 

691 



1 Mar. 

3, 1845 

5 

761 

do 


Aug 

10, 1846 

9 

92 

do 


! Mar. 

3,1847 

9 

163 

Limit increased for furni- 






tnre 

i 

1 ^ug 

12. IMS 

9 

296, Limit increased 

i 

1 Aug 

18, 1856 

11 

90 

Filling up dock, etc 


I Mar. 

3,1863 

12 

7ot 

Alterations of steps, etc....l 


Limit of 
cost. 


Appropriations. 


Date of act. 


$ 100 , 000 . 

1,500. 


10 , 000 . 

50,000. 

900,000. 

350,000. 


50,000.001 


18, 158. 

200,000. 

150. 000. 
75,000. 

121 . 000 . 
100 , 000 . 

75.000. 

25.000. 
50,000. 
50,000. 

100, 000. 

50.000. 

25.000. 

12,500. 

15.000. 
12, 904. 


I 

00 June 
00, Mar. 
Feb. 

, July 

00 May 
00 Aug. 

I June 
00 June 
00. Mar. 
Mar. 
Mar. 
Mar. 
May 
Mar. 
Mar. 
00 May 
00 Mar. 
00 May 
00 Dec. 
00 Mar. 
00 June 
00 Mar. 
00t Aug. 
00 Mar. 
00 Aug. 
00 Aug. 
00' Mar. 
00 Mar. 

i June 
00 June 
00 May 
00 June 


28,1902 
3, 1903 
18, 1904 
1,1916 

30. 1908 

24. 1912 

23. 1913 
30, 1906 

4, 1907 
4, 1911 
3, 1915 
3, 1S35 

9. 1836 

3. 1837 
3, 1339 

8. 1840 

3. 1841 

18. 1842 

24. 1842 
3,1843 . 
17,1844 . 

3, 1845 
10, 1846 | 
3, 1847 i 
12,1848 , 
18,1856 i 
3, 1863 
3, 1873 
23, 1874 
28, 1878 

30. 1908 
25, 1910 


Statutes. 


427 
1084 

23 

263 

488 

418 

5 

792 

1296 

1367 

823 

769 

25 

169 

346 

379 

428 
485 
596 
640, 
691 
761 

ilii 

296 1 

90, 

750 

523 

227 

210 

488 

7041 


Amount. 


$ 20 , 000 . 

25.000 

55.000 
1.500 

10 , 000 . 

25,000. 

25,000. 

400.000. 

250.000. 

250.000. 
350 000 

• I '.** 

200.000. 

150.000. 
75,000. 

121.000. 
100,000. 

75.000. 

25.000. 

50.000. 
50,000. 

100.000. 

50.000. 

25.000. 
12,500. 

15.000. 
12,904. 

30.000. 

25.000. 

10 . 000 . 

500.000. 

100.000. 


1905 


1915 


i k t ; 


Remarks. 


Contract not 
awarded for 
lookouts. 

Richards, Mc- 
Carty & Bulford, 
architects. 

Contract in force 
for building. 


I 

3 

n 

§ 

H 

h 

I 

1 

fa* 

Q 


8 

g 

a 

h 



Division B . — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits i and other features. {Associated with Division A by corresponding line numbers ) — Continued. 





: 

Expenditures. 






No. 


Buildings. 


Sites. 

Outstanding obligations. 


Remarks. 


Construction. 

Extensions, ^ Annual 

alterations, 1 repairs, 

etc. | etc. 

Total to June 
30, 1918. 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

Balances. 


109 

*$88,477.45 

$5,048.98 

$93,526.43 

$11,522 55 

Nov. 5,1902 



$1, 500. 00 


170 

*49,565.31 

1,311.00 

50,870.31 

8, 000. 00, 

June 18,1909 




171 

172 

617,439.39 

*884,348.76 

1 

| 1 
$2,063,921.98 34S.304.63 

617,439. 39 

3, 296, 573. 37! 

441,052 88 

180, 000. 00) 

(Feb. 10,1908 
l \pr. 3, 1908 
iFol). 20,1909 
Aug. 29,1837 

1 

$121,873.00 

0,368.30 

66,634.73 

34.32 



cn 
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BEPOBT OF THE SUPERVISING ARCHITECT. REPORT OF THE SUPERVISING ARCHITECT. 



Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work t and 
other pertinent features. (Associated with Division B by corresponding line numbers) — Continued. 


or 

00 


No. 


State and location. 


Title of building. 


Legislative authorizations. 


Date of act. 

Statutes. 

o 

> 

1 

PU 

Mar. 3, 1893 

27 

572 

Mar. 2,1895 

28 

914 

June 11,1896 

29 

416 

July 1, 1898 

30 

599 

Mar. 3, 1899 

30 

1077 

June 6, 1900 

31 

591 

Mar. 4, 1907 

34 

1307 

Mar. 28,1918 

40 

467 

Mar. 2, 1867 

14 

573 

Mar. 2, 1*6S 

15 

' 250 

1 Mar. 3, 1S69 

15 

305 

Apr 20,ls70 

16 

85 

Mar. 3,1871 

16 

515 


Project or object. 


Limit of 
cost. 


Appropriations. 


Date of act. 


Statutes. 


Amount. 


Remarks. 


174 


Boston. Mass, 
(continued). 


Marine hospital. . . 


175 


do 


101 


Post office aud sub- 
treasury. 


Laundry machinery 

Invalid elevator, $1,000; iso- 
lation ward, $2,000. 
Additional for elevator. 

$1,500, fences, $350. 

Sewer and water connec- 
tions, $850, isolation ward 
$3,500 

Laundry hnll.linr 
Laundr ..i-Jd-n il.5l 
isolation waiu, $<5,uuu. 


mgs. etc. 

Yppoint commission b 
lect site and report. 


. .do 

Mar 3, 1S73 

June 23,1874 . 
July 31,1876 
Mar. 3,1877 I 


Limit of cost of binMmi' 
Limit increased. Balance 
of appropriation for site, 

| which was covered into 
the Treasury with the 
sum appropriated July 
I 15, 1870. hereby reappro- 
| printed together with 

, $04,278 75 to pay for addi- 

tional land; for purchase 
of title in passageway, 
$8,000, and for expenses 
of legal proceedings, 
$4,000 - 

515 Continuation 

524 Additional land, repair 

damaues by fire, etc. 

227. Completion 

110 Additional land 

351' do 


$1,500.00 

3.000. 00 

1.850.00 

4.350.00 

5.000. 00 

4.500.00 

6.000. 00 

155,700 00 

Mar. 2, 1868 
do 

500.000. 00! Mar. 3,1869 

200 .000. 00 Apr. 20,1870 
1,300,000.00 July 15,1870 

76,278.75 Mar. 3,1871 

do 

I Mar. 3,1873 
June 23,1874 
Mar. 3, 1877 

do 

Apr. 30,1878 
June 20,1878 
I Mar. 3,1879 
June 16, 1S80 
Mar. 3,1881 
June 4, 1897 
| July 1,1898 

392.574.00 June 6,1900 

800. 000 00. Mar. 3, 1901 

ss^o^.oo' 

235. 000. 001 

50, ooo. ool 


250 

250 

305! 

85 

296 

515 

509 

524 

227 

350 

351 
43 

210 

377 

259 

435 

11 

615 

588 

1133 


$461, 822 . 4 
2,396.5 

200. 000. C 

500. 000. C 

250. 000. C 
76,278 1 

942,574.0 

800.000. 0 
352, 027. C 
235, 000. C 

50.000. 0 

100. 000. C 

350. 000. C 

350. 000. C 

350.000. 0 

350. 000. C 

io,noo.c 

5,000.0 

175.000. 0 

50.000. 0 
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Division B. — Statement of expenditures for building (construction and annual repairs , etc.) and sites , showing outstanding obligations and balanceSy 
with notes as to surplus-fund deposits , and other features. (. Associated with Division A by corresponding line numbers) — Continued. 



Expenditures. 


No. 

Buildings. 

Sites. 

Outstanding obligations. 

i 1 


Remarks. 


Construction. 

Extensions, 

alterations, 

etc. 

Annual 

repairs, 

etc. 

Total to Tune 
30, 1918. 

i 

1 

| Cost. 

Date of pur- 
chase. 

' 

Site. 

Building. 

Balances. 


175 

| 

*$5,081,976.70 

$226,000.00 

$617,579.79 

$5,923,556.49 

$1,329,095.84 

fJu e 1,1868 
\Apr. 13,1877 | 

} 





Cn 

cp 


REPORT OF THE SUPERVISING ARCHITECT. 




Division B. — Statement of expenditures for building (construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus fund deposits , and other features. (Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 


No 

i 

~ Building. j Sites. 

Outstanding obligations. 


Remarks. 

Construction 

1 1 

1 Extensions, Annual TolaHoTune i 

■ alterations, repairs, an iqir 6 r ° st * 

etc. etc. 30 ' 191S * 

1 i 

1 

I Date of pur- 
chase. 

Site. 

Building. 

Balances. 

| 


176 i 

177 ■ *359,951 S5| 

i 7X . 127,321 71 

179 1 *53,733 48 

1X0 ' . 

33,400 00 ?3,9"6 07 ?9,3°6 07 3130,00000 

1,213 21. 61,167 09 10,010 9^ 

736 5X, 12,07^ 29 10,02130 

1,030 76, 60,784 24 9,000 00 

1 1 8,000 00 

I)c" 30, 1916 
Oct 23, 1907 
Opt 31,1907 
, Ma»* S,l n 09 
Aug. I4,i<*n 


3100, 2"3 00 

60 75 

$7,317 00 

Cof-l of iite includes buildings 

Surplus fund, June 30, 1916, $7,594 24. 

1^1 *67,312 6* 
1X2 • *37,442 40 
1X3 i *69,951.46 

1,214 41 63,597 09 7,500 00 

1 2,992 65 90,435 05 37,500 00 

1 1,273 64 71,223 10 20,031 99 

Aug. 21, 1012 
v ar . 15,1910 
! Jan. 27,1908 
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Division A . — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work, and 

other pertinent features. ( Associated with Division B by corresponding line numbers ) — Continued. 150 


No. State and location. 

~ Title of build 




Legislative authorizations. 


Appropriations. 

V 

*3, 

3 

g 

Remarks. 


Jng. 


Statutes. 




Statutes. 



o 

Date of act. 

> 

. Project or object. 

f 

£ 

cost. 

Date of act. 

o 

> 

& 

£ 

Amount. 

0 

1 



184 Brainerd, Minn . . . 

6 Post office... 


30,1906 

34 

783 Site 

$10,000.00 

Juno 30,1906 

34 

795 

$10,000.00 

1911 




i 

May 

30, 1908 

35 

527 Building 

45, 000. 00 

May 30,1908 

35 

483 

10,000.00 





t 






Mar. 

4,1909 

35 

947 

35,000.00 




185 Branford, Conn . . .' 

3i do 

Mar. 

4, 1913 

37 

874 Site and building 

55,000.00 

July 

29, 1914 

38 

560 

11,000.001 



Contract : 

not 








June 

12, 1917 

40 

106 

10,000 001 


awarded 

for 


1 












building. 


186 Brattleboro, Vt... 

2! Post office 

and i May 

30, 1908 

35 

532 do 

90,000.00 

May 

30, 1908 

35 

486 

25,000. 00 1 

1917 




1 courthouse. 

Mar. 

4, 1913 

37 

869 Limit increased 

50,000.00 

Mar. 

4,1909 

35 

947 

51), 000. 00 

1 

1 



| 






Mar. 

4,1911 

36 

1367 

15,000.001 




1 

| 






Mar. 

3, 1915 

38 

823 

50 000.00 




187 Brazil, Ind 

5) Post office 

i May 

30, 1908 

35 

529 Site and building 

65,000.00 

May 

30, 1908 

35 

485 

20.000 0,0' 1913 





June 

25, 1910 

36 

677j Limit increased 

12,000.00 

Mar. 

4,1909 

35 

947 

Pi, 00.0. 00, 





i ! 




i 


Mar. 

4, 1911 

36 

1367 

12.000.00 

i i 



188 Brenham, Tex | 

1 10i do 


30, 1908 

35 

536 Site 

10,000.00 

May 

30, 1908 

35 

489 

10. 000. 00 1917 



| 

| i 

Mar. 

4, 1913 

37 

873) Building 

60,000.00 

Aug. 

1.1914 

38 

610 

5,000.00; 




1 

i 



1 

1 


Mar. 

3, 1915 

38 

823 

20,000. 001 




l 

1 1 




I 


Keb. 

28, 1916 

39 

17 

20 . ooo. oo; 





l 






July 

1, 1916 

39 

263 

15.000.00! 




189 Bridgeport, Conn | 

4 do 


19,1888 

25 

195 Site and building 

150,000.00 

Oct. 

2, 1888 

25 

505 

7-5.000. 09 , 1892 l 




1 i 

Aug 

23, 1894 

: 28 

428 Payment of contract liabil- 


Aug. 30,1890 

26 

372 

75, 000. Of), 

1 ; 




1 




1 ities. 

219. 03 

Aug. 23, 1894 

28 

428 

219.03 





i i 

June 

4, 1897 

! 30 

11 Extension 

100,000.00 

June 

19, 1897 

30 

112 

100.000. 00 1903 



190 Bridgeton. X J..J 

1 1 

July 

1, 1916 

39 

263 r - !-”■ . 

10, 000 00! 

July 

1, 1916 

39 

263 

10.000 00 

.1 




! 2 Post office 

and June 

30, 1900 

34 

780 - . ...... 

65,000. 00l 

June 

30, 1P06 

34 

793 

25,000. 00 19 1 1 




customhouse. May 

30, 1908 

35 

522 Limit increased 

10,000. 00 

Mar. 

4, 1907 

34 

1296 

40,000.00 




i 

1 






Mar. 

4,1909 ! 

35 

947 

10,000.00 

! 



191 B ? i g h a in Citv, 

1 Post office 

... . June 

25, 1910 

36 

688 Site and building 

35,000. 00 

Mar. 

4,1911 l 

36 

1367 

7,000. 001915 

. Site donated. 


Utah. 

| 

Mar. 

1, 1913 

37 

873 Limit increased 

20,000.00 

June 

23, 1913 

38 

5 

15,000.00 

i 

1 



1 






Aug. 

1,1914 

38 

610 

33, 000. 00 




192 Brinkley, Ark 

2 do 

do 

37 

877 Site 

5,000. 00 

July 

29, 1914 

38 

560 

4,000.00 

.... 

No provision 
building. 

for 

193 Bristol. Conn 

li do 

May 

30, 1908 

35 

528 Site and building. Sitenot 

90,000.00 

May 

30,1908 

35 

485 

30,000.001913 




1 


1 


to exceed $ 30,000. 


June 

25, 1910 

36 

779 

6,000.00 

j 










Mar. 

4, 1911 

36 

1367 

54,000.00 

i 1 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line numbers) — Continued. 


1 

No. 

1 

Expenditures. 

Remarks. 

1 i 

, Buildings. i Sites. 

Outstanding obligations. 

Balances. 

; i 

Construction. 

Extensions, 

alterations, 

1 etc. 

Annual 

repairs, 

etc. 

i 1 

Total to June 
30, 1918. 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

184 

185 
186; 

187 

188 

189 

190 

191 

192 

193 

' *$44,962 81 

125 00 
112,013 96 
j 62,896 00 

48,528 95 
*125,064 98 
*61,906 37 
*53,321.76 



$104,637 4S 



S3, 414 07j 
| 75 

S46 85 
! 1,727.16 

! 933 00 

1 16,664 49 

2,636 90 
633 39 

$48,376 88 
125 75 
112,660 81 
64,623-16 

49,461 95 
216,366 95 

64,543 27 
53,955. 15 

$4,459 14 

9,600 00 

25,000 00 

j 12,600 00 

9,850 00 

1/ 25,465 55 

\ 120 52 

13,019 53 

1 00 

3,735 00 

1 27,850.00 

Apr. 2,1907 
June 8,1917 
Mav 8, 1909 
Feb. 18,1909 

Aug. 21,1909 
Pec. 20,1^68 
June 30,1903 
Jul/ 20,1907 
Juno 28,1911 

I 

$1,850 00 
395.00 

1,700 00 

$11,275 00 
1,136-04 

9,771 05 
5,242 00 

Surplus fund, June 30, 1916, $931.20; surplus 
fund, June 30, 1918, $177.80. 

Siirpln- fn«d. Tn«n 30. 1918, $1,677.24. 
in. Mu i.,. K . jii, 1918, $265. Warrant 

lluilli'1 1 «4i .6 I'lli 

*61,791 13 


1,565 74 

63,356 87 

U ay 5, 1909 
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Division A.- 


-Stateinent o, 
oth 


zgislative authorizations and appropriations, with notes re 
pertinent features . ( Associated with Division B by correi 


No. State and location. 


Title of building. 

Legislative authorizations. 

Date of act. 

Statutes. 


60 

a 

s 



i 

o , 

Project or object. 

9 

tit 

09 

(X. 

194 Bristol, Pa 

s 

Post office.. 


May 30,1908 

35 

531 Site and building 

195 Bristol, R. I 

1 

Post office 

and 

Mar. 3, 1855 

, io' 

672 Site 



customhouse. 

do 

10, 

672} Building 





do 

1° 

672 For architects, superintend- 






I 

1 ents, etc. 





Aug. 18,1856 

HI 

85 Limit increased 





June 12,1853 

111 

323 Fencing, grading, etc 


j 1 



June 25,1910 

36 1 

680] Extension 

196 Bristol, Tenn ' 


Post office 

and 

Mar. 1, 1899 

. 30 

920' Site and building 



courthouse 


Mar. 3, 1901 

31 

1098 Limit increased 


1 



May 30,1908 

35 

525i Extension 

iy7 Brockton, Mass . . . 

14 

Post office.. . 


[ Feb. 20, 1S95 

2S 

1 

675 1 Site and building 

19S Bronx(N.Y.),N.Y. 

22| 

....do 


1 May 30, 190S 

35 

535 Site 





1 June 25,1910 

36 

691 Limit increased 





Mar. 4, 1S13 

37 

867 do 

199 Brookfield, Mo 

2 

do 


. May 30. UW 

35 

534 She ! 

1 




1 June 25, 1910 

36 

682 Building I 

200 B rookha ven , Miss . 

I 1 

- 7 

1 

do 


May 30,190* 

1 

35 

530 Site and building 

1 

1 

201 Brookings, S Dak. 

1 

2 

do 


! 

' do 

35 

536 Site 





| June 25,1910 

36 

683, Building 

:02* Brooklyn, N Y... 

7 

. ...do 


July 12,1882 

22 

161 Site and building 





Feb. 25,1887 

24 

423 Building exclusive of site 


limit oil 10 $1 ,.'>00,000. 

'Mar 2,1*595 28 «47 To pay oulsianding liabili- 

1 ties. 

Mar 2, 1899 30 9*9 .' dditional land 

, Mar. 3,1001 31 1133 Mail lift 

, Mar. 3,1903 32 1030 Lookout facilities 
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Division B. — Statement of expenditures for building ( construction and annual repairs, etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits, and other features. {Associated with Division A by corresponding line numbers) — Continued. 

Expenditures. 


Buildings. 


I Outstanding obligations. 



Construction. 

Extensions, 

alterations, 

etc. 

Annual 

repairs, 

etc. 

Total to June 
30, 1918. 

194 

*$63,797 

96 


$672 

35 

$64, 470 

31 

195 

*23, 135 

75 

$19,247 44 

27,2 4 

18 

69,667 

37 

196 

*54,968 

75 

35,599 20 

5; 236 

69 

95, >64 

64 

197 

*54,792 

77 


15,559 

46 

70,352 

23 

198 




1,501 

49 

1,501 

49 

199 

62,945 

78 


1,054 

14 

63,999 

92 

200 

54,870 

76 

T 

1,110 

91 

55,981 

67 

201 

*70,431 

56 


649 

68 

71,081 

21 

202 

*1,499,945. 

.26 

81,533 63 

255,760 

01 

1,837,238, 

.90 


Date of pur- 

chase. blte - 


$8, 000 00 Mar. 12, 1912 
4,400 00 Mar. 12,1856 
31 25 Mar. 5,1899 
20,207 23 Apr. 29,1897 

100.000 00 Mav 26,1910 
121,498 00 Apr. 25,1913 

54,491 25 Jol ' 17,1914 
9,100 00 Jill/ 9,ir09 
8,000 00 ^ ar. 24,1909 
7,250 00 Vav 25,U09 
415,594 12 Apr. 15,1^4 
20,000 00 Aug. 2 ,1899 

290.000 00 Apr. 30,1915 


$80 25’ Surplus fund, June 

278 00 Surplus fimd, June 


30, 1916, $672 31. 
30, 1910, $4,122.80. 


315 00; Surplus fund, June 

258 00 Surplus fund, June 


30, 1916, $1,739.22. 
30, 1916, $1,871.24. 


$36,911 22 


Cfc 
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Division A . — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites 1 the progress of the work , and 
other pertinent features. (. Associated with Division B by corresponding line numbers ) — Continued. 


66 


BEPOBT OF THE SUPERVISING ARCHITECT. 



BEPOBT OF THE SUPERVISING ARCHITECT. 


67 




Division A. — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the worh t and 
other pertinent features. (. Associated with Division B by corresponding line numbers) — Continued. 


State and location. 

*s 

Title of build inc. 



Legislative authorizations. 


Appropriations. 




Statutes. 

T (_«*. -t 


Statutes 

a 

a 

g 


•o 

ac 

c 

o 

o 


Date of act. 

. Project or object. 

o a 

> (U 

col Date of act. 

> 

a> 

to 

OS 

Amount, o 

1 

) Buena Vista, Va. . 

10 

Post office 

Mar. 

4, 1913 

37 879 Site 

85, 000 00 July 

1, 1916 

39 

263 

*2,500.00 .... 







June 

12, 1917 

40 

106 

1,500.00 

5 Buffalo, N.Y 

42 

Customhouse and 

Aug. 

4,1854 

10 571 do 

40.000 00 Aug. 

4,1854 

10 

571 

40,000.00 1858 



post office. 

do 

10: 571 Building 

88,000 00 do 

10 

571 

88,000.00 




do 

10] 571 Architects, contingencies, 

8.S00.00 do 

to 

571 

8,800 00 






| eic. 

-'ug. 

7, 1882 

22 

305 

87, moo 




- A ug. 

7. 18X2 

22| 305 Bepairs and extension 

175,000.00! Mar. 

3,1883 

22 

604 

50,000 00 1885 




-'ug. 

4,18X6 

24] 222 Uepairs.and sidewalk 

10,000 00 Mar. 

3,1885 

23 

47) 

37,500.00 




Mar 

30, 1888 

25 1 47 Limil increased 

500 00 j ug. 

4,1X86 

24 

222 

10,000 00 




Tune 

11,18 6 

2 )] 414 -'ddiuonal siory 

4.300.00 Mar 

30, 1S88 

25 

47 

500 00 




June 

6, 1902 

32' 324 Sale o f properly, $125,000... 

June 

11,1896 

29 

414 

4,300 00 




Keb. 

18, 19(J4 

33 22 Ouici.iniling Ihbiiities 

44.40 Feb. 

18, 1904 

33 

22 

44 40 


! : 


May 

30, 1908 

35, 540 Sale ol properl\ , f lud.iMi 











, /ci June6,l902.amcnded; 











i miscellaneous receipts 






[ do 

40 

Marine hospital... 1 

Mar. 

24, 1902 

32, 90 Site and building 

125,000,00 June 

28. 1902 

32 

423 

60,000 00 1809 







Mar. 

3, 190i 

33 

1156 

30,000 00 







June 

30,1906 

34, 

697 

35,000.00 

? do 

42 

Post office 

Apr. 

5.1888 

25 81 Site 

250,000 00 Apr. 

5, 1\SX 

25 

81 

250,000 00 1901 




Mar 

3,1891 

26, 949 Sue and building 

350,000 00 Mar 

3. I 891 

26| 

949 

350.000.00 




Mar. 

3, 1893 

27i 572 1 imil of cost of site and 

1,400,000.00 Aug. 18,1894 

28, 

372 

64,000 00 






building to £2,000,000. 

Mar 

2. 1895 

28| 

9'0 

125.000. i 




June 

6,1902 

32! 3P Limit increased 

35,000 00 June 

11,1896 

29 

414 

80,000.00 




Aug. 

1, 1914 

3S, 610 \ ault for cashier’* room 

8.000 00 June 

4,1897 

30 

11 

500,000.00 




July 

l, lyib 

39 203 Maii-conveymg maclimery. 

7, 000 00 July 

1, 1898 

30 

597 

400,000 00 .... 







Mar. 

3, 1899 

30 

1074 

231,000 00 







June 

28, 1902 

32 

424 

35,000 00 







Aug. 

1, 1914 

38 

610 

8,000 00 







July 

1, 1916 

39 

263 

7,000 00 

Buffalo, Wyo 

1 

. ...do 

Tune 

25, 1910 

36 693 Site 

7,000.00 Mar. 

4,1911 

36 

1368 

7,000 00.... 




Mar 

4,1913 

37 873 Building 

62,500.00 Mar 

3,1915 

38 

823 

1 , 090.00 






i 

July 

1, 1916 

39 

264 

30,000.00 






1 

June 

12, 1917 

40 

107 

31,500.00 


building. Site 
selected. 


Contract not 
awarded for 
mail - conveying 
machinery. 

Contract not 
awarded for 
building. 


REPORT OP THE SUPERVISING ARCHITECT. 



Division B . — Statement of expenditures for building ( construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. ( Associated with Division A by corresponding line numbers ) — Continued. 



Expenditures. 


No. 

Buildings. 

Sites. 

Outstanding obligations. 


Bemarks. 


Construction. 

Extensions, 
alterations, i 
etc. 

Annual 

repairs, 

etc. 

Total to June 
30, 1918. 

Cost. 

Bate of pur- 
chase. 

Site. 

Building. 

Balances. 


209 


: 





$4,000.00 



Surplus fund, June 30, 1918, $1,117.00. 

210 

211 

212 

213 

+$150 839 09 
*102,740 09 
*1,554,597 52 

118 oo! 

$189,511 87 

C, 883 00 

$177,710 97 
11,140 04 
119,G3G 39 

$518,091 93 
113,812 73 
1,081,110 91 
118 00 

$45,000 00 
22, 109 25 
177,884 45 
7,000 00 

jan. 22,1855 
July 30,1903 
Jail. 29.1892 

I Sept. 14,1911 



$7,000.00 
02,382 00 


C* 

co 


REPORT OP THE SUPERVISING ARCHITECT. 



ivision A . — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites f the progress of the work, and 
other pertinent features . {Associated with Division B by corresponding line numbers) — Continued. 


•<r 

o 


State and location. | 


Title of building. 


Legislative authorizations. 


Date of act. 


Statutes. 


Project or object. 


Appropriations. 


Limit of 
cost. 

Date ol act. 

Statutes. 

Amount. 

> 

Page. 

MOO, 000. 00 

Aug. 30,1890 

26 

372 

$30,000.00 

25,000.00 

Mar 3,1891 

26 

949 

95,000.00 

40,000 00 

June 28,1902 

32 

424 

25,000.00 

5,000.00 

Mar. 3, 1903 

32 

1084 

15,000.00 


May 30,1908 

35 

482 

6,000.00 

50,000.00 

do 

35 

486 

25,000.00 

5,000.00 

June 23,1913 

38 

5 

22,000.00 


Aug. 1,1914 

38 

610 

8,000.00 

10,000.00 

Mar. 4,1911 

36 

1368 

10,000.00 

65,000.00 

Mar. 3,1915 

38 

823 

1,000.00 


Feb. 28,1916 

39 

17 

13,000.00 


July 1, 19i6 

3 * 

264 

31, U00 00 


June 12.1017 

40 

107 

20,000 00 

170,000.00 

June 28,1902 

32 

429 

25,000.00 


Mar. 3,1903 

32 

1084 

145,000.00 



32 

1039 

10,000 00 


June 30,1906 

34 

697 

30,000 00 


May 27,1908 

35 

317 

47,000.00 

30.000.00 





10,000.00 





40,000.00 





7,000.00 





70,000.00 

July 29,1914 

38 

560 

9,000.00 


Feb. 28,1916 

39 

17 

500.00 


June 12,1917 

40 

107 

60, 500 00 

60,000.00 

July 29,1914 

38 

560 

6,500.00 


Feb. 28,1916 

39 

17 

500.00 


June 12,1917 

40 

107 

45,000 00 


Remarks. 


Burlington, Iowa.. 

Burlington, N. J.. 

! 

Burlington, N. C.. 

Burlington, Vt.... 


Burlington, Wl s.„ 
Butler, Mo 


Post office . 


do 

— do 


May 14,1890 
Mar. 3, 1891 
June 6, 1902 
May 30,1908 

do 

June 25,1910 

do 

Mar. 4,1913 


107 

949 

311 

521 


Site and building. . 
Limit increased... 
Extension, etc.... 
do 


li Post office and cus-i June 0,1902 
tomhouse. 1 


Mar. 3,1903 


35| 530 
36. 678 


37 872 


32, 325 


Site and building. 
Limit increased... 


Site 

Building. . 


32 1209 


j 


i 

June 30,1906 

, 

May 27,1908 

L, Post office 

Mar. 4, 1913 

j 

ii do 

do 

I 



Building, including tem- 
porary building, not to 
exceed 510,000. Sale of 
present building, upon 
completion of new 
building, author! ed. 

Limit for building In- 
creased, re sale of old 
building. 


, and moving expenses, 

i f re ‘Jale of old building and 
I part of site, deposit as 

I | miscellaneous receipts 
34- 774 Limit for building increased 

35‘ 317 do 

37 875, Site and building 


37 1 874L . ..do. 


1907 


1915 


1908 


Contract in force 
for building. 


Old site. 


Contract in force 
for building. 


— — - ' i 


Xing oongaivms and balances, 
imbers)— Continued . 


No. 


214 

215 

216 

217 

218 
219 


Expenditures. 


Buildings. 


Sites. 


Construction. 

Extensions, 

alterations, 

etc. 

Annual 

repairs, 

etc. 

Total to June 
30, 1918. 

Cost. 

*$104,823 27 
40,355 10 
6,750 A\ 
*246,643 31 
one *V7 

H *JI 1 

$43,843 00 

$14,523 98 
1 , 62b 26 

$163,190 25 
41,981 36 

$20, 17b 73 
14,161 13 
8,500 00 
7,520 00 

9.000 00 

6.500.00 


i7,072 ii 
13.15 

6,750 46 
263,715 42 
,1 36,919 72 

1 28,226.95 


Date of pur- 
chase. 


Mar. 12,1892 
Sept. 17. 1412 
Aug. 7,1911 
Mar. 5, 1855 
Apr. 24,1915 
Mar. 17.1910 


Outstanding obligations. 


Site. 


Building. 


$483 00 
54, 7 JO. 13 


7. 007 50 
18, G51. 52 


Balances. 


$0.27 
3,453 41 


10,485.93 


Remarks. 


Deficiency, $1,378.47. 


REPORT OB’ THE SUPERVISING ARCHITECT. REPORT OF THE SUPERVISING ARCHITECT. 



)ivision A . — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features . ( Associated with Division B by corresponding line numbers) — Continued. 


State and location. 

5 

cx 

c 

0 

0 

Title of building. 

Legislative authorizations. 

Appropriations. 

Year occupied. 

Remarks. 

Date of act. 

Statute*. 

Project or object. 

Limit of 
cost. 

Date of act. 

Statutes. 

Amount. 

0 

> 

i 

£ 

> 

1 

£ 

Butlnr, Pa,., 

22 

Post office 

Mar. 3,1903 

32 

1208 

Site 

$20,000.00 

Mar. 3,1903 

32 

1039 

$20,000.00 

1914 





June 25,1910 

36 

683 

Building 

75,000.00 

Aug. 24,1912 

37 

418 

60,000.00 










June 23,1913 

38 

5 

25,000.00 



Butte, Mont 

1 

do 

Mar. 2, 1899 

30 

972 

Site and building 

200,000.00 

Mar. 3,1899 

30 

1075 

75,000 00 

1904 

Site donated. 




Mar. 3,1901 

31 

1097 

Limit increased- 

25,000.00 

June 6,1900 

31 

589 

50, COO. 00 






June 6,1902 

32 

312 

do 

75,000.00 

Mar. 3,1903 

32 

1084 

175,000.00 






June 30,1906 

34 

775 

Additional land, extension, 

15,000.00 

June 30,1906 

34 

790 

15,000.00 

1909 


Cadillac, Mich.-. 

9 

do 

June 25,1910 

36 

686 

8tc# 

Site and building 

80,000.00 

Mar. 4,1911 

36 

1368 

22,000.00 

1915 





Mar. 4; 1913 

37 

867 

Limit increased 

25; 000. 00 

June 23,1913 

38 

5 

20; 000. 00 











Aug. 1,1914 

38 

610 

20,000.00 











Mar. 3,1915 

38 

823 

43,000 00 



Cairo, HI. 

25 

Post office and 

Mar. 3,1857 

11 

226 Bnlldinir 

50.000.00 

Mar. 3,1857 

11 

226 

50,000.00 

1872 

Site donated. 



customhouse. 

do 

11 

226 

Transferred from Go’iem- 

4,298.54 

do. .' 

11 

226 

4,298.54 









ment warehouses, Staten 


July 20 1868 

15 

114 

49,000 00 









Island, N. Y. 


July 25,1868 

15 

174 

10,000.00 






July 20,1868 

15 

114 

Limit increased 

49.000.00 

Mar. 3,1869 

15 

313 

25,000.00 






July 25,1868 

15 

174 

do 

10,000.00 

1 do 

15 

305 

30.000,00 






Mar. 3,1869 

15 

313 


25,000.00 Apr. 20,1870 

16 

84 

10,000.00 






do..... . 

15 

305 

do 

30.000.00. Julv 15.1870 

16 

294 

60,000.00 






Apr. 20,1870 

16 

84 


10,000.00 

...-do.. 

1*6 296 

60,000.00 






July 15,1870 

16 

294 

Limit increased, paving, 

' 60,000.00 

Mar. 3, 1871 

16' 509 

33,768 00 









grading, etc. 


July 1, 1916 

39 

264 

2,500.00 






do 

16 

296 

Furniture 

10,000.00 










Mar. 3,1871 

16 

509 

Fencing, grading, etc 

33,768.00 










July 1, iyi6 

3y 

204 

Lookouts 

2,500.00 






Contract not 













awarded for 














lookouts. 


25 

Marine hospital .. . 

Aug. 7,1882 

22 

306 

Site and building 

60,000.00 

Aug. 7,1882 

22 

306 

60,000.00 

1885 





Mar. 3, 1885 

231 

479 

I imit increased 

27,000.00 

Mar. 3, 1885 

23 

479 

27,000.00 






Aug. 4,1886 

24' 

222 

Approaches, etc 

4,279 63 

Aug. 4, l!>Sfl 

24 

222 

4.279.63 






Apr. 28,1904 

33 

458 

Additions to attendants’ 

5,000.00 Apr. 28,1104 

33 

458 

6,000 00 



Calais, Me 

3 

Post office and 

June 6,1902 

32’ 

320 

Quarters* 

Site 

6.000.00 June 28.1902 

32 

429 

6,000.00 

1909 

Site partly do- 



customhouse. 

Mar. 3,1903 

32 

1207 

1 imit increased 

6i 000. 00 

Mar. 3', 1903 

32 

1038 

6,000.00, 


nated. 




June 30,1906 

34 

at 

Building 

60,000.00 

June 30,1906 

34 

791 

1 20,000 00 






May 30,1908 

35, 

521 

Limit increased 

10,000.00 

Mar. 4,1907 

34 

1296 

40,000 00 







i 

! 1 



Mar. 4,1909 

35 

947 

10,000.001 




bo 


B1 


522 


523 


24 


25 




No 


220 

221 

222 

223 

224 

225 


Expenditures. 


Buildings. 


Construction. 


*$74,880 7* 
*299,072.071 
68, 100. 02 
*281,014. 14 
*70,205 73 
*09,751. 371 


Extensions, 

alterations, 

etc. 


Annual 

Total to June 

repairs. 

30, 1918. 

etc. 


$11,920 11 


$2,878 13 
27,592 08 
911 23 
02, 3 m 91 
52,225 43 1 
3, 505.891 


$77,759 3l| 
33$, 584 2 
60, 041. 
343, 141 0; 
128,431 lli 


Sites. | 

Outstanding obligations. 

Balances. 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

$19,925 39 
f 888 84 

\ 2,830 00 

22,000 00 

15*031 40 

11,931.36 

Dec. 21,1903 
Feb. 9, 1900 
Mav 4 , 1909 
Aug. 14,1911 
Apr. 28,1896 
Oct. 4,1883 
Oct. 31,1905 




\ 



/ 

$81.25 


$2,500 66 






Remarks. 


Surplus fluid, June 30, 1918, $14,818.13. 


00 


BEPOBT OP THE SUPERVISING ABCHITECT. BEPOBT OP THE SUPEEVISING AByBITECT. 



Division A . — Statement 01 


t of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the worh t and 
other pertinent features. (Associated with Division B by corresponding line numbers) — Continued. 


0. 

State and location 

| Cong. dist. 

Title of building. 

Late of act. 

Statutes. 

. © 

© ar 
> 

36 

Caldwell, Idaho... 

1 

Post office 

Mar. 4,1913 

37 

877 

37 

Calumet, Mich — 

12 

do 

do 

37 

878 





Mar. 20,1916 

39 

37 

28 

Cambridge, Md. . . 

1 


Mar. 4,1913 

37 

874 

39 

Cambridge, Ohio. - 

15 

do 

May 30,1908 

35 

535 





June 25,1910 

36 

687 

30 

Camden, Ark 

7 

do 

Dec. 27,1890 

26 

702 

31 

Camden, Me 

2 

! do 

May 30,1908 

35 

534 




I 

June 25, 1910 

36 

682 

32 

Camden, N. J 

1 

Post office, cus- 

Jan, 27,1887 

24 

363 




tomhouse, etc. 

June 11,1896 

29 

414 





June 4, 1897 

30 

11 





June 6, 1900 

31 

286 

33 

Camden, S. C 

5 

Post office 

June 25, 1910 

36 

688 

34 

Cameron, Tex 

6 

do 

Mar. 4, 1913 

37 

876 

35 

Canandaigua, 

36 

Courthouse and 


H 

84 


N. Y. 


post office. j 

Aug. 18, 1856 | 






1 

Jan. 24, 18<3 

17 

419 


Legislative authorizations. 


Project or object. 


.Appropriations. 


Limit of 
cost. 


(within limit). 
Payments found due 
accounting officers. 


nish building. 


$10,000.00 

July 

29,1914 

38 

560 

$10,000.00 

20,000.00 

do 

38 

560 

12,000 00 

- 

July 

1,1916 

39 

264 

8,000.00 

80,000.00 

July 

24,1914 

38 

560 

16,000.00 


July 

1, 1916 

39 

264 

500.00 

10,000 00 

June 

12, 1917 

40 

107 

55,000.00 

May 

30, 1908 

35 

489 

10,000 00 

75,000.00 

Mar. 

4,1911 

36 

1368 

8,000 00 


June 

23, 1913 

38 

§ 

35,000 00 


Aug. 

1.1914 

38 

610 

32,000 00 

25,000 00 

Mar. 

3. 1891 

26 

919 

25,000 00 

10 000 00 

May 

30, 1908 

35 

488 

10, 0D0 00 

75,000 00 

Aug. 

24, 1912 

37 

418 

20,000 00 


June 

23, 1913 

38 

-8 

45 000 00 


Aug. 

1,1914 

3S 

610 

10.000 00 

100,000 00 

Mar. 

3,1887 

24 

509 

40 090 03 

125,000.00 

l_Oct. 

2, 1888 

25 

505 

60 000 00 


June 

11,1896 

29 

414 

25 000 00 


Julv 

1,1898 

30 

597 

100,000 00 

11.50 

June 

6, 1900 

31 

286 

11.50 

50,000.00 

Mar. 

4,1911 

36 

1368 

13.500 00 


June 

23, 1913 

as 

6 

10 000 00 


Aug. 

1,1914 

38 

610 

20.000 00 


Mar. 

3, 1915 

38 

823 

6.500 00 

55,000.00 

i Aug. 

1. 1914 

38 

610 

2,000 00 


July 

1, 1916 

39 

264 

5,000.00 


I June 

12, 1917 

40 

107 

48,000 00 

12,000.00 

, Aug. 

18, 1856 

11 

84 

12 000 03 


1 Jan. 

24, 1873 

17 

419 

18,000.00 

18,000.00 







No provision for 
I building. 

No provision for 
building. Site 
selected. 

Contract in force 
for building. 


Rankin & Kellogg, 
architects. 


portion of county 
courthouse. 


REPOET OF THE SUPERVISIN' G ARCHITECT. 



Division 3B. — Statement of expenditures for building ( constructioyi and annual repairs, etc.) and sites , showing outstanding obligations and balances , 


with notes as to surplusfund deposits , and other features . (Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 


No. 


226 

227 

228 

229 

230 

231 

232 

233 

234 

235 


Buildings. 


Construction. 


$26,237. 
65,895. 
* 20, 86 3 
*74,862. 

*189,193. 

*37,430. 

34,961. 


Extensions, 

alterations, 

etc. 


Annual 

repairs, 

etc. 


81,392. 
11,4 9. 
1,073. 
29,945 

881. 

072 

2,107. 


Total to June 
30, 1918. 


$28, 237 87 
67,287. 55 
3 ',352. 15 
75, 93 '.29 
219, 139 28 

38,312 01 
35, 9 '3 10 
2,107.81 


Sites. 


Cost. 


$8,500.00 


16,000 00 
18,000 00 
4, 137. 48 
9, 500 00 
30,8^3 1' 
5,014.91 
12, 1'0 00 
2,000.00 


Date of pur- 
chase. 


June 28,1915 


May 5, 1915 
May 4,1911 
July 2, 1892 
Aug. 11,1909 
Jure 30,1892 
Nov. 20,1897 
Sept. 1,1911 
Sopt 23,1914 


Outstanding obligations. 


Site. 


$14,500.00 


Building. 


$27,004.88 

1,000.00 


8,8)5. 0J 


Balances. 


$5,500.00 

2,257.25 

104.88 


11,183.87 


Remarks. 


Surplus fund, Juno 30, 1918, $419.26. 


-3 

Cn 


REPORT OP THE SUPERVISING ARCHITECT, 



Division A. — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work , and 
other pertinent features, (Associated with Division B by corresponding line numbers ) — Continued. 


*0. 

State and location. 

Cong. dist. 

Title of building. 

Legislative authorizations. 

Appropriations. 

Year occupied. 

Date of act. 

Statutes. 

Project or object. 

Limit of 
cost. 

Date of act 

Statutes. 

Amount. 

> 

to 

* 

Ph 

£ 

& 

03 

PM 

236 

Canandaigua. 

36 

Post office 

June 30,1906 

34 

780 

Site and building 

$75,000 00 

June 30, 1906 

34 

793 

$30,000 00 

1912 


N. Y. 



Mar. 4, 1911 

36 

1368 

Limit increased T. 

7,500.00 

Mar. 4, 1907 

34 

1296 

20,000 00 










Mar. 4,1909 

35 

947 

23,000 00 











Mar. 4, 1911 

36 

1368 

7,500 00 


237 

Canon City, Colo. . 

2 

do 

Mar. 4, 1913 

37 

877 

Site 

15,000.00 

July 29,1914 

38 

560 

13,500.00 

.... 

238 

Canton, (7a... 

9 

do 

do 

37 

877 


5,000 00 


38 

560 

5 000 OO 


239 


n 


June 25,1910 

36 

684 

Site and building 

85,000 00 

Mar. 4 1911 

36 

1368 

21 000 03 

1916 








June 23! 1913 

38 

6 

15 000 00 










Aug. 1.1914 

38 

610 

19 000 00 











Mar. 3, 1915 

3<* 

823 

30 000 00 


240 

Canton, Miss. _ 

g 

.. .do 

do 

36 

686 

do 

50,000.00 

Mar. 4 1911 

36 

1368 

10 000 03 

1916 








Aug. L 1914 

38 

610 

16 000 56 










Mar. 3 1915 

38 

823 

30 000 00 


241 

Canton, Ohio 

18 

do 

June 2. 1890 

26 

123 

do 

100 000 00 

Aug. 30 1890 

26 

372 

30.003 00 

1894 





Aug. 23 1894 

28 

428 

Limit increased 

5 000 00 

Mar. 3 1891 

26 

949 

70 000 00 





1 Mar 2.1899 

30 

982 

Extensions 

15 000 00 

Aug. 23 1894 

28 

428 

5 000 00 

1915 





June 23 1913 

38 

6 

Alterations, etc 

20,000.00 

Mar. 3. 1899 

30 

1076 

15 000 00 






Oct. 22,1913 

38 

209 

Prior act amended so as to 


June 23,1913 

38 

6 

20,000 00 









make $20,000 available for 














extensions, etc. 







242 

Cape Charles, Va.* 

1 

do 

Mar. 4, 1913 

37 

879 

Site 

7,500 00 

July 29,1914 

38 

560 

3,700 00 

.... 

243 

Cape Charles, Va. 

1 

Quarantine station 

Aug. 1, 18S8 

25 

356 

Site, repair of present hos- 

112, 000 00 

Aug. 1,1888 

25 

386 

112,000 00 

1893 


(Fishermans Is- 




1 


pital buildings, etc. 


July 1,1898 

30 

599 

800 00 



land). 



July 1,1898 

30 

599 

Sulphur furnace, etc 

800 00 

Mai*. 3, 1899 

30 

1077 

48.000 00 






Mar. 3, 1899 

30, 

1077 

Improvements to station, 

48,000 00, 

. June 6, 1900 

31 

592 

1.250 00 









etc. 


! June 23 1913 

38 

18 

8 000 00 






June 6 1900 

31 

592 

Crematory 

1,2.50 00 

Oct. 6,1917 

40 

349 

143,500.00 






June 23,1913 

38 

18 

Residence for quarantine 

8,000.00 











1 


officer. 











Aug. 1, 1914 

381 

615 

Amends above; erect on 














land owned by United 














States at Fort Monroe, 














Va. 








Remarks. 


Site partly 

nated. 


do- 


No provision for 
building. 

Do. 


No provision for 
bunding. Site 
not selected. 




Expenditures. 



Buildings. 

Sites. 

Outstanc 

ling obligations. 

Balances. 

No. 

Construction 

Extensions. 

alterations, 

etc. 

Annual 

repairs, 

etc. 

Tolal to June 
30, 1918. 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

236 

237 

*$69,433.88 


$1,030.12 



$70,161.00 

$13,039.62 
11,000 00 
5,ono 00 

Aug 21,1910 
May 8, 1915 
Aug. 29,1916 


$i,66o on 

1* $5,497. 5i 

238 

239 
24C 
241 
24' 

24: 

66, 502 09 
43,901.41 
*83,635.42 

| *106,943.00 

$34,703.5 

28,57i.C 

902 38 
778.90 
,7 24,716.53 

>6 48,021.21 

67, O'. 47 
43, 6 0 31 
143,075.52 

i83,538.2i 

p,0H) 00 ucr. 1 

5,300 00 Apr. J5,191‘’ 
22,344. 58| Apr. 21,1891 

5,057.66! May 9,1892 


;;; 70.00 

i, 257. 5C 

3,700 00 
|| 143,610.00 


Remarks. 


Surplus fund, Juno 30, 1918, $1,728.5 


— -I 

-.1 
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Division A. — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sitesy the progress of the worh t and 
other pertinent features. (Associated with Division B by corresponding line numbers ) — Continued. 


oo 



i 

Appropriations. 

i 










Statutes. 

- 

a 

Limit of 
cost. 

Date of act. 

— 


Amount. 

o 




o 

ID 


1 




i> 



>< 

$143,500.00 







20,528.20 

Aug. 

18,1894 

28 

392 

$20,528.20 



Mar. 

3,1901 

31 

1137 

2,000.00 



Apr. 

28, 1904 

33 

458 

5.300.00 


2,000.00 

Aug. 

1.1914 

38 

615 

25,000.00 


5,300.00 







25,000.00 







loo, ooo. on 

June 

30,1906 

34 

793 

20. non. m 

Iftio 

30,000.09 

Mar. 

4,1907 

34 

1296 

I 1 , iiih) llll 



Mar. 

4,1909 

35 

947 

iiiiii ihi 


12,000.00 

Mar. 

3,1903 

32 

1039 

1 J in hi ihi 

lul-* 

16,000.00 

June 

30. 1906 

34 

795 

| II IHHI, IHI 


60.000.00 

May 

30, 1908 

35 

484 

20,000.00 



Mar. 

4,1909 

35 

947 

25.000.00 



June 

25. 1910 

36 

704 

5.000.00 



Mar. 

4,1911 

36 

1368 

10.000.00 


10.000.00 

do 

36 

1368 

10.000.00 



50,000.00 

Mar. 

3.1915 

38 

823 

1.000.0ft 



Feb. 

28, 1916 

39 

17 

10,000.00 

1 


July 

1, 1916 

39 

264 

19,000.00 



June 

12, 1917 

40 

I 107 

20,000 00 


10,000.00 

July 

29, 1914 

38 

560 

8,000.00 



July 

1, 1916 

39 

264 

2,000.00 


75,000.00 

June 

30,1906 

34 

793 

2 r j, 000.00 

1910 

10,000.00 

Mar. 

4,1907 

34 

1296 

25,000.00 



Mar. 

4,1909 

35 

947 

35,000.00 


80,000.00 

Mar. 

4.1911 

36 

1368 

20 000.00 

1916 


Aug. 

24.1912 

37 

419 

17,719.00 



Aug. 

1,1914 

38 

611 

7,281.00 



Mar. 

3. 1015 

38 

823 

35 000. Oft 


70,000.00 July 

29,1914 

38 1 

560 

8,000 00 



July 

1,1916 

39 

264 

500.00, 



June 

12,1917 

40 

107 

25, 000. 00 1 



No. 


State and location. 


Title of building. 


Legislative authorizations. 


Date of act. 


Statutes. 


Project or object. 


Remarks. 


243| 

244 

24 5 

246 

247 

! 

248 

249 

250 


Cape Charles, Va. 
(continued.) 


Cape Fear (South 
Port), N. C. 


Cape Girardeau. 
Mo. 

Carbondale, Pa. . 


Caribou, Me. ... 


Carlinvilie, 111. 
Carlisle, Pa 

Carnegie, Pa. . 


1, Quarantine station 


6 Quarantine station 


14 j Post office and 
courthouse. 


10. Post office. 


.do. 


Oct. 6, 1917 
Mar. 28,1918 

Aug. 18,1894 


Mar. 3,1901 
Apr. 28,1904 
Aug. 1.1914 
June 30,1906 
May 30,1908 

Mar. 3,1903 
June 30,1906 
May 30,1908 


June 25.1910 
Mar. 4,1913 


349j 

4671 


1137 

458 

615 

780 

522 

1208 

783| 

527 


6S9 

871 


21 do 

ISj.. ..do 

32 1 do 

I 


.do.. 


June 30,1906 
May 30,1908 

June 25,1910 


.' 37 877 

34] 780 

35 j 522 

36 6S7l 


Barracks buildings, officers' 
quarters, etc. 

Authorization Oct. 6, 1917. 
Made available for re- 
modeling, etc. 
Establishment and mainte- 
mance of quarantine sta- 
tion. 

Detention quarters 

Infectious hospital 

Wharf 

Site and building 

Limit increased 


Site 

Limit increased . 
Building 


Site 

Building. 


Site 

Site and building . 
Limit increased . . . 


Site and building . 


251 Carroll, Iowa 10.. ..do Mar 4,1913 ! 37 874. 


.do. 


Contract not 
awarded for 
building. 

No provision for 
building. 


Contract not 
awarded for 
building. 


Division B. — Statement of expenditures for building ( construction and annual repairsy etc.) and sites , showing outstanding obligations and balanceSy 
with notes as to surplus-fund deposits , and other features. (Associated with Division A by corresponding line numbers ) — Continued. 


Expenditures. 


No. 


244 

245 

246 

247 

248 

249 

250 

251 


Buildings. 


Construction. 


Extensions, Annual 

alterations, repairs, 


etc. 


*$20,506 70 
107,504.89 
*59,981.41 


$28,329. 50 


etc. 


$31,199.03 
3, 144. 85 
1,384.61 


*69,029.20 
40, 195. 15 
350 00 


3,321.86 
834.82 
1 00 * 


Sites. 


Outstanding obligations. 


Balances. 


Total to June 
30, 1918. 


Cost. 


$80,035 23 
110,649.74 
61,366.05 


72,351.06 

41,029.97 

351.00 


$15,0 M. 29 
27,966.701 
10,000.00 
8,000.00 
15,011.54] 
37,718.75 
13,675. 03| 


Date of pur- 
chase. 


Site. 


Building. 


Nov. 19,1907 
Jan. 28,1908 
Sept 20,1911 
Mar. 10,1917 
Aug. 6, 1907 
Apr. 24,1912 
Apr. 5,1917 


$290.00 


$50,000.00 


1,000.00, 1,086.10 
| 19,474.97 


. Ill l>Im 


Remarks. 


hind. Turn 30, mis, $3 970 r .n 

l >1 J ■! >n til ll»l*k, ii’jlMl h * 


§ 

o 

w 

H 

o 

hj 

H 

M 

w 


s 

w 

a 

U1 

h-l 

fej 

O 


*— i 

3 


—3 
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Division A. — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work , and 
other pertinent features . (Associated with Division B by corresponding line numbers) — Continued. 


00 

O 


No. 

State and location. 

m 

'C 

| 

Title of building. 

Legislate c authorizations. 

Appropriations. 

Year occupied. 

Remarks. 

Date of act. 

Statutes. 

Project or object. 

1 

Limit of 
cost. 

Date of act. 

Statutes. 

Amount. 

. 

o 

> 

d 

£ 

0 

> 

0 

SP 

c u 

252 

Carrollton, Ga 

4 

Post office 

Mav 39. 1998 

35 

533 

Site 

$7, 500. 00 

Mav 

30,1908 

35 

487 

$7,500.00 

1914 






June 25,1910 

36 

681 

Building 

45 ; 000. 00 

Aug. 

21,1912 | 

37 

419 

30 '. 000. 00 







Mar. 4,1913 

37 

806 

Limit increasei. ($750 for 

7,500.00 

June 

23,1913 

38 

6 

15,000.00 










additional land.) 


Apr. 

6.1914 

38 

314 

7. 500. 00 



253 

Carrollton, 111 

20 

.do 

do 

37 

877 

Site 

7,000.00 

July 

29,1914 

3S 

560 

5,000 00 


Site selected. No 







! 


July 

1, 1916 

39 

264 

2, 000. 00 


provision for 

254 

Carrollton, Ky 

6 

do 

Mar. 2, 1899 

30 

998 

Site and building 

25,000.00 

Mar. 

3,1899 ! 

30 

1217 

25,000.00 

1902 






Mar. 3. 1901 

31 

1098 

Limit increased | 

5,000.00 

Feb. 

14.1902 I 

32 

9, 

5,000.00 



255 

Carrollton, Mo 

2 

do 

June 30,1906 

34 

783 

Site i 

10,000.00 

June 

30.1906 1 

34 

795 

10,000.00 

1912 






Mav 30,1908 

, 35 

527 

Building 1 

60,000.00 

May 

30, 1908 

35 

484 

15.000.00 








1 




Mar. 

4,1909 

35 

917 

45,000.00 



256 

Carson City, Nev # . 

1 

Branch mint 

Mar. 3, 1863 

12 

770 

Fstablishment of mint, etc. 

100,000.00 

Mar. 

3.1813 

12 

770 

100.000.00 

1870 

Site donated. 





Feb. 23.1865 

13 

56*9 

To arvTpt hnl b" dmvUinn 


July 

20. 18C8 

15 

114 

150.000.00 







J ill v 2*0.1868 

15 

114 

■ l-i iM< I'M « *1 

150,000.00 

Mar. 

3, 18< 9 

15 

315 

42.000.00 







Mar. 3. 1S69 

15 

315! 

I 

42.000.00 

Julv 

15, 1870 

16 

307 

31,594.361 







July 15.1870 

16 

307 

I l| iliiin 11 . 

31,594.36 

Mar. 

3,1871 

16 

498 

30,326.00 







Mar. 3. 1871 

16 

498; 

' 11 \ v. irn 1 - . 1 r.- 

30,326.00 

June 

19 1878 

20 

191 

8.500.00 







June 19. 1878 

20 

1911 

j 1 ( 1 >1 ii*i linn 1 iii. 1 iniiif 1 ... . 

8.500. 00 

Feb. 

25.1910 

36 

2)6 

1,000.00 







Feb. 25. 1910 

36 

216 

Wages of wor men 

1,000. 00 

June 

17,1910 1 

36 

497 

4,500.00 







June 17 1910 

36i 

! 497 

Wages 

4,500.00 








257 


1 

Post office, court- 

Jan. 3, 18S5 

I 23 

: 28b 

Site and building 

100.000. 00 

Jan. 

3,1885 

23 

281 

100.000.00.1891 





house, etc. 

Mar. 30. 1888 1 

1 25 

47! 

Limit increased 

33.000.00 

Mar. 

30,1888 

25 

47 

36 000.00 







Mar. 3 1891 | 

i 26: 

! 919 


10 . non. 00 

Mar. 

3.1891 

26 

919 

10 000.00 







July 1,1916 

39 

264 

Lookouts 

2,500.00 

July 

1, 1916 

39 

264 

2,500.00 


Contract not 





j 











awarded for 








~ - ] 








lookouts. 

258 

Cartersville, Ga. . . 

7 

Post office 

May 30,190S 

35 

533 

Site 

7,500.00 

May 

30,1908 

35 

487 

7 Knn on iqijv 






June 25,1910 

36 ! 

1 6S1 

Building 

45.000.00 

June 

23,1913 

38 

6 

35.000.00 







Mar. 4.1913 

* 7 ! 

[ 866 

Limit increased 

6,250.00 

Aug. 

1 1914 

38 

610 

11.250. 00 












Mar. 

3 1915 

38 

823 

5 000.00 



259 

Carthage, Mo 

15 

do 

June 30,1906 { 

34 1 

1 780 

Site and building 

75.000. 00 

June 

30 199f 

34 

793 

9 ; nnn no tom 

Site donated. 





! May 30, 1908 j 

1 „ _ 

3o 

| 522 

Limit increased 

15,000.00 

Mar. 

4,1907 

34 

1296 

25 000.00 






i 

1 

1 


i 

1 

Mar. 

4.1909 | 

35 

947 

40,000.00 



260 

Caruthersville, Mo. 

14 


| Mar. 4,1913 

37 

87S 

Site 

5,000. 00 

Tilly 

29 1914 

38 

5fin 

3. 250 00 


"0 provision for 




i 

1 J 





July 

1,1910 

39 

264 

250.00 


building. 









J 

Mar. 

28,1918 J 

40j 

466 

500.00 




Division B. — Statement of expenditures for building ( construction and annual repairs, etc.) and sites , showing -outstanding obligatiom and balances , 
with notes as to surplus fund deposits , and other features. (Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 


No. 


252 

253 
25 1 


Buildings. 

Sites. 

Outstanding obligations. 

Balances. 

Construction. 

Extensions, Annual 

alterations, repairs, 

etc. etc. 

Total to June 
30, 1918. 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

851,623 73 

$970 89 

$52,594.62 

f $7,450.00 
\ 750 00 

Feb. 22,1909 
Oct. 16,1913 

} 

$60. 75 


} $7,000.00 


*26,689. 90 
53,231 91 
*126,7S7 66 
*134,605. 55 
17,081 47 
81,830 93 

I 4, 1G0 83 

709. 72 

31,150. 75 
58,941 63 
•nq.ofw no 

'ii ' , ‘ 1 ii 

47| 801 66 
87,888 21 

3,3i8 03 
8,516. 29 

|l, l|H 1 l 

7, 500. 00 
28.18 
4,000.00 

Apr. 11,1900 
July 10,1907 
May 3, 1865 
May 1,1886 
Feb 19,1910 
Oct. 4,1907 




56. 25 


1 11,505.37 



1 28,118.91 

813 19 



$2,500.66 
3, 168. 53 


i, 666. 66 

352.00 



j 3, 057. 28 




Remarks. 


Surplus fund, June 30, 1918, 865.52. 
Surplus fund, June 30, 1914, $1,711.84. 

Surplus fund, Juno 30, 1910, $1,788.89. 
Warrant mailed Apr. 18, 1918. 
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Division A. — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) — Continued. 


00 

to 


Legislative authorizations. 

Appropriations. 

Date of act. 

Statutes. 

Project or object. 

Limit of 
cost. 

Date of act. 

Statutes. 

Amount. 

o 

> 

© 

SP 

Ph 

> 

§ 

P4 

May 30,1908 

35 

537 

Site 

$10,000.00 

May 30,1908 

35 

489 

$10,000.00 

June 25,1910 

36 

684 

Building 

55,000.00 

Aug. 24,1912 

37 

419 

30,000.00 






June 23.1913 

38 

6 

25,000.00 

Mar. 2, 1833 

4 

627 

Purchase of building and 

850.00 

Mar. 2,1833 

4 

627 

850.00 




repairs to same. 


Mar. 3.1847 

9 

162 

1,100.00 

Mar. 3,1847 

9 

162 

do 

1,100.00 

Sept. 3.1850 

9 

539 

3,600.00 

Sept. 3,1850 

9 

539 

Repairs and furniture 

3,600.00 

Apr. 20,1870 

16 

84 

600.00 

Apr. 20.1870 

16 

84 

Additional land 

600.00 





June 30,1906 

34 

782 

Site 

10.000.00 

June 30,1906 

34 

795 

10,000.00 

May 30,1908 

35 

526 

Building 

100,000.00 

May 30,1908 

35 

483 

20,000.00 






Mar. 4,1909 

35 

947 

45,000.00 






June 25.1910 

36 

70 1 

15.000.00 






Mar. 4.1911 

36 

1368 

20 000.00 

Mar. 4,1913 

37 

874 

Site and building 

95,000.00 

July 29,1914 

38 

560 

10,000.00 






July 1, 1916 

39 

264 

500 00 






June 12,1917 

40 

107 

84,500 00 

June 9,1890 

26 

128 


100,000.00 

/ ug. 30, 1890 

26 

. 372 

30,000.00 

/ug. 5,1*92 

27 

350 Additional story 

30,000 00 

Mar. 3,1891 

26 

949 

70,000.00 

June 30,1906 

34 

775 

Extension, etc 

200,000.00 

/ug. 5,1892 

27 

350 

30,000.00 

Mar. 2, 1907 

34 

1237 

Sale of old building 

15,200.00 

June 30,1906 

34 

790 

60,000 00 

Mar. 4, 1907 

34 

1296 

Additional land (within 


Mar. 2,1907 

34 

1237 

15,200 00 




limit). 


Mar. 4, 1907 . 

34' 1296 

140,000.00 

May 30,1908 

35 

521 

Limit to extension increased. 

10,000.00 

May 30, 1908 ! 

35i 521 

10,000 00 

! 

i : 




Mar. 4, 1909 1 

35 

947 

10,000.00 

do 

35 

533 

Site 

7,500 00 

May 30,1908 

35 

48^ 

7, 500. 00 

June 25,1910 

1 36 

681 

Building 

45,000 00 

/ ug. 24, 1912 

37 

419 

30,000.00 

Mar 4, 1913 

37 

866 

Limit increased 

5,000.00 

June 23,1913 

38 

6 

15,000 00 






Aug. 1,1914 

38 

610 

5,000 00 

June 6,1902 

I 32 

316 

Site and building 

35,000.00 

June 28,1902 

32 

426 

10,000.00 

Mar. 3, 1903 1 

32 

1205 

Limit increased 

5,000.00 

Mar. 3, 1903 ! 

32 

1084 

8,750 00 

1 

1 i 




.... .do ••••#•• 

32 

1038 

5.000.00 

! 





Feb. 18,1904 

33 

23 

16.250.00 

Mar. 4,1913 

37 

878 

Site 

7,500.00 

July 29,1914 

38 

560 

7,500.00 

do... ....! 

1 37 

875 

Site and hnilrifng 

55,000.00 

do 

3* 

560 

6 000 00 





June 12,1917 ; 

40 

107 

15 ^ 000.001 


No. 


State and location 


Title of building. 


Remarks. 


261 


262 


263 


264 


Casper, Wyo. 


Castine, He. 


267 


Catlettsburg, Ky. 


Cedar Falls, Iowa, 


Cedar Rapids, 
Iowa. 


Cedartown, Ga 

Centerville, Iowa.. 

Central City, Ky.. 
Central City, Nebr. 


Post office . 


Customhouse and 
post office. 


Post office and 
courthouse. 


Post office.. 


Post office and 
courthouse. 


Post office.. 


8 do. 


3 do. 

3 do. 


1916 

1833 


1911 


Contract in force 
for building. 


1910 


1915 


1904 


Site donated. 


No provision for 
building. 

Site donated. 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. (Associated with Division A by corresponding line numbers) — Continued. 


No. 

■ 

Expenditures. 

Remarks. 

Buildings. 

Sites. 

Outstanding obligations. ! 

I 

Balances. 

Construction. 

Extensions, 

alterations, 

etc. 

[ 

Annual 

repairs, 

etc. 

Total to June 
30, 1918. 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

1 

261 

262 

263 

264 

265 

266 

267 

268 
269 

$51,444 05 
*1,950 00 
97,590 78 
33,277.72 

*105,811 06 
*47,683.95 
*33,966 63 

$170,040 32 

$706. 80 
24,121 10 
1,604. 58 

9,854. 31 
999 00 
4,057. 15 

$52,150.85 
26,371.10 
93,195.36 
33,277 72 

285,708 69 
18, 682. 95 
41,023.78 

$9,000. 00 
1,800.00 
8, 528 50 
8 , 200.00 
/ 24, 185 94 

\ 53, 102 00 

6,500 00 
33.37 
7, 500. 00 

Mar. 16,1909 
Apr. 6,1833 
July 13,1907 
Nov. 23,1915 
May 7, 1891 
Feb. 9,1907 
Mar. 18,1909 
Nov. 12,1902 
Juno 17,1915 
July 17,1917 

I 

$3,496.85 

65. 75 
21,326.47 

$59. 10 

32, 195. 81 



Surplus fund, June 30, 1916, $2,343.47. 

Surplus fund, Juno 30, 1918, $2,316.05. 

180.66 




iS5.00 



20,8i5.00 


OO 

co 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features . ( Associated with Division B by corresponding line numbers) — Continued. 


Legislative authorizations. 


Appropriations. 


No. 

State and location. 

to 

Title of building. 


Statutes 




'O 


Date of act. 



Project or object. 



g 




§a 




o 



> 

f U 


270 

Centralia, III 

23 

Post office 

June 30,1906 

34 

782 

Site 





May 30,1908 

35 

526 

Building 

271 

Centralia, Mo 

8 

do 

Mar. 4,1913 

37 

878 

Site 

272 

Chadron, Nebr 

6 

do 

June 25,1910 

36 

690 






Mar. 4, 1913 

37 

872 

Building 

273 

C h amberlain. 

1 

Post office 

do 

37 

876 

Site and building 


S. Dak. 







274> Chambersburg, Pa. 

17 


June 30,1906 

34 

783 

Site 



| i 

, 

May 30, 190S 

35 

527 

Building 

1 

275 Champaign, 111 

19| 

. 1 

June 6,1902 

32 

321 

Site 




1 

Mar. 3,1603 1 

32 

1206 

Building 

276 

Chandler, Okla 

1 

1 

do | 

Mar. 4. 1913 ! 

37 

l 

875 

Site and building 

277 

Chanute, Kans 

3 


June 25,1910 

36 

685 

— -.do 

278 

Chapel Hill, N.C.. 

5 1 

.L...do 1 

1 

Mar. 4, 1913 

l 

37j 

875 


279 

Charlton, Iowa 

sl 

1 

do 

do 1 

37 

874 

do 

280 

Charleroi, Pa 

24 

do 

| 

June 30,1906 i 

34 

780 






May 30,1908 1 

35 

1 

! 

522 ] 

Limit increased 


Limit of 
cost. 


17,500 00 

June 

30,1906 

34 

794 

$7,500.001911 

60,000.00 

May 

30, 1908 

35 

483 

20,000.00 


Mar. 

4,1909 

35 

947 

40,000 00 

7,500.00 

Aug. 

1,1914 

38 

610 

6,000.00.... 

15,000.00 

Jfar. 

4,1911 

36 

1368 

15,000.00.... 

110,000.00 

Mar. 

3,1915 

38 

823 

1,000.00 


Feb. 

28, 1916 

39 

17 

20,000 00 


July 

1,1916 

39 

264 

49,000 00 


June 

12, 1917 

40 

107 

.40,000.00 

60,000.00 

July 

29,1914 

38 

560 

3,500.00 .... 


July 

1, 1916 

39 

264 

2,000 00 


June 

12, 1917 

40 

107 

10 , 000.00 

25,000.00 

June 

30,1906 

34 

795 

25,000.001912 

65,000.0 0 

May 

30, 1908 

35 

484 

20,000.00 


Mar. 

4, 1909 

35 

947 

30,000 00 


(Mar. 

4,1911 

36 

1368 

15,000.00 

15,000.00 

June 

28, 1902 

32 

429 

15.000 00 1905 

70,000.00 

Mar. 

3,1903 

32 

1038 

30,000.00 


Apr. 

28,1904 | 

33 

453 

20,000.00 


Mar. 

3,1905 

33 

1157 

20,000 00 

55,000. 00 

July 

29.1914 I 

38 

560 

4,700 00.... 


June 

12,1917 

40 

107 

20,000.00 

75,000.00 

Mar. 

4,1911 

36 

1368 

15,000 001916 

1 

Aug. 

1,1914 

38 

610 

18,000.00 


Mar. 

3,1915 

38 

823 

42,000 on 

60,000. 00 

July 

29,1914 

38 

560 

8,500.00.... 

j 

Feb. 

28, 1916 

39 

17 

500.00 


June 

12, 1917 

40 

107 

45,000 00 

70,000.00 

Aug. 

1,1914 

38 

610 

5,800.001318 


July 

1, 1916 

39 

264 

5,000 00 


June 

12, 1917 

40 

107 

59,200 00 

50,000.00 

June 

30,1906 

34 

793 

25,000.00 1913 

40,000.00 

Mar. 

4,1907 

34 

1296 

25,000.00 


Mar. 

4,1911 

36 

1368 

20,000 00 


* A ug. 

24,1912 

37 

419 

10,000.00 


June 

23,1913 

38 

6 

10,000.00 


No provision for 
building. 

Contract in force 
for building. 


Site not selected. 


Site selected. 


Contract in f orce 
for building. 


REPORT OF THE SUPERVISING ARCHITECT. 



Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line numbers) — Continued. 


No. 


Expenditures. 


Buildings. 


Extensions, 
Construction.] alterations 
etc. 


Annual 

repairs, 

etc. 


Total to June 
I 30, 1918. 


Sites. 


Outstanding obligations. 


Cost. 


Date of pur- 
chase. 


Site. 


270 

271 . 

$59,966.25 

$1, 109. 22 

SGI, 075. 47 

272 

273 

21,305. 17| 



21,305. 17 

274 1 

63,735.95j 

1,394.17 

65, 130. 12 

275 

276 .. 

* 70, 000. OOj 

11,584 35 

81,584.35 

277 

56,353 73! 

956 42 

57,310. 15 

278 

63 15 

1 50 

61. 65 

279 

38,186 40 


38, 186. 40 

280 

63, 595. 15[ 

981.22 

67,579.37 


87,4G5 19, 
6,000.00 
9,000. 00< 


23, 232. 19 

10,024.07 
1 w m 

| (.MINI III 
H.flllll ID 
. Mllll Ml 

21,217.46' 


July 23,1907 
Sept. 11,1914 . 
Julv 27,1911 


Aug. 3,1907 
Sept. 21, 1907 
Oct. 4,1907 
Dec. 19,1902 

- . | .i 'i, i ii • 

' i-i l".i"i'i 
•M I'., I 'll 
Aug. 27,1910 


Building. 


S33. 75 
77,024. 00 


307. 75 


71.00 
48,423.00 
7, 242. 85 

92.50 


Balances. 


811,670.83 

15,500.00 


20,200.00 

*i8, 770. 75 


Remarks. 


Surplus fund, June 30, 1916, 8956.30. 

Warrant mailed Mar. 13, 1918. 

Surplus fund, Juno 30, 1918, $5,572.27. 
Deficiency, $2,986.15. 

I/Surplus fund, Juno 30, 1916, $2,092.64; sur- 
l\ plus fund, June 30, 1917, $2.25. 


00 

Ol 


REPORT OP THE SUPERVISING ARCHITECT. 



3iyision A.— Statement oj 
oth 


egislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of (he work , and 
pertinent features . (Associated with Division B by corresponding line numbers) — Continued. 


OO 

a 


No. 

State and location. 

Cong. dist. 

Title of building. 

i 

Legislative authorizations. 

Appropriations. 1 

Year occupied. 

Remarks. 

Date of act. 

Statutes. 

Project or object. 

Limit of 
cost. 

1 

Date of act. 

i 

Statutes 

Amount. 

*o 

> 

© 

a 

Ai 

0 

> 

i 

P4 

281 

Charles City, Iowa. 

4 

Post office 

June 25,1910 

• 

36 

689 

Site 

$ 10 , 000.00 

Mar. 4,1911 

36 

1368 

$10,000.00 

1918 





Mar. 4i 1913 

37 

871 

Building 

70,000.00 

Mar. 3, 1915 

38 

823 

1,000.00 












Feb. 28,1916 

39 

17 

29 COO. 00 












July 1,1916 

39 

264 

30,000.00 












June 12, 1917 

40 

107 

10,000.00 



282 

Charleston, 111 

19 

do.... 


1 37 

874 

Site and building 

75,000.00 

July 29,1814 

38 

560 

9.000 00 

1918 







F 

’ 


July 1,1916 

39 

264 

500.00 












June 12,1917 

40 

107 

65,500 00 



283 

Charleston, S. C. . . 

I 

Clubhouse 

Mar. 3, 1869 

15 

305 


46,000.00 

Mar. 3, 1869 

15 

305 

46,000.00 














of post office, 















courthouse, etc. 

284 

do...... 

1 

Customhouse 

Mar. 3,1847 

9 

161 

do 

30,000 00 

Mar 3,1847 

g 

161 

30,000 00 

1879 






Aug. 1211848 

9 

296 

Limil s cosi of site to 8130,000 

100; 000. 00 

-ug. 12,1848 

9 

296 

ion; 000 00 










!■! i'*r |,> i l'U l-i-i »,U|, | 


Mar. 3,1848 

9 

364 

50.000 00 




: 



Mar 3,1818 

9 

364 

ltliili)l|i|' II |;|||||M M i'I'ii III 1 . 

50,000.00 

Sept. 30, 1850 

9 ! 

539 

100,000.00 







Sept. 30, 18“)0 

9 

539 

Continuation 

100,000 00 

Mar. 3,1851 

9 

609 

100.000 00 







Mar. 3. 1851 

9 

609 

1 do 

100,000 00 

.‘ug. 31,1852 

10 

87 

200,000.00 







.‘ne: 31,1852 

to 

87 


200,000.00 

Mar. 3,1853 

10 

202 

100,000 00 






| 

Mar. 3,1853] 

10 

202 

do 

100,000.00 

ug. 4, 1854 

iO, 

560 

273,000.00 







‘ Ug. 4, 1854 

10 

560 

do 

273,000 0ft 

Mar. 3, 1855 

10 

65-8 

200.000.00 







Mar 3, Is'io j 

i 10; 

! 658 

, :...do 

200,000 00 

UR. 18,1856 

11 

S5 

3(XMKH) O0 







Jug 18, 1 85t> 

11 

85 1 

' do 

300.000 00 

Mar 3,1857 

11 

221 

40'), 000 00 







Mar. 3,1857 

11 

1 221] 

I do 

400, 000 00 

June 12,1858 

11 

323 

200,000.00 







June 1*2, 

11 

! 323 

do 

200,000 00! 

1 June 25,1860 

12 

105 

5,000.00 







June 25,1860 

12 

105 

Presen e unfinished work.. . 

5,000 00! 

do..... . 

12 

105 

15,000 00 







do 

1 12 

105 

Pav for marble delivered 

15 000 00 

July 28,1868 

12 

310 

10,000.00 







July 28,1868 

i 12 

310, 

Preser\auon from dilapi- 

10.000.00 

Mar. 2,1867 

14 

470 

25,000.00 








1 

1 

dation. 


’ pr 20,1870 

16 

85 

25,000 00 






• 

Mar 2, 1867 

If 

470 

Complete part of interior, 

25,000 00 

July 15,1870 

16 

312 

100,000.00 










etc 


Mar 3,1871 

16 

509 

50,000.00 







Apr 20,1870 

16 

So 

Proiect material etr 

25,000 00 

June 10.1872 

17 

352 

100,000.00] 







Julv 15 1870 

16 

312 

( on t inue construction 

100 oon.on 1 

.. do 


352 

100. 000. 00; 







Mar. 3 1871 

16 

509 


50, IHM. Ill 

Mar I.18;t 

17 

523 

172 081.52] 







June 10 1872 

17 

352 

do 

liM.II'Vl. Hit 

li-ne 2i IV1 

18 

227 

100 000.00 


• 





Mar 3 1871 

17 

523 

do 

172.' 081. 52 

Mar. 3.1875 

18 

394 

151,833. 91 







June 23 1874 

IS 

227 


100.000.00 











Mar. 3, 1875 

18 

394 

Completion of building 

151,833. 91 








Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. (Associated with Division A by corresponding line numbers)-— Continued. 


Expenditures. 


No. 

Buildings. 

Sites. 


Construction. 

Extensions, i 
alterations, 1 
etc. 

Annual 

repairs, 

etc. 

Total to June 
30, 1918. 

! 

Cost. 

Date of pur- 
chase. 

281 

$44,748 04 
47,593.56 


$918. 82 

$45,666 86 
47,593.56 
3,059. 16 
3,108,225. 62 

$8,500 00 
9,000.00 
46,000.00 

July 26,1911 
May 20,1915 
Nov. 29,1809 
July 10,1849 

282 


283 


3,059 16 

284[ *2,690,592 34 

| $234,856 21 

176,777.07 

130,000.00 


Outstanding obligations. 


Site. 

Building. 

Balances. 


$5,071.06 

4,311.28 

$18,580.90 
14,095 16 





Remarks. 


Cost of site includes building. 


00 

-4 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites t the progress of the work , and 

other pertinent features. ( Associated with Division B by corresponding line numbers) — Continued. 00 


State and location. 

1 

Title of building. 

Legislative authorizations. 

Appropriations. 

Year occupied. 

Remarks. 

Date of act. 

Statutes 

Project or object. 

Limit of 
cost. 

Date of act. 

Statutes. 

Amount. 

0 

> 

! 

1 

© 

(S 

P* 

Charleston, S. C. 

l 

Post office, court- 

Feb. 

9, 1887 

24 

394 

Site, 5100,000; building, 

8300, 000. 00 

Feb. 

9,1887 

24 

394 

$300,000.00 

1896 




house, etc. 





5200.000. 


Mar. 

3,1891 

26 

949 

100,000.00 






May 

24,1888 

25 

157 

Building limit increased. . . 

100,000.00' Aug. 

18,1894 

28 

372 

50,000.00 






Jan. 

19, 1891 

26 

721 

do 

50,000.00 

Mar. 

2,1895 

28 

910 

40,000. 00 






Mar. 

2, 1895 

28 

910 

do 

40,000.00 

June 

4,1897 

30 

11 

14,000.00 






June 

4,1897 

30 

11 

Complete approaches, etc. . . 

14,000.00 July 

7,1898 

30 

660 

3,500.00 






July 

7,1898 

30 

660 


3,500.00 

Feb. 

12, 1903 

32 

1610 

22, 704. 00 






Feb. 

12,1903 

32 

1610 

Reimbursement of amount 

22, 704. 00 

Mar. 

3,1903 

32 

1037 

1,500.00 










expended in excess of 












Mar. 

3,1903 

32 

1037 

contract price. 

E xpenses of investigation . . . 

1,500.00 








do 

l 

Quarantine station 













On James Island 

















Charleston Har- 

Charleston, W .Va. . 

3 

Post office and 

Apr. 

9, 18S0 

21 

73 

Site and building 

75,000.00 

Apr. 

9,1880 

21 

73 

75.000.00 

1883 

bor. 



courthouse. 

Aug. 

7,1882 

22 

303 

Approaches, etc 

10,000.00 

Aug. 

7.1882 

22 

303 

10 000.00 



1 



July 

7,1884 

23 

195 

Fencing, etc 

4,700.00 

July 

7,1884 

23 

195 

4,700.00 



1 



Mar. 

3,1885 

23 

479 

Complet ion 01 building 

1.153.30 

Mar. 

3,1885 

23 

479 

1,153.30 



1 



Mav 

1,1888 

25 

! 134 

Enlargement, etc 

52,000.00 

May 

1,1888 

25 

134 

52 000.00 






Mav 

30, 190S 

35 

525 

E.\ tension, etc 

125.000.00 

May 

30. 1908 

35 

483 

25 000.00 

1914 

Old building not 




June 25,1910 

36 

679 

j Limit inn cohort 

100.000.00 

Mar. 

4,1909 

35 

917 

50.000.00 


sold; extension, 



i Aug. 

17 1911 

37 


Suleof hiiiMingdiitlioi i/e-1. 


June 25,1910 

3< | 

704 

25,000.00 


etc., instead. 






1 

2 | 

proceeds to be applied to 


Mar. 

4,1911 

3( 

1368 

50 000. 00 








I 


construction under pres- 


Aug. 24,1912 

37 

419 

75,000.00 



( 





1 


ent limit. 









Charles Town, \V. 

2 

Post office 

Mar. 

4, 1913 

37 

876 

Site and building 

75,000.00 

.Tnlv 29 .1914 

38 

560 

7,500.00 


Contract not 

1 Va. 





| 1 



July 

1,1916 

39 

, 264 

3,000.00! 

i 

awarded for 

1 









June 12,1917 

40 

107 

25,000.00 

1 ; 

building. 


Division B —Statement of expenditures for building ( construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with plvlfund deposits, and "other features. (Associated with Division A by corresponding line numbers)- Continued. 


Expenditures. 


No. 

Buildings. 

Sites. 

Outstanding obligations. 

Balances. 

Construction. 

Extensions, 

alterations, 

etc. 

1 

Annual 

repairs, 

etc. 

Total to June 
30, 1918. 

1 

Cost. ! 

i 

Date of pur- 
chase. 

! 

Site. 

Building. 

285 

286 
287 
238 

*$407,500.00 

$20,374.07 

$63,275.9) 

26,642.53 

29.809.63 

$491, 149.97, 

i 

26 642.53 

s 1 

|l $67, 000. ool 
1 13,322 25 
1 ) 19,675.00 

Aug. 29,1837 
Juno 6, 1338 
Jan. 8, 18S9 

1 



*80,879.40 

310.00 

- 217, 197. 99 

327,' 887. 02| 
310,00 

s.ioo.oo 
1 10,000 00 

Jan. 5, i8Sl 
Feb. 8,1917 


$1,000.00 

$6,802.01 

25,193.00 


Remarks. 


g 

O 

W 

H 

O 

*4 


Ui 

d 

3 

§ 

2 

g 



00 

to 
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Division A. — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. ( Associated with Division B by corresponding line numbers) — Continued. 


No. 

State and location 

+-» 

tn 

•e 

i 

o 

o 

Title of building. 

Legislati v e authorizations. 

Appropriations. 

$ 
g : 

I 

Remarks 

Date of act. 

i 

Statutes. 

! 

Project or object. 

1 

Limit of 
cost. 

Date of act. 

Statutes. 

Amount. 

i 

1 

P-, 

i 

-4 

o 

> 

o 

b Jj 
cJ 

0. 

289 

Charlotte, Mich. . . 

3 

Post office 

1 June 

25 1910 

36 

690 

Site 

$10,000.00 

Mar. 4.1911 

36 

1369 

$10,000.00 


flon tract in force 




i Mar. 

4,1913 

37 

871 

Building 

65,000.00 

Feb. 28. 1916 

39 

17 

15 000.00 


for building. 











July l, 1916 

39 

264 

25,000.00 





1 


1 






June 12,1917 

40 

107 

25,000.00 



290 

Charlotte, N. C.... 

i 9 

1 Assay office 

1 Mar. 

3,1845 

5 

759 

Building to replace one 

35,000.00 

Mar. 3, 1845 

5 

759 

35, 000. Of 

1846 










destroyed bv fire; in- 

j 

Mar. 3,1855 

10 

667 

850.00 











eludes purchase of ma- 


Julv 20, 1868 

15 

107 

1,000.00 











chinery, etc. 


Mar. 3, 1869 

15 

299 

1.000.00 







Mar. 

3.1855 

10 

667 

Roof 

8,850.00 

June 23,1913 

38 

6 

25,000.00 







July 

28 1868 

! 15 

107 

Preservation of buildings... 

1,000.00 








1 



Mar. 

3. 18* 9 

15 

299 

do 

1.000.00 








j 



June 

23.1913 

38 


1 Improvements, etc. (in- 

25,000. 00 



| 


1914 









6| 

eluding temporary qiiar- 















tersl 








291 


9 

Post office and 

June 

25, 1910 

36 

693 

Extension, etc 

250,0 00.00 

Mar. 4,1911 

36 

1369 

40, 000.00 

1918 

Old mint lot. 


, l 


, courthouse. 

June 

23, 1913 

38 

6 

Old building to be demol- 


Aug. 24,1912 

37 

419 

90,000.00 




! i 

I 

i 




I 

ished and new building 


June 23,1913 

38 

6 

95,000.00 




« 







constructed. 


June 12,1917 

40 

107 

, 25,000.00 



292 

— do ' 


Rent of buildings. . 

Aug. 

1,1914 1 

38 

610 

Tcmpoiaiy quarters and 

6,000. 00 

Aug. 1,1914 

38 

610 

6,000.00 

.... 







I 


i 

moving expenses. 


Mar. 3 1915 

38 

823 

4 non. no 







Mar. 

3,1915 ' 

3S 

823' 

do 

4,000.00 

July 1, 1916 

39 

264 

3,500.00 







July 

1, 1916 

39 

2o4 

do 

3,500 00 

Oct. 6, 1917 

40 

347, 

1,500.00 







Oct 

6, 1917 

40 

347 

.. ..do 

1,500.00 







293 

Charlottesville, Va. 

7 

Post office and i 

June 

6,1902 

32 

319 

Site and building 

100.000. 00 

June 28,1902 

32 

427 

20,000.00 

1900 





courthouse. 

May 

30, 1908 

35 

535 

Completion 

35,000.00 

Mar. 3, 1903 

32 

1084 

25,000.00 



1 







I 


t 

Apr. 28,1904 

33 

453 

20,000.00 









1 




Mar. 3 1905 

33 

1157 

35,000.00 



29 J 










May 30.1908 

35 

483 

"35.000.00 




Chattanooga, Tenn 

3 

Po<*t office and 

Oct 

25, 1S85 

23 

320 

Site and building 

100,000.00 

\ug. 4,1886 

24 

222. 

. 100,000.00 

1893 

Site donated. 

1 



courthouse. 

Feb. 

21.1887 

24 

407 

Limit iu created 

100, 000. 00 

Mar. 3,1837 

24 

5111 

1 50,000 00, 



l 

i 


i 

Vpr. 

23, 18^ 

25 

90 

do 

75,000 00 

Apr. 23,1888 ! 

25 

90 

1 75,000 no 



j 

1 


1 

Mar. 

3, 1893 

27 

654 

Pin form around apev of 

500.00 

Mar. 2, 1889 

25 

939 

50,000 00 



i 



i 

i 





b’ ildiner 


Mir. 3,1893 

27 

654 

500.00 



1 




June 

30,1906 

3 J 

775 

Extension, etc 

110,000.00 

June 30.1906 

34 

• 90 

15, n 00 00 

1909 






Mar. 

4,1913 

37 

S70 

... .do 

55,000.00 

Mar. 4,1907 

34 

1296' 

95,000 00 

.... 

Contract not 


i 


1 







Mar. 3 1915 

38 

823 

30,000. 00 


awarded fo** sec- 




i 







June 12,1917 

40 

107. 

25,000.001 


ond extension. 


Division B — Statement of expenditures for building (construction 
with notes as to surplus fund deposits , and other features. 


and annual repairs , etc.) and sites, showing outstanding obligations and balances, 
(Associated with Division A by corresponding line numbers ) — Continued. 



Expenditures. 


No. 

Buildings. 

Sites. 

Outstanding obligations. 



Construction. 

Extensions, 

alterations, 

etc. 

Annual 

repairs, 

etc. 

Total to June 
30, 1918. 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 


— 



$1.53 

$28,101.29 

$7,530. 00 
15,000 00 

Oct. 14,1913 


$20,975. 12 

$15,925 09 

239 

$2S, 099 79 
*31,572. 97 



29 

$24,936.45 

38,893.21 

95,372.63 



33,347. 44 

28,719. 13 

291 

292 

293 

187,933.43 
15 nui ft» 
*1 ! , » 1 ns'{ 3* 


8,0i2.29 

15,00 ).0) 
123,095 67 

15,039. S6 

Apr. 16,1903 
Sept. 13,1887 



55,030.66 

294 

*271,713 21 

1119,902 uli oo 

‘±14,0*4. 0/| 





Remarks. 


Old branch mint site. 
Account closed. 


B 

►xJ 

O 

w 

H 

§ 

H 


m 

d 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites } the progress of the work, and 
other pertinent features . ( Associated with Division B by corresponding line numbers) — Continued. 


No. State and location. +* Title of building. 


Legislative authorizations. 


Project or object. 


Limit of 
cost. 


295 1ft Post office I Mar. 4,1913 37 875 Site and building . 



296 Chelsea, Mass . 

297 do 


7 Old wharf.. 
9 Post office.. 


May 30,190S 35 530 Site and building 125,000.00 


298 Cherokee, Iowa.... 11 Post office j Mar. 4,1913 37' 874 do.. 


299 Cherryvale, Elans. 


37 874 do.. 


300i Chester, Pa. 


May 16,1890 26 112*.... do 

May 30, 1908 35; 525 Extension, etc . 


301 Chester, S. C 

302 Cheyenne, Wyo... 


5 do June 30,1906 34 j 78l| Site and building . 

1 Public building... Mar. 2,1895 28 913 do 

June 11,1896 29 4141 Limit increased. . . 

Mar. 3,1901 3ll 1097 do 


June 30,1906 34 ' 697) Approaches, etc. 


303 Chicago, 111. 


1 Appraisers* stores. May 27,1886 21 7i, Sale of Bridewell lot, pro- 

I i j ceeds to be used for pur- 

I i chase of site and erection 

of building; sold July 7, 

I 1886. 

Aug. 6,188S 25 359 1 , Limit increased (building).. 


70,000.00 


60,000.00 


50,000. 00 


205,000. 00 


AUg. O, JUUU.IL UlUIOLU? 

I June 23,1913 I 3Sl 7i Repairs, etc. 


Appropriations. 



Statutes. 


Date of act. 

o 

1 

Amount. 


> 

P4 

- 

July 29,1914 

38 

560 

S3, 500. 00 

June 12,1917 

40 

107 

30,000.00 

May 30,1908 

35 

485 

30,000.00 

Mar. 4,1909 

35 

948 

45,000.00 

June 25,1910 

36 

704 

25,000.00 

Mar. 4,1911 

36 

1369 

25,000.00 

July 29,1914 

38 

560 

10,600.00 

July 1,1916 

39 

264 

1,900.00 

June 12,1917 

40 

107 

59,000.00 

July 29,1914 

38, 

560 

4,000.00 

July 1,1916 

39, 

264 

5,000.00 

June 12,1917 

40 

107 

51,000.00 

Aug. 30,1890 

26 

372 

30,0fX).oo 

1 Mar. 3,1891 

26 

949 

50,000.00 

May 3Q.1908 

35 

483 

. 20,000.00 

Mar. 4,1909 

35 

948 

20,000.00 

> June 30,1906 

34 

793 

15,000.00 

Mar. 4,1907 

34 

1296 

35,000.00 

) Mar. 2, 1895 

2$ 

913 

11,164. 07 

) June 11,1896 

29 

414 

50,000.00 

) June 4,1897 

30 

11 

100,000.00 

I Julv 1,1898 

30 

598 

88,852.49 

June 28.1902 

32 

420 

74,983. 44 

June 30,1906 

34 

697 

15,000.00 

) May 27,1886 

24 

71 

205,000.00 

Aug. 6,1888 

25 

359 

200,000.00 

June 23,1913 

38 

7 

15,000.00 

1 


... Site selected. 


Contract not 

awarded for 
building. 

Contract in force 

for building. 


REPORT OF THE SUPERVISING ARCHITECT. 



Division B. — Statement of expenditure* for building ( construction and annual repairs , etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits , and other features . (Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 


*80,274 0)> 
15) OJ, 


Buildmes. 

Sites. 

Extensions, Annual 

alterations, , repairs, 

etc. t etc. 

Total to June 
30, 1918. 

Cost. 

Bate of pur- 
chase. 



$100. 76 

$7,9)3.00 

Oct 2, 1916 

. 81, 148 13 

839, S87 71 S.ln5 35 

1 1,15). 95 

, 23.731.37! 

|| 15, OOJ. 0M| 64,080.41] 

81,422. 13 
15 I 0J 

1 31,370.09 

113.172 97 
3 S. 025. 41 

1 354,312 47 

| 413,140.44 

40,008.0 l 
12,0)0.00 

2.5) 0.00 

ir», no. io 

8.5) 3 21 
11,161 07 
70,936. 89 

Oct. 25,19)9 
July 19,1916 

A j r. 3,1915 
Jan. 26,1892 
Mai. 18 , 19 >7 
May 1,1:597 
Nov. 27,1886 


Outstanding obligations. 


Building. 


$33,487.24 


53. 35). 00 
14.480.1J 


CO 

CO 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work, and J© 
other pertinent features . ( Associated with Division B by corresponding line numbers) — Continued. ^ 


No. 

State and location. 

Cong. dist. 

Title of building. 

Legislative authorizations. 

Appropriations. 

Year occupied. 

Remarks. 

Date of act. 

Statutes. 

Project or object. 

Limit of 
cost. 

Date of act. 

Statutes. 

Amount. 

o 

> 

1 

> 

i 

CL, 

304 


1 


Mar. 31,1810 



Site reserved on military 







Site only. Trans- 






reservation. 







* fared from War 















Departmen t. 















Building re- 















moved in Sep- 















tember, 1910. 

305 

..do ! 

10 

Marine hospital . . . 

June 20,1864 

13 

142 

, Site and building 

$135,856.19 

June 20,1864 

13 

142 

$135,856.19 

1873 





Mar. 3, 1869 

15 

314 

Limit increased T. 

25,000.00 

Mar. 3, 1869 

15 

314 

25,000.00 






! 

Apr. 20,1870 

16 

85 

! do 

100,000.00 

Apr. 20,1870 

16 

85 

100,000.00 







July 15,1870 

16 

296 

do 

31,539. 36 

July 15,1870 

16 

295 

31,539.36 







May 18, 1872 

171 

126 

do 

77,383.89 

May 18,1872 

17 

126 

77, 383. b9 







do 

17 

126 

Damages caused by fire. . .. 

14,060.50 

do 

17 

126 

14,060.50 




. 


! 

1 ‘.do 

17 

126 

Fencing and grading 

13,987.05 

do 

17 

126 

13,987.05 







Mar. 3,1873 

17 

521 

Engine, coM bouse, etc 

23,825. 44 

Mar. 3,1873 

17 

524 

23,825. 44 







Mar. 3,1887 

24 

512 

Breakwater 

10,000.00 

Mar. 3,1887 

24 

512 

10,000 00 







1 Oct. 2.18SS 

25 

505 

Approaches and breakwater 

15,000.00 

Oct. 2 , 1888 

25 

505 

15,000.00 







Aug. 30,1890 

26 

372 

do 

15,000.00 

Aug. 30,1890 

26 

372 

15,000.00 







Mar. 3, 1»S91 

2G 

949 

Improvement to grounds, 

20,000.00 

Mar. 3,1891 

26 

949 

20,000.00 










etc 


Aug. 23, 1894 

28 

429 

607. 41 



I 

I 



Uic. 23,1894 

28 

429 

Outstanding liabilities 1 

607.41 

Mar. 2, 1895 

28 

914 

10.000.00 







Mar. 2, 1895 

28 

914 

Extension 

10, 000. 00 

June 11,1896 

29 

416 

8,950.00 



i 




Juno 11, 1S96 

29 

416 

Artesian and surface wells, 

8,950.00 

July 1, 18gs 

30 

599 

37.350.00 



| 

| 

I 





81, 650; macadamizing 


Mar. 3,1905 

33 

1162 

2,500.00 



i 

i 

1 





sidewalks, 82,300; walD, 


May 27,1908 

35 

329 

12,000.00 



I 


i 


f 

1 

1 


$5,000. 


June 25,1910 

36 

710 

6,000.00 



| 




1 July 1, 1S9S 

; 30 

599 

Invalid elevator, $2,350; j 

37,350.00 














building lor boiler and 1 










1 




■ 

power plant, isolation 















waid, stable, laundry, 










i 



I 33 


$35,000. 












Mar. 3. 1905 


1162 

Wall 

2,500.00 









i 

I 

1 

May 27,1908 

35 

329; 

Two new stairways 

12,000.00 









' 1 

1 

June 25,1910 

i 36 

7i0j 

ElevaU-r 

6,000.00 


1 








No. 

Expenditures. 


Remarks. 

Buildings. 

Sites. 

Outstandin 

g obligations. 

Balances. 

Construction.j 

Extensions, 

alterations, 

etc. 

i 

Annual 1 
repairs, 
etc. 

Total to June 
30, 1918. 

Cost. 

Date of pur- 1 
chase. 

Site. 

Building. 

334 

305 



$1.60 

157,638.74 

' $1. 60 
705,817. 15 

$10,000.00 

jjan. 22, i867 
\Jan. 10,1885 

i 




*$417,560.57 

$130,617.84 

J 




CD 

Ot 


BEPOBT OF THE SUPERVISING ARCHITECT. BEPORT OF THE SUPERVISING ARCHITECT. 



80923 — 18 T 


Division A. — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. {Associated with Division B by corresponding line numbers) — Continued. 


CD 

CD 


No. 


306 


307 

i08 


State and location. 


Chicago, 111 . 


Title of building. 


2* Post office I Mar. 4,1913 


Legislative authorizations. 


Date of act. 


.do.. 


.do May 30,1908 

I June 25, 1910 


do 


Post office, court- 
house, etc. 


Feb. 13,1895 


Statutes. 


37! 


35! 


28! 


Project or object. 


877 Site. 


i Mar. 2, 1895 28 


Jan. 28,1896 
Mar. 3, 1899 


533| do 

689 Limit increased. 

I 


6641 Building only; to be erected 
, upon present site. Old 
building to be sold and 
removed. 

701' Amends prior act as to re- 
1 moval of old building. 

do 28 911 Temporary draftsmen and 

s" filed service for prepa- 
ration of plans: limit, 
$30,000, e \ clusi \ e of regu- 
lar public-building force. 
Architect authorized; 

$25,000 set apart therefor. 
Temporary draftsmen and 
skilled service in Wash- 
ington; $25,000 set apart. 
$25,000 set apart for drafts- 
men and stilled service, 
also $10,000 for special 
experts. 

Expenditures for shilled 
i service and clerical force 
1 not to exceed 5 per cent 

I of total limit of cost. 

32 1204 Lindt increased 


I 

29 462, 


30 1074 


June 6,1900 ! 31] 5S9| 


' June 28, 1902 I 32 420 1 


Mar. 

Jan. 


3,1903 
5, 1905 I 


$50,000.00 


4,000,000.00 


33 602 Mechanical devices, etc I 


Limit of 
cost. 


Appropriations. 


Date of act. 


July 29,1914 


Statutes. 


750.000. 00 

200 . 000 . 00 ,' 


38 


May 

30,1908 

35 

487 

Mar. 

4,1911 

36 

1369 

Mar. 

2, 1895 

28 

911 

July 

1, 1898 

30 

598 

June 

6, 1900 

31 

589 

Mar. 

3,1901 

31 

1133 

June 

28, 1902 

32 

420 

Mar. 

3, 1903 

32 

1084 

Apr. 

28, 1904 

33 

454 

Jan. 

5, 1905 

33 

602 

Mar. 

3, 1905 

33 

1157 

Feb. 

27, 1900 

34 

31 

Mar. 

4, 1907 

34 

1296 

July 

1, 1916 

'*39 

264 

1 June 

12, 1917 

40, 

107 


660 


Amount. 


$50,000.00 


1,250,000.00 

500,000.00 


300.000. 001905 

,000,000.00 

130.000. 00 
[ 1 , 000 , 000.00 
1 , 000 , 000.00 

570. 000. 00 

500.000. 00 

200.000. 00 

250.000. 00 

138.000. 00 

45.000. 00 
788.00 

10.000. 00 
20,000 .00 


Remarks. 


On or near East 
Sixty-third 
Street. No pro- 
vision for build- 
ing. Site not se- 
lected. 

Site not selected. 
No provision for 
building. 

Old customhouse 
site. 


Division B .—Statement of expenditures for building {construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. {Associated with Division A by corresponding line numbers)— Continued. 


No. 

Expenditures. 

Remarks. 

Buildings. 

Sites. 

Outstanding obligations. 

1 

Balances. 

Construction. 

Extensions, 

alterations, 

etc. 

1 Annual 
repairs, 
etc. 

Total to June 
30, 1918. 

Cost. 

I 

Date of pur- 
chase. 

1 

1 

Site. 

Building. 

306 

307 

308 

— 




1 

1 



$50,000.00 

1,750,000.00 

29,940.00 


*$5, 132, i69. 99 

$60.00 

$346,606. 33| 

$5,478,236. 32 

$1,259,385.65 

Aug. 20, i872 




ha 

o 

8 

§ 


3 


a 

o 


a 
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o 
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Division A . — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features . ( Associated with Division B by corresponding line numbers) — Continued. 


Appropriations. 

'd 


Statutes. 


1 

Date of act. 


. 

Amount. 

O 


0 

8P 


1 


i> 









May 30,1908 

35 

485 

$3o,ooaoo 

1913 

Mar. 4,1909 

35 

948 

35,00a 00 


May 30,1908 

35 

488 

15.00a001915 

Aug. 24,1912 

37 

419 

20,000.00 


June 23,1913 

38 

7 

105, 00 a 00 


Aug. 1, 1914 

38 

610 

10,000.00 


Mar. 4,1911 

36 

1369 

20,000. 00 

1916 

June 23, 1913 

38 

7 

25,000.00 


Aug. 1,1914 

38' 

1 610 

20,000.00 


Mar. 3,1915 

38 

823 

35, 000. OO 


May 30,1908 

35 

488 

10,000.00 

1917 

Aug. 1, 1914 

38 

610 

30,000.00 


Mar. 3,1915 

38 

823 

80,000.00 

l 

July 1,1916 

39 

264! 

20,000.00 


June 28,1902 

32 

427 

15,000.00 

19061 

Mar. 3, 1903 

32 

1084 

17,500.00 


Apr. 28,1904 

33 

454i 

25,000.00 

1 

Mar. 3, 1905 

33 

1157 

22, 500. 00 


Mar. 3,1903 

32 

1039 

10,00a 00 

1910! 

June 30, 1906 

34 

792 

20,000.00 


Mar. 4,1907 

34 

1296 

50,000.00 

1 

Mar. 4, 1909 

35 

948 

15,000.00 

I 

Mar. 4,1911 

36 

1369 

7,00a 00 

1 


co 

oo 


I 

o 

B 

§ 

H 

H 

3 

3 

W 


Q 


O 

■W 

H 
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O 
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No 


State and location. 


Title of building. 


Legislative authorizations. 


Statutes. 


Date of act. 


Project or object. 


Limit of 
cost. 


Remarks. 


Chicago, 111. (con- 
tinued) 


Post office, court- 
house, etc. 


Feb. 27, 1908 | 34 
June 30, 1906 34 

I Mar. 4, 1907 34 


! 


31 

697 

1296 


309 

310 

311 

312 

313 

314 


I 

I July 1,1916 39 1 , 264 
June 12,1917 40 107| 


Improvements, exclusive 
of furniture. 

Appropriation for improve- 
ments available for inte- 
rior decoration. 

Completion of interior 
decoration. 

Reimbursement from Agri- 
culture Department. 

Mail-conveying machinery. 

Copper roof 


Chicago Heights, 
HI. 

Chickasha, Okla. . 


3 Post office May 30, 190S 35 529 Site and building 


5, Post office and do 35 535 Site 

courthouse. 'June 25,1910 36 , 683 Building. 


Chico, Cal 

Chilllcothe, Mo.... 
Chillicothe,Ohio. . 
Chippewa Falls, 


Post office do 36l 684 Site and building, 


i 


2, Po<*t office and May 30,1908 
courthouse. June 25, 1910 
j Mar. 4,1913 

11 Post office ' June 6,1902 

1 Mar. 3, 1903 


10 . 


.do.. 


35 534 Site 

36 682 Building 

37 S67| Limit increased .. 

32J 319 Site and building. 
32 1203, Limit increased... 


1151 Cicero, 111. 


do.. 


do 1 32 120S Site 

June 30,1906 I 34 777, Building 

May 30,1908 35 523, Limit increased. 


June 25, 1910 361 689. Site. 

1 


$138,000.00 


45.000. 00 
788.00 

10.000. 00 
20,000.00 

65.000. 00 

15.000. 00 

135.000. 00 

100 . 000 . 00 


10,000.00 

65.000. 00 

85.000. 00 

70.000. 00 

10.000. 00 


10,000.00 

70.000. 00 

15.000. 00 

7,00a 00 


Contract not 
awarded for 
roof or mail-con- 
veying machin- 
ery. 


[ No provision 
bunding. 


for 


Division B .— Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers)— Continued. 


Expenditures. 


Buildings. 

Sites 

Constru< tion. 

Extensions, 

altpiations, 

etc. 

Annual 

lepaus, 

etc. 

Total to June 
30, 1918. 

Cost. 

Date of pur- 
chase. 

*48,091 97 
1»,321 97 
*81,109 75 
92,023 21, 
*67,579 41' 
78,682 22 

i 


$3,312 45 
2,947 33 
1,019 0) 
1,104 00 
4,111 81 
2,500 14 

$51,404 42 
136, 2 j9 30 
84,158 80 
93,127 21 
71,691 22 
81, 182 30 

$15,000 00 
13, 501 00 
15,030 00 
8, 500 00 
12 120 T9 
9,989 6b 

6 000 00 

Aug. 3,1939 
Nov. 0,1919 
Doe. 14,1911 
Jan. 12,1910 
June 11,1903 
Mar. 12,1904 


Juno 19,1915 


Outstanding obligations. 

Site. 

Building. 


$157. 10 


335.00 


6, 807. 73 


252.23 


Balances. 


$31,169 06 


Remarks. 


Surplus fund, June 30, 1916, $1,750.93. 
Surplus fund, June 30, 1916, $1,343.03. 
Surplus fund, June 30, 1918, $1,890.25. 


Surplus fund, June 30, 1917, $6,047.53; surplus 
fluid June 30, 1018 $18. 


I 

V 
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§ 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of (he work , and 
other pertinent features. (Associated with Division B by corresponding line ntm&ers)— Continued . 


O 

O 


Legislative authorizations. 

Appropriations. 




^ Statutes. 

] 

1 

Limit of 
cost. 


Statutes. 


3 

1 

Date of act. 



Project or object. 

Date of act. 



Amount. 

© 




8> 




r-S 

8> 


*3 




OJ 

* 




> 

P-i 


>* 

Mar. 

12,1872 

f 

i 17 

39 

Site 

$300,000.00 

June 10,1872 

17 

352 

$700,000.00 

1885 

June 

10, 1872 

17 

352 

Site and building limited. 

1,950,000.00 

Mar. 3,1873 

17 

523 

750,000.00 






$2,250,000; site, S500.000. 


June 23,1874 

18 

227 

600,000.00 


Mar. 

3, 1873 

17 

523 

Limit increased (site) 

250,000.00 

Mar. 3,1875 

18 

394 

600,000 00 


June 

23, 1874 

18 

227 

do 

1,600,000.00 

July 31,1876 

19 

110 

250,000.00 


June 

6, 1900 

31 

1 589 

Lookout gallery 

2,500.00 

Mar. 3,1877 

19 

351 

400,000.00 








Apr. 30.1878 

20 

43 

100,000 00 








June 20,1878 

20 

210 

350,000.00 





i 

1 


Mar. 3,1879 

20 

377 

350,000 00 







_ 

June 16,1880 

21 

259 

350,000.00 








Mar. 3,1881 

21 

435 

350,000.00 








Aug. 7,1882 

22 

303 

350,000 00 








Mar. 3,1883 

22 

603 

250.000.00 





1 



May 1, 18S4 

23 

16 

100,000.00 








July 7,1884 

23 

195 

300,000.00 




i 




June 6,1900 

31 

589 

2,500.00 


! Aug. 

7, 1882 

22 

306 

Site and building 

! 100,000.00 

Aug. 7,1882 

22 

306 

100,000.00,1857 

Mar. 

2.1895 

28 

914 

Steam laundry 

2, 700 00 

Mar. 2, 1895 

28 

914 

2, 700.00 


June 

11. 1896 

29 

416 

Areaway 

1 1,000.00 

1 June 11, 1S96 

29 

416 

1,000 00 


June 

4, 1897 

30 

13 

Addition to surgeon’s cot- 

2,000.00 

June 4,1897 

30 

13 

2,000.00 






1 tase. 


| June 12,1917 

40 

112 

10,030.00 


June 

12,1917 

40 

112 

Repairs, etc ' 

10,000.00 






June 

30, 1900 

34 

778 

Site and building; cost of 

40,000.00 

June 30,1906 

34 

792 

10,000 00 

1910 





site, $1. 

i 

Mar. 4, 1907 

34 

1296 

30, 000.00 


Mar 

4,1907 

34 

1236 

Limit of site increased 

1 

May 27,1908 

35 

317 

20,000.00 




1 


$5,000 

1 






i May 

27, 190S 

35 

| 317 

Limit of hnildinr liwiv -red . 

1 20,000.00 

■| 





Mar. 

3, 1885 

23 

346 

Site and L.i-i.n»i ■ 

, 50,000.00 

Mar. 3,1885 

23 

346 

50,000.00 

1888 

July 

30. 1SS6 

24 

170 

Limit increased 

1 35.000.00 

July 30, 1886 

24 

170 35,000.00 

1 

Sept. 

30. 1S90 

26 

507 

Building and approaches... 

5,000.00 

Sept. 30, 1890 

26 

507 

5.000.00 

1 

June 

25, 1910 

36 

6S6 

Site and building 

, 60,000.00 

Mar. 4,1911 

36 

1369 

12, 000.00 

1916. 

Mar 

4. 1913 

' 37 

867 

Limit increased 

55, 750.00 

June 23,1913 

38 

71 24,000.00 








' Aug. 1, 1914 

38 

611 

. 79,750.00 


Mar. 

3 1891 

26 

1092 

Site and building 

i 35,000.00 Aug. 5,1892 

27 

350 

10, 000 00 

18981 

Aug 

18, 1894 

28 

373 

Limit increased 

! 15,000.00 

Mar. 3, 1S93 

27 

572 

, 25,000 00, 







l 

Mar. 2,1895 ! 

28 

1 911] 15,000.00] 

1 


No. 


State and location. , -g 


Title of building. 


Remarks. 


316 


Cincinnati, Ohio .. 


post office. 


317 do 1 Marine hospital . . . 


318 Clarinda, Iowa 8 Post office.. 


319 


Clarksburg, W. Va 1 Courthouse, post 

office, etc. 


Site and building 
to be sold. 


Site partly do- 
nated. 


REPORT OF THE SUPERVISING ARCHITECT. 



Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites t showing outstanding obligations and balances t 
with notes as to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 


i 

No. 

: 

Buildings. 

| Sites. 

Outstanding obligations. 

Balances. 

Remarks. 

1 | 

j Construction. 

l 

Extensions, Annual 

alterations repaiis, 

etc. etc 

Total to Tune 

1 30 1918. | 

i 

1 

Pn _ f 1 Dateofpur- 

Cost - chase. 

1 

Site. 

Building. 

1 i 

316|>$5,0SS, 382 23 
317) *4 9 188 70 

3181 *52 178 13 

3191 *81, 306 26 

320 107, 2S8 19 

321 [ * 43,330 81 

$2 500 00 8333 889 22 

! 5, 186 95, is 90S 32 

i 3 190 91 

1 10 799 30' 

1,032 111 

13. 100 351 

£5,441, 771 47 
73 884 00 
53 3'i9 01 
101,305 02 
108,320 GO 
50,737 1G 

8708,026.00 Nov. 8,1873 
50 500 00 1 Nov. 9, 1SS2 

5 008 3ft| Apr. 6,1908 

3,028 67' July 1,1885 

! 5.750.00) Juno 11,1911 

1 0,063.19, Apr. 20,1891 


52,000.00 

810,000.00 

711.81 
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Division A . — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) — Continued. 


Legislative authorizations. 


Appropriations. 


To. State and location. -g 


Title of building. 


322 Clarksville, Tex... 1 Post office. 


323 Clay Center, Kans. 

324 Cleburne, Tex 

325 Cleveland, Ohio. . . 

126 do 


5j do 

12 ' do 

21 Lake front dock 
property. 

21 Marine hospital . . . 


327 


do 


. 21 do 




Year occupied. 

Date of act. 

Statutes. 

Project or object. 

Limit of 
cost. 

Date of act. 

Statutes. 

Amount. 

'o i 

> , 

o 

U) 

a 

Ph 

> 

! 

PH 

May 30,1908 

35 

1 

536 

Site 

$5,000 00 

May 30,1908 

35 

489 

15,000.00 

i 

19151 

June 25,1910 

36 

6S3 

Building 

45,000.00 Aug. 24,1912 

37 

419 

30,000.00 

1 







June 23,1913 

38 

7 

15,000.00 


Mav 30,1908 

35 

529 

Site and building 

65,000.00 May 

30, 1908 

35 

485 

10, 000.00 

1913 







Mar. 

4,1911 

36 1369 

55.000.00 


do 

35 1 

531 

do 

70, 000 00 May 

30, 1908 

35 

486 

20,000.00 

1913 

Mar. 

4,1911 

36 

1369 

Limit increased 

30,000.00 

Mar. 

4,1909 

35 

948 

50 000 00 





i 

i 



Mar. 

4. 1911 

36 

1369 

30,000.00 


Aug. 

29. 1842 

5 

I 

546 

Site 

12,000 00 

Aug. 

29, 1842 

5 

546 

12,000.00 

1867 

Mar. 

3 1S45 

5 

795' Commencement of build- 

7,731.01 

Mar. 

3.1845 

5 

795 

7,731.61 





i 

mg. 


Aug. 

3. 1848 

9 

269 

10,000 00 


Aug. 

3. 1848 

9 

269 1 

Completion 

10,000.00 

Mar. 

3,1849 

9 

367 

6. 667 00 


Mar. 

3 1849 

9 

367 


6 667.00 Sept. 

30. 1850 

9 

534 

20.000 00 


Sept. 

30, 1850 

9 

534 


20 000 00 

Mar. 

3, 1851 

9 

609 

12 909.05 


Mar 

3 1851 

9 

609 

.... do 

12.909 05i Aug. 

31, 1852 

10 

87 

2 000 00 


Aug 

31 1S52 

10, 

87 

Dr.im i-y, it , w.iUr..[ 

2 000 00 

Mar. 

3 1853 

10 

186 

3,396.00 

i 

Mar. 

3 1853 

10 

186 

Balance due on site 

3,396 00i Aug. 

4,1854 

1C 

562 

25.000 00 

I 

Aug 

4.1^54 

10 t 

562 

Completion 

25. 000 00 Apr. 

7. 1866 

11 

22 

8.000 00 

1 

Apr. 

7 1806 

14 f 

22 

Repairs 

8,000 00 

June 

4.1S97 

30 

13 

2,725 00 


June 

4,1897 

30 

13 

Drainage and improve- ' 

2, 725.00 

Julv 

1.1898 

30 

599 

8.000 00 




i 


ments to grounds. 


Mar. 

3. 1899 

30 

1077 

3.500 00 

l 

Julv 

1.1898 

1 30 

599 

Boiler house, etc | 

8,000.00 

June 

28, 1902 

32 

423 

6,000.00 

| 

Mar 

3 1899 

30 

1077 

Isolation ward, mortuary .. 

3.500 00 

Mar. 

4. 1907 

34 

1397 

3 000.00 


June 

23 1902 

, 32 1 

423 

Boiler plant 

6.n00 00 

Mar. 

4,1909 

35 

| 961 

1,750 00 


Mar. 

4,1907 

1 34 

1397 

Impro\ ements to hospital. . 1 

3,000 00 

July 26,1916 

39 

1 390 

1,000.00 

1 

Mar. 

4, 1909 

35 

961 

Iron stairway i 

1, 750 00 




1 


f 

July 

26, 1916 

39, 

390 Appriisal and sale of reser- 

1,000 00 









! 


vat ion. 







I 1 

do 

391 

390 

Site and building 

400,000.00 




.... 



1 | 


Remarks. 


Used as a barge 
office for customs 
purposes. 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc,) and sites , showing outstanding obligations and balances, 
with notes as to surplus-fund deposits t and other features. ( Associated with Division A by corresponding line numbers) — Continued. 







Expenditures. 




i 

No. 


Buildings. 

, 

Sites. 

1 

Outstanding obligations. 

. Remarks. 


Constiuction 

Extensions, 

alterations, 

etc. 

1 

Annual 

lepairs, 

etc. 

i 

Total to June 
30, 1918. 

, 

Cost. 

i 

1 Date of pur- 
chase. 

Site. 

Building. 

Balances. 1 

322 

*S44,G95 25 


S933 32 

, 

845,658 57 

$5,000.00 

Mar. 19,1909 




323 

59,855 37 


2,121 82 

61,980 19 

5,000 00 

Apr. 8,1909 


§43.03' 


324 

81,662 93 


. 1,23680 

82,899 76 

16,500 00 

May 14,1909 


67. 25 

325 


| 319 42 

319 42 



326 

327 

*86,703 06 

825,525 

66,951.65 

179, 180. 83 

12,000.00 

Oct. 11,1837 



■■ S575. 66 j 
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Division A 


.—Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features . ( Associated with Division B by corresponding line numbers)— -Continued. 


No. State and location. 

■S3 

*0 

ti 

a 

o 

o 

Title of building. 

Date of act. 

Stat 

o 

> 

328 Cleveland, Ohio. . . 

21 

Post office, cus- 

Mar. 3,1856 

10 



tomhoube, and 

... .do 

10 



courthouse. 






May 9, ISoQ 

11 




do 

11 





11 




Juno 12. 1858 

11 

j 



Apr. 24, 18S0 

21 

I 



Aug. 7, 1S82 

22 

1 



July 7,1884 

23 

| 



Mar. 3,1885 

23! 




Oct. 2, ISnS 

25 

1 



Mar. 2, 1SS9 

25 




^■er t. 30, 1890 

2h 




Mar. 3,1899 

30| 




June 6, 1902 

32 




Mav 30, 1%^ 

35 




Mar. 4, 1913 

37 




Sejt. 15, 1914 

3 V 




Mar. 3, 1915 

3^ 

32&| Cleveland, Tenn . . 


Post office 

June 30, 19^6 

34 


3| 


May 30, 190S 

35 

330 Clifton Forge, Va.. 

10, 

.. ..do 

June 30, 1906 

34 


| 


May 30, It 08 

35 

331 Clinton, Ind 

5 


Mar. 4, 1913 

37 

332 Clinton, Iowa. .. 

2 

.. .do 

Mar 2, 1S99 

30 


Legislative authorizations. 


Appropriations. 


Project or object. 1 L 5?of 0f Bate of act. 


Site and building 

Architects, superintend- 
ents, etc. 

Limit increased (building). 
Architects, superintend- 
ents. etc. 

Transferred from custom- 
house, Providence, R. I.. 

Fencing, grading, etc 

Repair ana extend building 
Complete building and side- 

Comjilete building 

I do....’ 

, To pay for glass 

Complete repairs 

I Additional land and new 
building. 

1 T imit increased 

1 do 

r>tra work 

Mail chutes 

do 


$118,000.00 

8,800.00 

30,000.00 

3,000.00 


7.100.00 
150,000.00 

150.000. 00 

15.000. 00 
3,000.00 

20.000. 00 

2,711.84 

10 , 000.00 

2,500,000.00 

500.000. 00 
, 775,000.00 

60.00 

800.00 

800.00 

5.000 no 
60,000.00 


35 523 1 unit increased 20, 000. 00 

37 874 Site and building 60,000.00 


Mar. 

3, 

1856 

10 

672 

do.. 


10 

672 

May 

9, 

1856 

11 

143 

do.. 


11 

143 

do.. 


11 

143 

June 

12, 

1858 

11 

324 

Apr. 

24, 

1880 

21 

81 

Aug. 

7, 

1882 

22 

303 

July 

7 

1884 

23 

195 

Mar. 

3, 

1885 

23 

480 

Oct. 

2, 

1888 

25 

505 

Mar. 

2, 

1889 

25 

936 

Sopt. 

30, 

1890 

26 

507 

Mar. 

3, 

1899 

30 

1076 

June 

6, 

1900 

31 

589 

Mar. 

3, 

1901 

31 

1134 

June 

28, 

1902 

32 

420 

Mar. 

3, 

1903 

32 

1084 

Mar. 

3, 

1905 

33 

1157 

June 

30, 

1906 

34 

697 

Mar. 

4, 

1907 

34 

1296 

Mar. 

4, 

1909 

35 

9481 

Mar. 

4, 

1913 

37 

914 

Sept. 

15, 

1914 

3« 

714 

Mar. 

3, 

1915 

3 V 

823 

June 

30, 

1906 

34 

795 

May 

3U, 

1008 

35 

484 

Mar. 

4, 

1909 

35 

948 

June 

30, 

1906 

34 

794 

Mar. 

4, 

1907 

34 

129R 

Mar 

4, 

ions 

1 35 

948 

July 

29, 

, 1914 

| 38 

560 

June 

12, 

,1917 

1 40 

107 

Mar. 

3, 

1899 

30 

992 

Mar. 

3, 

1901 J 

1 31 

1134 


Amount, o 


8,800.0 
30, 0C0. 0 
3,000.0 
0,666.8 
7,100.0 

150.000. 0 

150.000. 0 

15.000. 0 
3,000.0 

20.000. 0 

2.711.8 

10 , 000.0 


Old site and addi- 
tion. Arnold W. 
Brunner, archi- 
tect. 


50. 000. 00 1902 

50.000. 001 J 


Contract not 
awarded for 
building. 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites, stowing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. (Associated with Division A by corresponding line numbers ) — Continued. 


Expenditures. 


No. 


Construction. 

I 


328 

329 

330 

331 

332 


*•58,218,115. 
*47,803 
* 56,899 
1)0 
+ 80,009 


69 

4G 

971 

00 

30| 


I 

Buildings. 


Extensions, Annual 

allei ltions ioj ms, 

etc. etc. 

Total to Tune 
30, 1918. 

5595 On M3,91G 82 

% 262, 647 51 

9 7 4 57 

48,728 03 

1.174 81 

58,074 78 


150 00 


86,461 56 


Sites. 


Cost. 


Dato of pur- 
chase. 


530,000 00 
550,021 25 
4,528 16 
3,028 95 
6 8 )0 00 
19,390. 70 


Apr. 9,1856 
Tan 3 1901 
June 19,1907 
Nov. 6,1907 
Jan. 4,1917 
July 6,1900 


Outstanding obligations. 


Site. 


Building. 


Remarks. 


Balances. 


$27,050.00 
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Division A.— Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features . ( Associated with Division B by corresponding line numbers)-- ^Continued. 



Legislative authorizations. 


329J 

33oj 

, 

331 


Cleveland, Tenn . . 
Clifton Forge, Va.. 
Clinton, Ind 


332i Clinton, Iowa 


1 

! 

Title of building. 


Statutes. 



Date of act. 



CUD 




© 

8 

i 

1 

£ 

P-4 

21 

Post office, cus- 

Mar. 3, 1856 

10 

672 


tomhouse, and 

... .do.. 

10 

672 


courthouse. 


! 




May 9, 1S56 

1 11 

143 



do 

I 11 

143 



do 

11 

143 



Juno 12. 1858 

11 

324 



Apr. 24, 18S0 

21 

81 



Aug. 7, 1SS2 

22 

303 



July 7,18*1 

23 

1 195 



Mar. 3,1885 

23 

4b0j 

, 

I 

Oct. 2, 1S\S 

25 

l 505 



Mar. 2,1889 

2o> 93G, 



* eft. 30, 1890 

2b 

507 



Mar. 3, 1SC9 

30' 1356 

i 



June 6, 1902 

32 

313 



Mav 30, l Q iA 

35 

52 2‘ 



M*r. 4, 1913 

37 

914 



Se| 1. 15, 1914 

3 V 

714 



Mar. 3, 1915 

3S! 

1 S23 

3 

Post office 

June 30, lP^G 

34 

1 784 



May 30, 190S 

35 

52s 

10, 

.. ..do 

June 30, 1900 

34 

781 

1 


May 30, HOb 

35 

523 

5 

do 

Mar. 4, 1913 

37 

874 

2 

.. .do 

Mar. 2, 1S99 

30 

932 


Project or object. i L ^ s ^ of 




7, 

J60, 

150, 


Site and building $118, 

Architects, superintend- \ 8, 

ents, etc. 

Limit increased (building). 
Architects, superintend- | 
ents. etc. 

Tnnc-fcrrpd fmm custom- i 
]ii»i *■, i rii . I'l'-ii' r, it. I .. 

Fencing, grading, etc 

Repair ano extend building 
Complete build mg and side- 
walk. 

Complete building 15, 

ao 3, 

do 20, 

To pay for glass 2, 

Complete repairs 10, 

Additional land and new 2,500, 
building. 

Limit increased 500, 

do 775, 

T\trawork 

Mail chutes I 

do i 


000.00 

800.00 

0 , 000.00 

3,000.00 

6,066.81 


100.00 

000.00 

000.00 

000.00 
000.00 
goo. or 

711.84 

000.00 

000.00 

000.00 

000.00 

60.00 

800.00 

800.00 


5,000 00 


20,000.00 


37 874 Site and building 60,000.00 


Appropriations. 


Date of act. 

Statutes. 

Amount. 

VoL 

Page. 

Mar. 3,1856 

10 

672 

$118,000.00 

do.. 

10 

672 

8,800.00 

May 9,1856 

11 

143 

30,000.00 

do.. 

11 

143 

3,000.00 

do 

11 

143 

6,666.81 

June 12, 1858 

11 

324 

7,100.00 

Apr. 24, 1880 

21 

81 

160,000.00 

Aug. 7,1882 

22 

303 

150,000.00 

July 7,1884 

23 

195 

15,000.00 

Mar. 3,1885 

23 

480 

3,000.00 

Oct. 2, 1888 

25 

505 

20,000.00 

Mar. 2,1889 

25 

936 

2.711.84 

Sept. 30, 1890 

26 

507 

10,000.00 

Mar. 3,1899 

30 

1076 

300,000.00 

June 6, 1900 

31 

589 

400,000.00 

Mar. 3, 1901 

31 

1134 

200.000.00 

June 28, 1902 

32 

420 

150,000.00 

Mar. 3,1903 

32 

1084 

400,000.00 

Mar. 3, 1905 

33 

1157 

250,000 00 

June 30, 1906 

34 

697 

800.000 00 

Mar. 4,1907 

34 

1296 

250.000.00 

Mar. 4, 1909 

35 

948 

1,025,000.00 

Mar. 4,1913 

37 

914 

60.00 

Sept. 15, 1914 

3« 

714 

800.00 

Mar. 3,1915 

3 V 

828 

800 00 

June 30, 1906 

34 

795 

6,090.00 

May 3u. 1908 

35 

484 

15.UOO.OO 

Mar. 4,1909 

35 

948 

35,000 00 

June 30, 1906 

34 

794 

15,000.00 

Mar. 4, 1907 

34 

1296 

25,000.00 

Mar 4, 1009 

! 35 

948 

20 000 on 

July 29,1914 

■ 38 

660 

n,noo 00 

June 12,1917 

I 40 

i 

107 

20 , 000.00 

Mar. 3, 1899 j 

30 

' 992| 

60,000.00 

Mar. 3, 1901 J 

! 31 1 

1134) 

60,000.00 


1911 


1912 

11911 


Remarks. 


Old site and addi- 
tion. Arnold W. 
Brunner, archi- 
tect. 


Contract not 
awarded for 
building. 
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Division B. — Statement of expenditures for building ( construction and annual repairs, etc.) and sites , showing outstanding obligations and balances, 
with notes as to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line numbers) — Continued. 


No. 

Expenditures. 

Remarks. 

Buildings. Sites. 

Outstanding obligations. 

Balances. 

I 

Extensions, Annual 

Construction.! altei itions, lejairs, 

| etc. etr. 

Total to Tune 
30, 1918. 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

328 

329 

330 

331 

332 

*•$8,218, 115. 69 $395 00 « 13, 916 82 

‘>'47,803 4G .. . 9 7 4 57 

*56,899 97! . . 1.174 81 

150 00 

*80,609 30 j 5,852 20 

$3,262,647 fill 

48,728 03 
58,074 78 
150 00 
86,461 56 

/ *30,000 00 

\ 536,021 23 

4,528 16 
3,028 95 
6 800 0U 
19, 390.70j 

Apr. 9,1856 
Ian 3 1901 
June 19 1907 
Nov. 6,1907 
Jan. 4,1917 
July 6, 1900 

1 " 

} 


$27,050.00 



O 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of t he worh t and 
other pertinent features. ( Associated with Division B by corresponding line numbers) — Continued. 


No. 

State and location. 

'3 

th 

a 

o 

O 

Title of building. 

Legislative authorizations. 

Appropriations. 

Year occupied. 

Remarks. 

Date of act. 

Statutes. 


Limit of 
cost. 

Date of act. 

Statutes. 




> 

to 

P4 

Project or object. 

> 

£ 

g? 

fu 

Amount. 

333 

Clinton, Mo 

6 

Post office... 


.Tune 

30, 1906 

34) 783 

Site 

$7,500.00 

June 30, 1906 

34 

795 

$7,500.00 

1912 







Mav 

30, 190S 

3ol 527 

Building 

65,000.00 

May 30. 1908 

35 

484 

20,000.00 














Mar. 

4, 1°09 

35 

948 

45,000 00 



334 

Clinton, S. C 

4 

do 


Mar. 

4, 1913 

37 

876 

Site and building 

55,000.00 

July 29,1914 

38 

560 

5,500.00 



Contract not 












June 12,1917 

40 

107 

10,000.00 


awarded for 


















building. 

335 

Codv, Wyo 

1 

do 


June 

25,1919 

36 

693 

Site 

6,000.00 

Mar. 

4,1911 

36 

1369 

6,000.00 








Mar. 

4,1913 

37 

8731 Building 

50,000.00 

Feb. 

28,1916 

39 

17 

500.00 



Do. 












July 

1, 1916 

39 

264 

15,000.00 














June 12,1917 

40 

107 

34,500.00 



336 

Coeur d'Aleue, 

1 

Post office 

and 

June 

25,1910 

36 

6S4, Site and building 

100,000.00 

Mar. 

4,1911 

36 

1369 

20,000.00 



Do. 


Idaho. 


courthouse. 








Aug. 

1,1914 

38 

610 

10,000.00 














Mar. 

3.1915 

3S 

823 

55,000.00 



3371 Coffeyville, Itans 

3 

Post office 


May 

30,1 90S 

35 

529 


75,000.00 

May 30,1908 

35 

529 

25,000.00 

1933| 












Mar. 

4,1911 

36 

1369 

50,000.00 



338, 

Cohoes, N. Y 

2v 

do 


Mar. 

4,1913 

37 

875 


100,090.00 

July 29,1914 

38 

560 

40,000.00 

.... 

Do. 






Mar. 

4. 1915 

3S 

1219 

Limit increased 

40,000.00 

bek 

2«J9U! 

3" 

17 

18,5 j 0 no 



, 











July 

1, 1916 

39 

264 

500.00 



i 










i June 

12, 1917 

40 

107 

■ 65,000.00 



339 

Coldwater, >lich . . 

3' 

do 


Juue 

30, nor, 

34 

779 

Site and building 

42.500.00 

Juno 

30, 1906 

34 

793* 15,000.00 

1910 







Mav 

30, 1908 

35 

5a 

Limit increased 

10,000.00 

Mar 

4,1907 

34 

1297 

27,500.00 



i 











Afar 

4,1909 

35 

948 

10,000.00 



340 

Coleman, Tex 

1.* 

lo 


Mar. 

4,1913 

■T7 

S79 

Site 

5,000.00 

Aug. 

1,1914 

38 

6J0 

LOO 


No provision for 

1 

















bull ling. 

341 

Colfax, Wash.... 

6 

.. ..do 


do 

37 

S79 


7,009.00, July 

29, 1914 

3S 

560 

7,000.00 



No provision for 


















buiidmg; site se- 

1 

















lected. 

342 

Collinsville, 111 

22 

. ...do 


June 

25, 1910 

36 

685 

Site an l building 

70,000.00 

Mar. 

4,1911 

36 

1369 14,000.00 

1916 


J 











Aug. 

1,1914 

38 

610! 20,000.00 



1 











Mar. 

3,1915 

38 

823 

36,000.00 



343, Colorado Springs, 

2 

Po ? t office 

and 

June 

6 1902 

32' 

317 

- ..do 

135,090.00 

June 

2S, 1902 

32 

427 

30,000.1X1 

1910 



Colo. 


courthouse 


Mar 

3.1901 

32 

1291 

Limit increased 

49.0G9.00 

Mar. 

3. 1903 

32 

1084 

33,750.00 








Jum- 

30, LOO 

34, 

773 

Limit inn ease 1, a iditional 

100,000. 00 

Arr. 

28,1904 

33 

454 

11,250.00 












lau i within limit. 


Mar. 

3,1905 

33 

1157 

50,000.00 








Mav 

3>). I yds 

33 

5A> 

C ramie in lieu of sandstone. 

15,000 00 

June 

30,1906 

34 

698 

25.000.00 








June 

25. mo 

3> 

677 

Limit increased 

20, 000. 00 

Mar. 

4,1907 

34 

1297 

75,000 00 














Mar. 

4,1909 

35 

948 

65,000.00 














Mar. 

4, 1911 

36 

13691 

20, 000. 00J 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showiivg outstanding obligations and balances , 
with notes as to surplus fund deposits , and other features. (. Associated with Division A by corresponding line numbers)— Continued. 


Expenditures. 


Buildings. 



Construction. 

! 1 
Extensions, 
alterations, 
etc. 

Annual 

repairs, 

etc. 

Total to June 
30, 1918. 

1 

Cost. 

! 

Date of pur- 
chase. 

333 

*$64, 8S0 53 


*1, 443. 46 

$69,329 99 

$6,021.71 

Sept. 

26,19 7 

334 

75 0) 



73.00 

5,5 >0. 00 

Julv 

11,1917 

335 

19J 00 



19J 00| 

4,5)0 0) 

Apr 

20,1912 

33 fi 





13,2)3.011 

May 

3.1912 

3 1 1 

i . >ii 


in ,i 

■ i ii i.i 

10,0)0.001 

Apr. 

9,19 9 

33 ^ 

175 Oi 


5.5J 

18 J. 5) 

58,50 ).00 

rob. 

1,1910 

339 

•m i m. 


3,372. 04 

46,529.70 

6,922.85 

Juno 

1,19)7 

34 f 





1 0> 

(JCl. 

12,1915 

341 





5,5)J. 0() 

Oct. 

25,1917 

342 

59,793 67 


79 >.44 

66,587. ii 

8,0 K). 0(i 

Jan. 

17,1912 

343| 

241,582.93) 


9,021 5J| 

250,604. 48 

65, 066. SO 

Mar. 

10, 1904 


Outstanding obligations. 

Site. 

Building. 










872. 0 ) 










i, 666. 66 




$9,925.01) 

49.810.00 

71.800. 00 


1 Surplus fund, June 30, 1916, $2,422.34. 


Surplus fund, June 30, 1918, $1,600. 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites, the progress of the work, and 

other pertinent features . . ( Associated with Division B by corresponding line numbers ) — Continued. § 


No. 


Legislative authorizations. 


State and location. j Title of building. 


1 Statutes.! 



i ri 

1 tub 

G 

o 

O 

Date of act. j 

0 

- > 

344 

Columbia, 

8 

Post office 

June 6,1902 

32i 





Mar. 3, 1303 

32! 





June 30,19C6 

34l 

345 

Columbia, S. C 

7 

Courthouse and 

I Mar. 3,1857 ' 

ll 1 




post office. 

Mar. 3,1869 

15 i 





June 10,1872 

17! 





, Mar. 3.1873 

17' 





1 June 23.1874 

18 





Mar. 3,1875 

18f 





do 

18' 

346 


7 

Post office 

June 25,1910 ; 

36 


! 



1 Mar. 4,1913 , 

37 

347 

1 

Columbia, Term.. J 

7 


June 30,1906 

1 34 1 

348 

Columbia River ^ 

1 Quarantine station 

July 1,1898 

30 1 


(Astoria), Oreg. 









Mar. 3,1901 

31 





do 

32 





Mar. 3,1905 

33 

1 

i 



June 25, 1910 

36 





June 12,1917 

40 

340! 

Columbus, Ga 

4 

Tost office 

Feb. 9.1891 

26 





Dec. 22.1896 

29 





Jan. 28. 1 V 9S 

30, 

] 




Mar. 2.1899 

30| 





Mir. 3.1901 

31 


Project or object. 



Appropriations. 

Year occupied. 

Limit of 
cost. 

Date of act. 

Statutes. 

Amount. 

~r 

£ 

Page. 

35,000.00 

June 28,1902 

32 

429 

$5,000.00 

1906 

35,000.00 

Mar. 3,1903 

32 

1038 

20,000.00 


10,000.00 

Mar. 3,1905 

33 

1157 

16,000.00 



June 30,1906 

34 

789 

10,000.00 


50,000.00 

Mar. 3,1857 

11 

228 

60,000.00 

1874 

75,000.00 

Mar. 3,1869 

15 

305 

75,000.00 


50,000.00 

June 10,1872 

17 

523 

50,000.00 


100,000.00 

Mar. 3,1873 

17 

523 

100,000.00 


156,899.75 

June 23, 1S74 

18 

227 

156,899.75 


6,000.00 

Mar. 3,1875 

18 

408 

5,000.00 


25,000.00 

do 

18 

408 

25,000.00 


75,000.00 

Mar. 4,1911 

36 

1369 

75,000.00 



265,000.00 

Mar. 3,1915 

38 

823 

1,000.00 



Feb. 28,1916 

39 

17 

40.000.00 



July 1,1916 

39 

264 

70,000.00 



June 12,1917 

40 

107 

154,000.00 


65,000.00 

June 30,1906 

34 

794 

20,000.00 

1910 


Mar. 4,1907 

34 

297 

45,000.00 


00 
p 

1 

July 1,1898 

30 

600 

30,000.00 

1901 


Mar. 3,1901 

31 

1137 

8,500.00 


8,500.00 

Mar. 3, 1903 

32 

1036 

5.25 


5.25 

Mar. 3, 1905 

33 

162 

7,500.00 



June 25,1910 

36 

710 

4,500.00 


7,500.00 

June 12,1917 

40 

113 

2,000.00 

.... 

4,500.00 






2,000.00 






100,000.00 

Mar. 3,1891 

26 

949 

100,000.00 

1896 

4,000.00 

Dec. 22,1896 

29 

480 

4,000.00 


2.000.00 

Jan. 28,1898 

30 

235 

2,000.00 


50,000.00 

Mar. 3, 1899 

30 

1076 

50,000.00 



Feb. 14,1902 1 

32 

9 i 

3,000.00 


3,000.00 



3 

' 1 




Remarks. 


31S 1 Site 

1206; Building 

773 Limit increased . 

228 Building 

305 Limit increased. 

523 do 

523 do 

227 do 

40Si Additional Land. 

40S Furniture 

692, Site 

S72! Building 


7S1 | Site and building., 

60 o! Establishment of quaran- 
tine station. 

1137 Hospital and lazaretto, etc.. 
1036 Fouud due by accounting 
' officers. 

1162 Main gangway 

710 Hospital 

113 Wiring and lighting equip- 
ment. 

73s Site and building 

480 Limit increased 

235 do 

997 Tost office and courthouse 
' to be enlarged, and addi- , 
, tional land. 

109S Limit increased 


Site donated. 


Contract in force 
for building. 


Contract not 
awarded for 
wiring, etc. 
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Division B. — Statement of expenditures for building ( construction and annual repairs, etc.) and sites , showing outstanding obligations and balances, 
with notes as to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 


Buildings. 


No. 


Construction 


Extensions, i Annual 

alterations, I repairs, 

etc. I etc. 


Total to June 
30, 1918. 


344 

345 

346 

347 

348 


*$41,126.77 
*407, 189. 17 

40 PoQ 
*'■1. ,11 II 


349 


*91,767.75| 


43,475 23 


$7,227.59 
42,582. 38 

: ’.i i 

I., O' 

33,570.47 


$48,354 36 
449,771 55 
40,959. 16 
57,530.23 
37,717.7 6 

163,813. 45 ( { 


Sites. 


Outstanding obligations. 


Balances. 


Remarks. 


Cost. 


Date of pur- 
chase. 


$5,018.91 

5.000. 00 
75,000.00 
10,020.93 

8.000. 00 

14,232.25 

6,531. 77 


Aug. 5, 1903 
Mar. 31,1869 
Oct. 2,1911 
May 9, 1907 
Nov. 21,1891 
Apr. 25,1892 
Aug. 28,1899 


!}• 


Site. 


Building. 


$215,095.24 


$8,945.60 

“2,*o66.'6o 
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Division A. — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features . (Associated uith Division B try corresponding line numbers ) — Continued. 


No. State and location. 

| Title of building. 

1 


Legislative authorizations. 


Appropriations, 


[ 

Remarks. 

1 

Statutes. 

1 1 

T Af 


Statutes. 

V 

1 


Sf ! 

o 

|Q 1 

Date of act. 

> 

8> 

03 

Ph 

Project or object. j 

I “SSt Dateotaot - 

£ 

i 

£ 

Amount, o 

| 

Jh 


350 Columbus, Ind 

1 1 

, 4 1 Post office. 

1 

| June 30,1906 

34 

782 

, Site 

$15,000.00 June 

30,1906 

34 

794 

$15,000 00 1911 




i May 30. 1908 

35 

526 

Building 

65,000.00 May 30,1908 

35 

483 

20,000.00 




| June 25,1910 

36 

677 

Limit increased 

1 10,000.00 Mar. 

4,1909 

35 

948 

45,000 00 







i 

! Mar. 

4,1911 

36 

1369 

10,000.00 


361 Columbus, Miss... 

J 1 do 

June 30,1906 

i 34 

779] Site and building 

40,000.00 June 30,1906 

34 

793 

18,000 00 1911 




May 30,1908 

35 

522 

Limit increased 

20,000.00 Mar. 

4,1907 

34 

1297 

22,000 00 







1 

Mar. 

4,1909 

35 

948 

20,000 00 


352 Columbus, Nebr. .j 

j 3 do 

June 30,1906 

34] 

1 783 

! Site 

7,500.00 June 30,1906 

34 

795 

7,500.00 1911 




May 30,1908 j 

35 

527 1 Building 

65,000.00 May 

30,1908 

35 

484 

20,000.00 





1 



Mar. 

4,1909 

35 

948 

45,000 00 


353 Columbus, Ohio . . 

12 Post office and 

Apr. 11, 1SS2 

29 1 

44 Site and building 

250. 000. 00| Apr. 

11,1882 

22 

44 

100.000.00 1887 


! 

courthouse. 

I Mar. 3,1885 1 

23 1 

480 

Limit increased I 

60,000 00] July 

7,1884 

23 

195 

100 000 00 




Aug. 6 1SS6 1 

24 

222 

Approaches J 

' 6,000.00 Mar. 

3,1885 

23 

480 

110,000.00 



1 

1 Mar. 30 lS^S 

25 

48, 

Elevator ■ 

! 8,000 00 Aug 

6. 1886 

24 

222 

6,000 00 




June 30.1906 

34 1 

774] 

Extension, etc 1 

400,000 00 Mar. 

30.1888 

25 

48 

8.000 00 


I 


Miy 30,1908 

35 

522 

Limit increased 

100.000 00 June 

30,1906 

34 

790 

40.000.00 1912 


j 


June 25,1910 

36 

678| 

... .do 

15.000 00 Mar. 

4.1907 

34 

1297 

160 000 00 




June 12,1917 

40 

107 

Mail-conveying machinery. 

3,500.00 Mar. 

4, 1909 

35 

948 

300,000 00.... 

Contract not 

i 



1 



Mar. 

4,1911 

36. 

1369 

15,000 00 

awarded for 

I 



1 



June 

12, 1917 

40 

107 

3,500.00 

; mail - conveying 












' machinery. 

354 Comanche, Tex . . . 

12 Post office 

Mar. 4,1913 

37 

876 

Site and building 

50,000.00 July 

29,1914 

38 

560 

5,000.00 



| 





1 June 

12, 1917 

40 

107 

10,000 00 


355 Commerce, Tex . . . 

4 do 


37 

876 


50,000.00 Feb. 

28, 1916 

39 

17 

500 00.... 

Site donated. Con- 


I 




i 

1 June 

12, 1917 

40 

107 

49,500.00 

tract in force for 


1 




1 

1 





building. 

356 Concord, N. H 

2 do 

June 10.18S0 

22 

100 


200 000 00 June 

10,1880 

22 

100 

100,000 001SS9 



i 

M.r 3. 1S V T 

24 

510 

Approaches, etc 1 

9,000 00 Mar. 

3, 1885 

23 

480 

100,000 00 




M ir 30, lwjs 

25 

47. 

Limit increased 1 

11,000 00 Mar. 

3,1887 

24 

510 

9,000.00 




f>ct 19, lS Vkk 

25 

508 

Attic, story, etc 1 

6.594.00 Mar. 

30.1888 

25 

47 

11.000 00 




Ji ne 25.1910 

“0 

704 1 

Extension, etc j 

32,000 00 Oct. 

19,1888 

25 

568 

6 594.001916 




Mar. 4.1913 

37 

£G7| 

Limit increased ; 

18,000.00 June 

25,1910 

36 

704 

32,000 00 








Mar. 

3,1915 

38 

823 

18,000.00) 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites t showing outstanding obligations and balances t 
with notes as to surplus-fund deposits , and other features. (Associated with Division A by corresponding line ntmoers)-— Continued . 


Expenditures. 


Buildings. 

Sites. 

Outstanding obligations. 


Remarks. 

! Construction. 

Extensions, 

alterations, 

etc. 

repairs* Total to June 

To ’ 30 - 1918 - 

1 

1 Date of pur- 
^ ost - cliaso. 

| 

Site. 

Building. 

Balances. 


+$74,667.63 
*55,334.5) 
*64,95 ) 58 
] *264,538.96 

” $5i4,'775 2^ 

i 

$1,571 45 $76,239 08 

4,279 21- 59,013.71 

2, 23). 2* 67, 23). 86 

79,5)4. 2 1| 853,863.43 

1 

$14,965. 03i f^ept. 3,1907 
4,613 62, Oct. 17,19)8 
6,013.33. June. 5, 19J7 
59,326.741 Oct. 2,1SS2 
3.0JJ. 00i 



$3,500.65 
1 2,000.00 

Warrant mailed May 26 , 1018. 

>| 34,092 73 

i *174,465 791 

19, 9.15 82 

34,092 73 

30, 731. 72 255,153.33 

July 7,1915 

52,675.63) July 31,1883 


$15,414.77 

492.45 

I 
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Division A, 


. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites f the progress of 
other pertinent features . { Associated with Division B by corresponding line numbers) — Continued. 


the worhj and 






Legislative authorizations. 

No. 

State and location. 


Title oi building. 


Statutes. 



•o 


Date of act. 


Project or object. 



a 



-3 

So 



3 



> 

£ j 

357 

Concord, N. C 

& 

Post office 

June 30,1906 

34 

783^ Site 





May 30,1908 

35 

527 j Building 

358 

Concordia, Kans. . 

5 

do 

do 

35 

533 Site 





June 25,1910 

36 

6 SI 1 Building 

359 

Conneaut, Ohio... 

19 


do 

36 

691 j Site 

360 

Connellsville, Pa.. 

23 


June 30,1906 

34 

784* do 





May 30, 190S 

35 

531 Site and building, $90,000. . 





June 25,1910 

36 

678' Limit increased 

361 

Connersville.Ind.. 

6 

do 1 

June 30,1906 

34 

782 Site 





May 30.1908 

35 

526 Building 

362 

Conway, Ark 

5 

. ...do 

Mar. 4,1913 i 

37 

877 Site 

363 

Cookeville, Tenn . . 

3 

Post office and 

June 25,1910 

36 

6 S 8 Site and building ( 




courthouse. 




364 

Cordele, Qa 

3 

Post office 

May 30.190S 

35 

529 do 





June 25,19H‘ 

36 

677 Limit increased 

365 

Cordova, Alaska. . 


Post office and 

Mar. 4.1913 

37 

873 Site and building 




courthouse 




366 ( 

Corinth, Miss 

1 

Post office 

May 30,190> 

35 1 

530 do 





Mar. 4,1913 

37 

867 Limit mcreased 

367] 

Coming, N. Y.... 

37 

do 

Mar. 3, 1903 

32, 

, 120 S Site 





June 30,1906 

34 

777 Building 

368 

Corpus Christ! , 

15 

Post office and cus- 

Mav 30. 1 Q 0S | 

35 

531 Site and building 


Tex. 


tomhouse. 

Mar 4,1913 1 

37 

80 S Limit mcreased 


Appropriations. 


L S 0t Date of act. 


$10,000.00 June 30,1906 

60.000. 00 May 30,1908 

Mar. 4,1909 
7,500.00 May 30,1908 

70.000. 00 Aug. 24,1912 

June 23,1913 

15.000. 00 Mar. 4,1911 

20.000. 00 June 30,1906 

70.000. 00 May 30,1908 

25.000. 00 Mar. 4,1909 

Mar. 4,1911 

10.000. 00 June 30,1906 

60.000. 00 May 30,1908 

Mar. 4, 1909 

5,000.00 July 29,1914 

100,000.00 Mar. 4,1911 
June 23,1913 
Ang. 1,1914 
Mar. 3,1915 

50.000. 00 May 30,1908 
17,500.00 Mar. 4,1911 

100,000.00 Feb. 28.1916 
June 12, 1917 

60.000. 00 May 30,1908 
3,500.00' Mar. 4,1909 

Oct. 22,1913 

15.000. 00 Mar. 3,1903 

60.000. 00 June 30,1906 

Mar. 4, 1907 

70.000. 00 May 30,1908 

70.000. 00, Arar. 4 1911 

June 23, 1913 
1 Mar. 3,1915 


Amount, o 


). 00 — No provision for 
bunding. 

). 00 1913 

3.00 

3.00 

3. 00 

3.001911 
3 00 

1.00 

1.00 — No provision for 
building. 

1.001916 

1.00 

1.00 

1.00 

1 00 1913 

0.00 

l. oo — Site donated. 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus fund deposits, and other features. (Associated with Division A by corresponding line numbers ) — Continued. 



1 


Expenditures. 






No. 


Buildings, 

j Sites. 

Outstanding obligations. 


Remarks. 


Construction 

Extensions, Annual 

alterations, i chairs, 

etc. etc. 

i 

Total to Time r _ cf 

30, 1918. cosc * 

Date of pur- 
chase. 

Sito. 

Building. 

Balances. 


357 

{58,703 00 

§1,406.34 

i 

§60,114.36 $9, 96). S5 

1 Air. 18,1907 

1 

§402. 00 


Sin phi ', fund, Juno 31, 1913, * 889 . 91 . 

35* 

359 

63,832 S3 

1,043 93 

61,876.81 7,5)) Oli 

15.0)0 0i 

Air. 27,19)9 

1 Nov. 3,1911 

i 



; 3 j7. oj 


Sin iilUi fund, June 30, 1913, ?5,S6J.I7. 

36) 

*85, 376 61 

| 4.«94 17 

9), 270 81 29 579 10 

1 Icb. 11,19,9 





361 

*57,269 44 

| 1,469.03 

53,733.17 9,968.25 

1 May 16, 19)7 




Surplus fund, June 30, 1918, $2,730.56. 

362 


* 2 00 

2 O) 2,0 ) ). 0 

1 June 16, 1915 




363 

8 1 , 827 91 

1 495. 0 1 

85.322 91 7, 0)0.0) 

1 i c ei t. 28,1911 


! i, mo) 

$7, 172. 09 


364 

55,425 41 

1 2,250.59 

57,076 00 7,511.0)' June .8,19*9 

1 

1 23 ). 0 ) 

35,212.90 

Surplus fund, Juno 30, 1916, $4,344.59. 

365 

257 10 

257 1)' 

8 out. 26,1916 



366 

*53,9*9 4) 

i. 756 67 

55,666.071 9,510.0)! 

59,747 55 11,519 71 

Mar. 22,19)9 





367 

*58,175 21 

1 1 1,572 31 

June 6,19)4 





368 

129,430.81 

1 1 972. SlJ 

1 130,403.65* 9,000.001 Feb. 15,1910 1 


! i,39G.oj 

i73.i9 
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Division A . — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features . {Associated with Division B hy corresponding line numbers)--- -Continued. 


No. State and location. • 


Title of building. 


369 Corry,Pa 25 Post office.. 


370 Corsicana, Tex 6 do 


371 Cortland, N. Y... 


3 72 J Coshocton, Ohio... 

373 1 Council BlufTs, 
Iowa. 


374, Covington, Ky . 


35.. .do 


17 do 


post office. 

375 Covington, Term . . 10 Fo^t office... 


376 Covington, Va., 




Legislative authorizations. 


Date of act. 

Statutes. 

. ® 
o s» 

> & 

Project or object. 

Limit of 
cost. 

May 

30,1908 

35 

535 

Site 

$18,000.00 

June 

25. 1910 

36 

6S3 

Building 

65,000.00 

Mar. 

4,1913 

37 

868 

Limit increased 

35,000.00 

June 

30, 1906 

34 1 

781 

Site and building 

50,000.00 

May 

30, 1908 

35' 

523 

Limit increased 

30,000.00 

. do 

35 

H 

535 

Site 

20,000.00 

June 

25, 1910 

6S2 

Building 

80,0 00.00 

Mar. 

4,1913 

37 

875 

Site and building 

115,000.00 

1 May 

23.1S82 

t 

22 

95 

do 

100,000.00 

1 Mar. 

3.1SS5 

23 

345 

Limit mcreased 

1 100,000.00 

1 . .do 

23 

4SJ 

....do 

I 50, 000. 00 

i Mar. 

3, 1903 

32 

12u4 

Additional land 

7, 50fl. 00 

June 

30,1906 

34 

774 

Extension, etc 

75,000.00 

May 

| 

30, 1908 

35 

521 

Limit increased and addi- 
tional land withm limit, 
86,250. 

71, 000. 00 

1 Feb. 

17, 1873 

17 

465 

Site and building 

130,000.00 

i Mar. 

3, 1875 

IS 

394 

Limit mcreased 

25, (XX). 00 

. . .do 

15 

518 

— do 

150,000.00 

June 

25, 1910 

3o 

boS| 

Site and building 

j 

45,000.00 

Mav 

39, 190S 

35 

53n| 

Site 

' 7,500.00 

June 

25, 1910 

3u 

083, Building 

1 45,000.00 


Appropriations. 


May 30,1Q08 
June 23,1913 
Aug. 1,1914 
June 30,1906 
Mar. 4,1907 
Mar. 4, 1909 
May 30,1908 
Mar. 4,1911 
Aug. 24, 1912 
June 23,1913 
Aug. 1,1914 
July 29,1914 
July 1, 1916 
June 12,1917 
Aug. 7,1882 
Mar. 3, 1883 
Mar. 3, 1885 

do 

Mar. 3, 1903 
June 30,1906 
May 30,1908 
Mar. 4, 1909 
June 25,1910 
Mar. 4,1911 
Feb. 17,1873 
Mar. 3,1875 

do 

Mar. 4, 1911 
June 23,1913 
Aug. 1,1914 
Mar. 3, 1915 
May 30,1908 
Aug. 24,1912 
June 23,1913 


) Contract in force 

> i for building. 


eepobt of the supervising architect. 



Division B. — Statement of a pendilures for building ( construction and annual repairs, etc.) and sites , showing outstanding obligations and balances , 
viih notes as to surplus-fund deposits, and other features. ( Associated with Division A by corresponding line numbers) — Continued. 


Expcndituies. 



1 

1 

Extensions, | 

Annual 

Total to Tune 
30, 191 s. 


Constiuction j 

altera aon-,, , 
etc. 1 

__ 1 

lepwis, 
i etc. 

1 

369 

^99 938 8b . 


'1 154 f.l 

8101 095 17 

370 

71 -9J4 24 , 


j 5 133 11 

77 3-%| 

371 

"77 *11 89 


i 1,060 59 

7S 87s is, 

372 

72,703 50 


2)0) 

72 723 50 

373 

*233,437 9l' 

-<139 740 Sr! 

! 18,015 01 

410 195 S3 

374 

*264 231 011 

1 

i 51,874 81 

319,105 85 

375 

"•37,617 07 

| 

1 1 891 19 

39 508 20 

370 

"'ll, 999 05| 


i 767 25 

15,766 30 


Sites. 


Outstanding obligations. 


Balances. 


Remarks. 


Cost. 


Date of pur- 
chase. 


Sll 100 Oi) 

5 899 52 
20 0J0 00 
15,000 00 
15,291. Go 

7.500 00 

6 250 0 ) 
30 060 is 

7,000 00 

1. 500 00 


M.u. 

1 1910 

Non. 

1 1907 

i eh. 

16 1910 

UVt. 

>»,1914 

act. 

1, 1SS2 

luno 

1 1904 

sept. 

21 190S 

net. 

6 1873 

Sent. 

1,1911 

JllIV 

12, 1909 


Site. Building. 


Surplus fund, June 30, 1918, $61.14. 


$11,013 85 


$13,282.65 


s.. i i-l.i f.i.i.l, ,Tii..». in mi* 

I III [-III lul-l, Juln- ill', 1 1* I* 1‘ 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. (Associated with Division B by corrcsj^onding line number) — Continued. ' 

No. 

State and location, i 


Title of building. 

Legislative authorizations. 

Appropriations. 

|t 

1 8 

Remarks. 


Statutes. 

! 

T imlf nf 


Statutes. 




I 

1 o ! 


Date of act. 

’o 

1 > 

B 

Project or object. 

J^IUiit Ui 

cost. 

Date of act. 

'o 

> 

c 5 
to 
«* 
ill 

Amount. 

0 

1 

B 

3 

pi 

377 

! CrawlordsYillCjInd. 

9 

Post office 

June 6,1902 I 

i 32 

31S 

^ Site and building 

$50,000.00 

June 28,1902 

32 

427 

Sin. non on 

1906 

H 

Site partly do- _ 





June 30,1906 

31 

773 

Limit increased 

, 15,000.00 

Mar. 3,1903 

32 

1081 

IJ, ’jMM. 1111 


nated. g 









1 

Mar. 3, 1905 

33 

1157 

27, 500. 00 




I 







1 

June 30,1906 

34 

789i 

15,000.00 



37* c 

Creston, Iowa 

S 


^ Mar. 2,1899 

30 

1004 

Site and building 

50,000 00 

Mar. 3. 1899 

30 

1075 

25,000.00 

1903 

hri 



J 


Mar. 3,1901 

31 

1097 

Limit increased 

50,000.00 

Mar. 3,1901 

31 

1134' 

25,000.00 


s 


1 

I 




1 

i 


June 2S, 1902 

32 

420' 

50,000.00 


Ca 

379 

Crockett, Tex.... 

7| 


Mar. 4,1913' 

37 

879 

Site 

6,000.00 

July 29,1914 

38 

560| 

6,000.00 

. ... 

No provision for m 



1 




1 



• ; 





building. r\ 

380 

Crookston,Mnm.. 

9 

do 

June 6,1902 

32 

220 

do 

4 000.00 

June 2S.1902 

32 

429 

4,000.00 

1910 

•ri 





Mar. 3,1903 

32 

1207 

Limit increased 

2,000.00 

Mar. 3.1903 

32 

1038 

2,000. 00 


§ 



1 


June 30 1966 

31 

777 

building 

50,000.06 

June 30,1906 

34 

791 

15,000.001 





i 


May 30,1908 

35 1 

' 521 

Limit increased 

25,000. 00 

Mar. 4, 1907 

34 

1297 

35,000.00 


< 


i 








Mar. 4, 1909 

35 

948 

25,000 00 


M 

381 

Crowley, La 1 

7 

da 

do 

35 

529 

Site and building 

55, 000.00 

May 30, 1908 

35 

1 485 

15 000 00 1915 




1 







Mar. 4,1911 

36 

1 1370 

20,000 00 


fej 










Auer. 24,1912 ; 

37 

419 

10,000.00 


Q 


1 








June 21,1913 

38 

7 

10, 000.00 



3S2 

Cuero, Tex 

9 

do 

do 

35 

536 

Site 

7,500.00 

May 30. 190S 

35 

4S9 

7,500.00 191" 

> 





June 2-i, 1910 

36 

6M 

building 

45.000.00 

June 21,1913 

38 

7 

35,000 00 

1 

S3 





Mai. 4,iyi3 

37 

80S 

Limit mci eased 

20,000.00 

Mar. 3,1915 

38 

824 

20. 000. 00 

1 

Q 









| 

July 1, 1916 

39 

264 

10,000.09 


H 

383 

Cullman, Ala 

7 

do 

May 30. K0' 

35 

532 

Site 

5,000 00 

May 30, 190s 

35 

1 487 

5. 000 00 1914 

i a 





June 23,1910 

31- 

bbU 

building 1 

50,000,00 

Aug. 24, 1912 

37 

| 419 

25,000.00 


a 






1 


| 


Tune 21,1911 

38 

7 

1 25.000.00 


■ o 

3S4 

Cumberland, Md.. 

G 

Com t house and 

Teh. 23,1^05 

28 

077 

Site and building i 

75,000 00 

Mar. 2. 1895 

. 28 

911 

25. 000. 00 1904 

bj 




pObt O x.C0. 

Mar. 3,1*111 

31 

1007 

Limit mciea^ed ' 

25,000 00 

June 4,1807 

30 

1 11 

50,000.00 





1 


J une o, 1102 

32 

312 

do 1 

50,000.00 

June 28, 1*02 

1 32 

420 

25.000 00 












Mar. 3, 1903 

[ 32 

1084 

50,000.00 



3S5 

Cumberland 

2 

Quarantine station 










1 .... 

Public nealtb 


Sound (reinan- 













Service. 


cl m.i , [ la ). 






1 



1 1 


1 

! I 


3Sf 

Cyntliuua, Ky 

9 

Tost oJuce 

May SOJf’OS 

35 

534 

Site 1 

10,000.00 

May 30,1908 

35! 

48S 

10, 000. 00 1914 

I 





Juno 25,1910 

3t> 

Obi 


65,000.00 

Aug. 24,1912 

37i 

1 419 

15, 000 00, 




| 



1 

1 


building j 

i 

June 23, 1013 

38 

7 

40, 000 00 



, 

1 

> 

1 

1 

i 

1 


1 

Aug. 1,1914 

38> 

610) 

10 , ooo. ool 





Division B . — Statement of expenditures for building ( construction and annual repairs , etc.) and sites f showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. (Associated with Division A by corresponding line numbers ) — Continued. 


No. 


377 

378 

379 
330 

381 

382 

383 
381 


Expenditures. 


Buildings. 


Sites. 


Construction 

Extensions, 

alterations, 

etc. 

Annual 

repairs, 

etc. 

$55,596 89 


$6,082 97 
8,861 97 

*98,286 74 



*74,982 29 
48, 146 24 


3.503 21 


1,238 11 
859 35 

57,686 97 
48, 767 16 
*126,104 12 



994 13 


15,997 97 
1,537. 58 


60,628.28 


1,101.03 


Total to Tune 
30, 1918. 


$61,079 
103,148 71 


78.485 50 
49 384 35 
58 546 32! 
49 671 29. 
142,012 09 
1 R n7 

r.l. ..a u 


Cost. 


Date of pur- 
chase. 


$9 036 11 Jul v 5 1901 
3 59d 71 June 29 1900 
6 000 00 Fept. 21 1913 
5 983 19 Dec. 19 1903 
5 000 00 Nov. 21 1910 
3,750 00 Oct. 18 HT0 
5,000 00 June 14,19 ri 9 
20,226.19 Mai. 13,1899 


■ii i m, Aug. 31,1909 


Outstanding obligations. 


Site. 


Building. 


$366.97 


72 50 
165 00 
59. 50 


Balances. 


72. 50. 


Remarks. 


Surplus fund, June 30. 
Surplus fund, June 30. 
Surplus fund, June 30, 


1916, $1,781.26. 
1918, $7,148.03. 
1918, $1,173.34. 


Surplus fund, June 30, 1918, $4,299.22. 
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Division A . — Statement of legislative authorizations and appropriations, with notes 
other pertinent features . ( Associated with Division B by co\ 


Legislative authorizations. 


No. State and location. , 

i +* Title of building. 
'S 

fci 

P 

O 

O 

387 Dallas, Tex 

5 Courthouse, post 


, office, etc. 

38s do 

i 

5j Post office 

389 Dalton, Ga 

7 do 

390 Danbury, Conn . . . 

4 do 

391 Danville, 111 

18 Post office and 

1 

courthouse. 

! 

392| Danville, Ky 

8 Post office 


l 


I 

Statutos.j 


Date of act. 

i 

"c 

> 

! d 

cjC 

« 

Cj ( 

Project or object. 

July 7, 1SS2 

22 

1 

154 

Site and building 

Mar. 3,1SS5 

23 

4 SO 

Limit increased 

May 17,1886 

24 

54 

Additional story 

Mar. 3, 1SS7 

24 

510 

Approaches 

Mar. 30, 1SS8 

25 

47 

Completion 

Mar. 3,1891 

26 

864 

Enlarging, improving, etc.. 

June 6,1902 

32 

314 

Extension, etc 

June 30,1906 

34 

774 

Limit increased 

Mar. 4, 1909 

35 

948 

Lookout gallery 

Mar. 4, 1913 

37 

879 

Additional land or new site. 

June 30,1906 

34 

778 

Site and building 

May 30,1908 

35 

529 

. .. do 

Feb. 25,1910 

36 

207 

Additional for site within 
limit, 515,000. 

May 30, 190S 

35 

53S 

Building. To be erected 
on piesent site; old build- 
ms to be sold. 

do 

35 

53S 

Exchange old site and 
building for new site. 
Prior legislation 
amended. 

... .do 

35* 

53S 

I i i .lit i'K r c ned" iddftlonil 

1 .n,| u idii'i limit 

June 23, 1913 

3S 

7 

Unexpended balance to 
be used for appioaches. 

June 30.1C06 

34 

779 

Site and buildmg 

May 30, 190S 

35 

521 

Limit increased 
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Division B . — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances, 
with notes as to sui plus-fund deposits , and other features. (Associated with Division A by corresponding line numbers)— Continued. 


Expenditures. 


Buildings. Sites. 



Extensions, 
Construction, alterations, 
etc. 

Annual 

lepairs, 

etc. 

Total to June 

30, 1918. 

Cost. 

Date of pur- 
chase. 

387 

388 

*$129,053 05 $313,09644* 

| 

$61,080 74^ 

8503,830 23* 

<41,310 95* 
250 000 00’ 

A pi. 22.1883 
Apr. IS 1911 
Juno 21,1907 
Mar. 23,1912 
Oct 21 1908 
Oct 11,1907 

389! 

390 

391 

392 

*13,116 4$ 

73,022 80 

230,805 14 1 , 

*69 981 311 , 

1,9 "Mi 93| 
1,169 111 
2 30'. 11 
2,518 53 

45.073 41- 
71,191 91 1 
231 170 25 
72,529 84 1 

6.015 89 1 
35. 000 001 
11 250 00 
10,018.51 


' Outstanding obligations. 


Site 


Building. 


SI, 003. 00 
437.50 


l 


Balances. 


i 


$5,972. 20 
2,507.36^ 


Remarks. 
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Division A 


. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , ike progress of the worh t 
other pertinent features . ( Associated with Division B by corresponding line numbers) — Continued. 


No. State and location. Title of building. 


394 Darlington, S. C.. 


Dawson, Qa 3 Post office I Mar. 4,1913 


397 Dayton, Ohio ! 3 Post office and May 36,1993 

j | courthouse. I June 23.1910 


398 Deadwood,S.Dak. 3 do 




Legislative authorizations. 


Date of act. 

Statutes. 

Project or object. 

Limit of 
cost. 


o 

> 

Tag( 


Feb. 11.1SS0 
Aug. 7, 1882 

21 

65 

Site and building 

$70,000.00 

22 

303 

Limit increased 

30, 000. 00 ( 

July 7,1884 
Mar. 3,1887 

23 

195 

Approaches, etc 

10,300.00 

2,000.00 

24 

510 


May 30,1908 

35 

525 

Extension, etc 

60,000. 00 
2,500.00 

Mar. 4,1913 

37 

870 

Complete tower andinstal- 

May 30,1908 

35 

531 

Iation of clock. 

Sito and building. 

50 , 000 . 00 ; 

, Jan. 26,1891 

26 

731 

Site and building 

100,000.00 

1 Aug. 18,1891 

28 

373 

782 

Limit increased 

25,000.00 

i June 30,1906 j 

34 

Additional land 

7,000.00 

May 30, 1 90S 

35 

524 

Extension, etc 

70,000 00 

July 1, 1916 

39 

264 

Lookouts 

1,500.00 

Mar. 4,1913 

37 

874 

Site and building 

60,000.00 

May 30,1998 

35 

512 

' Extension, etc 

325,000.00 

1 June 25,1910 

3b 

704 

New <5iio out of the appro- 

I 1 

J 1 

... .do 

31 

680 

priaiion made for exten- 
sion. 

Temporary addition to old 


1 do ' 

3' 

1 

C94 

buildin< ; §15,000, piyahle 
from money for new Fite. 
Bril Jins....*. 

500,000.00 

, Mar. 4,191.1 

37 

! 8 ‘ jS i 

I unit P’cre-.s°d 

50,000.00 

1 June b, 19 2 

32i 

319 

Sue and b-’iHmg 

200. 000. 00 

June 30, 190o 

1 I 

i i 

34, 

7.J, 

Limit increased 

12,000.00 


Appropriations. 


June 12,1917 


Mar. 4,3909 
June 25,1910 
Mar. 4,1911 

do 

Auu. 24.1912 
Juno 23,1913 


Apr. 28,1904 
Mar. 3. 1905 
June 30,1906 
. • . • .do ....... 


Amount, o 


1.001883 

L00 

LOO 

LOO 

LOO 1912 

LOOt 

L00 

LOO 1913 

LOO 

LOO 

LOO 1896 

LOO 

LOO 

LOO 1911 

\ 00 Contract not 

LOO awarded for 
lookouts. 

L00 — Contract not 
LOO awarded for 
building. 


30.000. 001907 

50. 000. CO 

25.000. 00 

50.000. 00 

45.000. 00 

12.000. 00 
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Division B. — Statement of expenditures for building (construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , a?trf other features. (Associated with Division A by corresponding line numbers) — Continued. 



Expenditures. 


No. 

Buildings. 

Siles. 

Outstanding obligations. 


Bemarks. 


Construction 

Extensions 
alterations, ' 
etc. 

Annual 

repairs, 

etc. 

Total to June 
30, 1918. 

1 Date of pur- 
Cost - j chase. 

Site. 

Building. 

Balances. 


393 

304 

395 

*$97, 799. 56 
48,099.87 

*118 60? 83 

$56, 305. S6 

69 921 0Q 

$14,916 55 
1,2.4 84 

15 37,1 19 

$169,021.97 

49,3,1.71 

203 £97 11 

$11, TOO 00* Apr. 21, 1^0 
1,500 00 Nov. 12, 1 ( 0 J 
/ 6, 197. 17! Nov. IS, 1 V)] 

\ 7, 000. 00 1 Aug. 10,1907 

4^ 4 70. 00 May 12,1917 I 
310,000 00, Mar. 21,1911 
29,991.2U| May 11,1903 | 

1 

v 

$64. 75 

40.00 

$L,500.00 

Surplus fund, Juno 30, 1918. $335.38. 

Surplus fund, Juno 30, 1917, $18.91. 

396 

397 

398 

100.00 
*549,926. 93 
*181, 414. ll| 


8,349.87 
10,134. 55 

100.00 

558,27u.l0 

191,548.66 




20,430.00 
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Division A . — Statement 


t of legislative authorizations and appropriations , with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. ( Associated with Division B by corresponding line numbers) — Continued. 


Legislative authorizations. 


Appropriations 


Jo. State and location. ( -£ ; 

i ' *5 Title of building 


Project or object. 


Limit of 
cost. 


Amount, o 


399 Decatur, Ala 8 Post office Mar. 4,1913 


iCO| Decatur, 111 . 


101 Decatur, Ind. 


102 Decorah, Iowa i 4 do 


103 Defiance, OHo ; 5 do. 


106 De Land, Fla 1 2... do. 


, Juue 6,1902 
June 30,190b 


Mar. 4, 1913 


June 30,1906 
May 30,190s 


do 

June 25,1910 


104 DeFunbk Sprm^s,! 3 do 

Fla. 

! 

105 Dekalb, 111 I 12 do 


37 873 Site and building. To be 565,000.00 Aug. 1,1914 
convenient to Decatur July 1,1916 

I and New Decatur. 1 June 12, 1917 

32 t 317 Sit3 and building > 80,000.00 June 28,1902 

34 773 Limit increased 30, 000. 00 Mar. 3, 1903 

do 

, ! Mar. 4.1907 

, I May 27,1908 

37l S77. Site 10,000.00 July 29,1914 


Mar. 4,1913 


June 6 19 (1 2 
Mar 3,19); 


J”ne 2". 191') 
Mar 4.1911 


34 78? do... 

35' 526' Building 


33 333 Site 

3d 6S 2 Building. 


32 318“ Site and building 

32 1203 Limit increased . . 


3o 689 Site 

37 S71 Buttling 


107 Delavan, Wis 1 do June 25, 19lf 36 6St Site and building . 


i08 Delaware, Ohio. . . S do. 


Juue 30, 193u 34 7s3 Site 

M.iV 30. 19'i8 35 527 Bull ime 1 

Mar 4.19J9 35 939 Payment to Delaware Ga- 1 

zette. J 


5.000. 00 June 30,1906 34 7941 

60.000. 00 May 30,190S 35 483[ 

Mar. 4,1909 35 949 

10.000. 00 May 30,1908 35 489, 

65.000. 00 Aug. 24,1912 37 419, 

June 23,1913 38 7! 

6.000. 00 July 29,1914 38 5Bli 

July 1,1916 39 264 

65.000 00 Juno 28.1902 32 427j 

33.000. 00 Mar. 3,1903 32 lOSb 

■ Vpr. 28,1904 33 451 

I Mar. 3,1905 33 11371 

j June 30,1906 34 69Sj 

5,000 00: Mar. 4,1911 I 36 1370 

60.000. 00 Feb. 28,1916 39 17 

| July 1,1916 | 39, 264, 

June 12, 1917 , 40, 107, 

62.500.00 Mar. 4, 1911 ; 36, 1370 

June 23,1913 38 8] 

1 Aug. 1,1914 I 38 610 

' Mar. 3,1915 38 ,824 

10.000. 00 June 30,1906 31 *95 

05.000. 00 May 30,1908 35 481 

4. 4ft| Mar. 4,1909 35 949 

1 do 35 9391 


$6,500.00.... 

5.000. 00 

40.000. 00 

15.000. 00 190S 

20.000. 00 
25,000.00 
25,000.00 
25,000.00 

9.900.00. ... 


5.000. 001912. 

15.000. 00 

45.000. 00 ! 

10.000. 001914; 

35.000. 00 

30.000. 00 I 

5,000 00 | 

1.000. 00 I 


Contract not 
awarded for 
building. 


No nrovision for 
building. Site 
selected. 


No provision for 
building. Site 
donated. 


; Contract in force 
for building. 
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Division B . — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 


No. | 


Buildings. 

1 

Sites. 


Outstanding obligations. 


l 

Remarks. 

i 

l 

Construction. 

i 

| Extension 
alterations, 

' etc. 

i 

Annual 

repairs, 

etc. 

; 1 

Total to June 
| 30, 1918. 

! 

Cost. 

1 

Date of pur- 
( liase. 

Site. 

Building. 

Balances 


399 

$85. 00 

1 


! i 

1 $85. 00, 

S6 500 00 

Apr 

1 1915 



$44,915.00 


400 

401 
402. 
4031 

*96,408.03 

*59," T i 

*61, ii 


$S, 456. 88 

iii ii 1 

i i ii hi 

104,861.911 

ill . i i 

i i’ll i 

12,010.50 

i i I i i i 

Mini ini 

1 Api 

1 l ... 

M .. 

25,1901 

1 i nr 

i hi i 

89,000. 00 


900.00 


401 




1 : L 


1 Jan 

1.1917 





405 

*85, 192 44 


5, 30 i. 55 

| 90,496.93, 

it ,038 93 

, Ocl 

21,1903 





40G 

29,386 70 


876 81 

30,263.51} 

5, OilO 00 

Oct. 

5 1912 


$15,921.60 

14,088.70 


407 

47, RQQ 81 


619 20 

48,510 oi; 

9,000 00 

, Juno 

6, 1911 


1, 124.75 

Surplus fund, June 30, 1918, $4,484.41. 

M 

408 

*M 971 '»! 


2,891 43 

67, 866 .371 

9, 51.3 521 May 

16,1907 
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)rvrsioN A..— Statement 


t of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress 
outer pertinent features . ( Associated with Division B by corresponding line numbers ) — Continued. 


of the work, and 


Legislative authorizations. 


Appropriations. 


fo. State and location. .2 Title of building. 


Project or object. 


Host. 01 Date of act. 


Amount. ° 


109 Delaware Break- 
water (Lewes), 
Del. 


101 Delphos, Ohio 


1 Quarantine station 1 Aug. l,lS$x 
I j June 4, 1S97 

i | July 1,1893 


1 Mar. 31,1991 

| Mar. 4, 1937 

4 Post office Mar. 4,1913 


2 5 356 Frfnhli , ; l unr c t'>tinn, etc ... 

30 13 AiJ-lii inn 1 1 to cui'Mliu 1 

building. 

30 599 Fire extinguisher, $500; 

lavatories, SI, 200; cistern, 
SI, 000; baths and closets, 
$500. 

31 1137 Bulkhead 

3-1 1307 Fence 

37i S7S Site 


$75,000.00 Aug. 1,1888 

1.500.00 June 4,1897 
July 1, 1898 

3.200.00 Mar. 31,1901 
Mar. 4,1907 


2.500.00 

1.800.00 

7,000.00 July 29,1914 


11 Del Rio, Tex , 15 Post office and May 30,1908 3o! 532 Site and building . 

! . courthouse. 


12 Demopolis, Ala...; 1 Post office.. 


. I Juno 30.1906 1 31 7S2 Site 

I Mav 30. 1 90S I 35 526 Building 

Mar. 4,1909 i 35 939 Railroad claim (site) . 


13 Denison, Iowa. ... 10 do. 


14 Denison, Tex 4 1 do 


15 Denton, Tex 13 do. 


May 30. 193S 35, 533 Site 

June 25,1910 36 6sl Building. 


June 30. 190b 34 781 Site and lmil ling 
June 25, 1910 3u 679 Limit increase J . , 


Mar. 4,1913 37 87G Sdc and build.ng., 


16 ....do 


1 Customhouse, etc. May 8, 1882 22 61 Site and building 

Fe'j. 21,lvs7 24 41$ Limit i lcrev^e 1 

Mar. 33, lss8 2 ~n 47 E \te isjon and completion. 

June 8, 1S96 29 276 Reclaim John Moore & Co., 

1 interior finish. 

June 30, 1906 1 34 774 Extension, etc 


90,000.00 


5,000.00 

40.000. 00 
1.47 

10,000 00 

50.000. 00 

85. 000 00 
40,000.00 


75,000. 00 


300, 000. 00' 
275, 000 00 
60, 000. 00, 

1,235. 69 
15, 000. 00, 


25 356 $75,000.001890 
30 13 1,500.00 

30 597 3,200.00 

31 1137 2,500.00 

34 1307 1,800.00 


May 30,1908 
Mar. 4,1911 
Aug. 24,1912 
June 23, 1913 
June 30, 1906 
May 30,1908 
Mar. 4,1909 

do 

May 30,1908 
Aug. 24, 1912 
June 23. 1913 
June 30,1906 
Mar. 4,1907 
Mar. 4, 1909 
Mar. 4.1911 
July 23,1914 
July 1,1916 
June 12,1917 
May 8, 1882 
Mar. 3, 1883 
July 7, 18S4 
Mar. 3, 1885 
Mar. 3,1887 
Mar. 30,1888 


6. 000. 00 ... . No provision for 

building. Site 
* not selected. 

17.000. 001914 

30.000. 00 

10.000. 00 

33.000. 00 

6, 000. 00 1912 

15.000. 00 
1.47 

25.000 (K 

10.000. 00 1915 

25.000. 00 

25.000. 00 
25,001.001912 

35.000. 00 

25.000. 00 

40.000. 00 

4,510.00 Contract not 

5.000. 00 awarded for 

65. 500. 00 building. 

100, 0.10.00 1892 

25. 000. oo; 

50.000. 00 

28.000. 00 

25.000. 00 

60. 000. 001 


Division B. 


— i 


Expenditures. 


I Outstanding obligations. 


Construction 


Extensions. 

alterations 

eU. 


*$73,003 0) 

‘**82,18X96 
*39,750 Hi 
+49.47S 1! 
*117,316 0, 
190 0) 
*570, 110.52 


rot'll to Tune I 
30, 1918. 


Date of pur- 
c base. 


$16,623 92 

$63,633 19l 

$157,250.41 . 




88, oil is 

87, 



581 821 

40,335.28 

4, 


953. 7S 

50, r.2 21 

9,’ 

1 

5,461 12 

122,807 is 

7, 


2 0)1 

192 03 

0, 

18*918." 73| 

71,0G3. 80| 

600,393.07 

63, 


> >n oi. Julv 12 , i <i io 
97 J Oil Nov 15,1107 
9)3 0), Juno 2,1909 
5U 2oi June 5,1908 
0)3 0) Doc 17,1911 
S25.17j May 23,1883 


71,810 00 
1,127.001 


to 

cn 



Division A. — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work , and 
other pertinent features . ( Associated with Division B by corresponding line numbers) — Continued. 


No. State and location 


1 

i'l 

£ 

o 

O ' 

Title of building. 




Legislative authorizations. 


Appropriations. 

Year occupied. 

Date of act. 

1 

Statutes. 


Limit of 
cost. 

Date of act 

Statutes. 

Amount. 

> 

s 

to 

03 

Ph 

Project or object. 


a 

* 

! 

1 

Customhouse, etc . 

June 

12, 1917 

40 

107 1 

Remodeling, etc 

$15,000.00 

Oct. 2,1888 

25 

505 

$140,000.00 










Mar. 2, 1889 

25 

939 

100,000.00 










Mar. 3, 1891 

26 

949 

107,000.00 










June 8, 1896 

29 

276 

1.235.69 










Juno 30,1900 

34 

790 

15,000.00 










June 12,1917 

40 

107 

15.000.00 


1 

Mint building 

Mar. 

2, 1895 

28 

931 

do 

500, 000.00 

Mar. 2,1895 

28 

931 1 100,000.00 

1904 



June 

6, 1902 

32 

311 

Limit increased 

300,000.00 

June 4, 1897 

30 

11 

200,000.00 




Feb. 

27, 1906 

31 

30 

To meet outstanding obli- 

228. 01 July 1. 1898 

30 

598 

200,000.00 








gations. 

Mar. 3, 1903 

32 

1084 

300,000.06 




June 

30, 1906 

34 

784 

SjU* of old building and no 

30,972.50 

Feb. 27,1906 

34 

30 

228.01 







1 

plii .uion of pronCdS to 


June 30,1906 

34 

784 

30,972.56 







| 

complete new mint; not 












1 

less than S80.G00. 







1 

Post Oifiee 

Juno 

30,1906 

34 

7S2 1 

Site 

500,000.00 

June 30,1906 

34 

794' 500,000.00 

1915 



May 

30, 19. >S 

35 

515 Building 

1,600,000.00 May 30,1908 

35 

491 

50,000.00 




Dec. 

19, 1912 

37 

6471 

Limit increased 

400,000.00, Mar. 4,1909 

35 

949 

200,000.00 




Aug. 

1, 1911 

38 

610 

Install mail-handling de- 


June 25,1910 

36 

704 

150,000.00 







i 

vices. 


Mar. 4,1911 

36 

13/“ 

1,0m) 'J'ln oi 










Aug. 24, 1912 

37 

no 

200,000. UlJ 










June 23,1913 

38 

8 

200, 000. 0C 







i 


j Mar. 3, 1915 

38 

824 

200,000. oo; 

7 

Courthouse 

Mar 

4. 1911 

37 

8S4, 

Site, $100,000; building, 

350,000.00 July 29,1914 

38 

561 

75,000 00 1 .... 







$250,000. 


July 1, 1916 

39 

264 

500.00| 









June 12,1917 

40 

107 

50, 000. 00 

7 

Post oifice 

Tune 

6, 1902 

Z2 

324 

Site: report to be made re 

150,000.00 

June 28,1902 

32 

429 

150, 000. 0C 

1910 







site aud building. 


Feb. IS, 1904 

33 

23 

1.2C 




Feb. 

1 \ 1904 

33 

23 

Additional for site 

1. 20 

June 30,1906 

34 

791 

50,000.01 




June 

37, 19 b 

34 

i • t 

Building 

500,000.00 

Mar. 4, 1907 

34 

1297 

! 225, 000. 0C 




Mar. 

2, 19 '7 

34 

1237 

Accept bv donation strip of 


Mar. 4,1909 

35 

949 

225,000.00 








land adjoining site. 







7 

Po^t o bee and 

July 

28, 1SG6 

14 

319 

Site 

15,000.00, July 28,1866 

14 

319 

15,000.0018711 


courmou^e 

Mar. 

2, 1M.7 

14 

461 

Bull hug 

So, 000. 00 

Mar. 2,1867 

14 

461 

85,000.00 




July 

20, 1VW 

15 

114 

Conti mation 

89,008.00 July 20,1868 

15 

114 

89, 008. 00 




Apr. 

20, lh7U 

16 

85 

do 

24,575.00 Apr. 20,1870 

16 

85 

36,575.00 




do 

16 

85 

rurniture 

12,000.00 July 15,1870 

16 

295 

16,000.00 




July 

15, 1870 

16 

295, 

Grading, paving, etc 

16, 000. 00 

Apr. 20,1871 

17 

8 

8,856.00 




Apr 

20; 1871 

17 

8 

do 

6, 856. 00 

Aug. 7, 1882 J 

221 

315 

45, OOO. OO' 



Remarks. 


(continued ) 


417 Denver, Colo. . 


418^ Denver, Colo . ... 


419 


Des Moines, Iowa. 


420, do 


I 

421 1 do.. 


Contract not 
awarded for 
remodeling. 


Tracy, Swartwout 
& Litchfield, 
architects. 


Site not selected. 
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Division B. — Statement of expenditures for. building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. (Associated with Division A by corresponding line numbers) — Continued. 



Expenditures. 


No 


Buildings. 

I 

i 

Sites. 

Outstanding obligations. 

! 

Remarks. 


Construction ^ 

Extensions, ' 
altci anons 
et' 

Annual i 
lcpans, 
et< . 

Total to June 1 
30. 1918 I 

! Da ^r r - 

Site. 

Building, j 

Balances. 


417 

8770, (>_'5 01 
1,977, 1 12 H 


svo in 2’ 

$798,315 27 1 

$(>0, 201 71 1 Apr. 22,1890 
486,879 02 | Jail. 3,1908 





418 


(>’ tsi 78 

1,981,327 91 


$1,579.7.5 

32i,278.12 

125,500.00 

11,083.33 

41,368.93 


419 




420 

i 4SS, 07 

| *217, 02 { ',2 


s, IDS IX 

'4%, 124 8 5 * 
02(1,955 24 

130, Olli 20 May 22, 1903 
15,0)0 00| Oct. 0,1886 



s 

421 

^C.l 552 

5x, :?7 07 
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80923—18 9 


\JU Id £JS,l 1,1,1 W, I W J 


No. 


Legislative authorization 1 ?. 


State and location. 


421 


Des Moines, Io^va 
(continued;. 


123 Detroit, Mich. 


Appropriations. 


1 

Title of building. 


i 

Statutes. 

Project or object. 

Limit of 
cost. 

Date of act. 

Statutes 

Amount. 

Year occupied 

fcr 

C 

o 

U 


Date of act. 

! 

=• 1 
•> 

1 

cu 

> 

© 

rt 

P* 

T 

Post office and 

Aug. 7,1S82 

22 

315 

Repairs, additional rooms. 

$100,000.00 

Mar. 3,1883 

22 

604 

$40,000.00 



courthouse. 

July 7, 1*S4 

23 

195 

Limit inci eased 

35,000. 00 

July 7, 1884 

23 

195 

50,000.00 




Mar. 3, ls'-S 

2i 

4 Ml 

do 

45,000.00 

Mar. 3, 1885 

23 

480 

45,000.00 




June 30. ls'G 

24 

103 

do 

153, 000. 00 

June 30,1886 

24 

106 

153,000.00 




June 25, 1910 

36 

704 

Remodeling and repuring. 

GO, 000. 00 

June 25,1910 

36 

704 

60,000.00 




Mar. 4,1913 

37 

SS4, 

Saleof lots and building. not 












lesa than S225,000, to be 











1 

covered in 1 othe Treasury. 







13 

Post office 

June 25,1910 

36 

08G 

Site and building 

GO, 000. 00 

Mar. 4,1911 

36 

1370 

12.000.00 

1915 




1 


June 23^1913 

38 

8 

15,000.00 




i 

1 

1 



Aug. 1,1914 

38 

610 

28,000.00 






i 



Mar. 3,1915 

38 

824 

5,000.00 


1 

Customhouse 

Aug. 4,1854 

10 

571 

P. *’i1*’*g ir' 1 <* «-‘-i»nses 

90,800.00 Aug. 4,1854 

10 

571 

flf.. sflfi fifl 

I.Mill 



Mar. 3, 1S55 

10 

074 

s » . lot, pro- 

10,520.00 

Mar. 3, 1855 

10 

674 

lii r . 'll mi 






| 

ceeds foi neu sue. ! 


Aug. 18,1830 

11 

86 

, ■ -■ ■ 




Aug. 18, 1S5»> 

11 

80 

Tnl uge building ! 

33,000 00 

Mar. 3, 1859 

11 

425 

30,000 00j 




Mar J, 1850 

11 

42* 

Compienon 

30,000.00 


11 

425 

33. 271.071 


1 


do 

11 

425 

TmiMeired from custom- | 


Vpr. 20,1870 

1(> 

84 

1,500 00 







house. 


July 15,1875 

1G 

313 

13. *00. 0(1 





1 

1 

N ai folk, Va 

11.000 00 

July 7,1898 

30 

6G0 

20,000.00 






| 

BiMol, R I 

3,500 00 



i 







1 

Plitlsbuig, \ V 

8,402.17 










1 

Builinaton, Vt 

3,703. M 










1 

Ne'\an>, \ J 

2, 127 <V 











Alaxindm, Va 

1,9.32 H. 








I 


| 

Pens noli TIi 

1,822.57 











G Men i,Ill 

500 00 











Me\ .ndria, Va 

103 41 








\pr 20. 18** i 

1< 

84 

Roffi ie, eic 

Loon on 








J”Iv 15 l'~5 

u. 

31 

Ren u s 

13,500.00 








Mai. 2,h>S5 

23 

33' 

\ lit hoi pos new building 












and sile of tins propoitv 









July 1, 1S9S 

30 

59S 

Pievnus act to be diMe- 







I 





guded ind old building 







1 | 


i 



not to be sold. j 









I July 7, 1S98 

30 

CCO 

Changes, alieiations, etc 1 

20,000.00 







Remarks. 


Contract not 
awarded for re- 
pairs, etc. 


Division B. — Statement of expenditures for building (construction and annual repairs , etc.) and sites, showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line numbers)— Continued . 


1 

1 

; Expenditures. 

Remarks. 

1 

No. 

Buildings. 

i 

^ Sites. 

Outstanding obligations. 

Balances. 

Extensions, Annual 

Construction alterations, repairs, 

etc. etc. 

j 

Total to Juno 
30, 1918. 

' Cost. 1 

i 

i 

} Date of pur- 
chase. 

Site. 

Building. 

422 

423 

$50,205.60 .. . | $831.49 

*182, 733. Of ! 823, 000 OOj 94, 749. 03 

$51, 037. 09 
297, 482 03 

1 $8,250 03 

'j 21.000,01 

)\ 88, 546. 42 

July 21,1911 
Nov. 12,1855 
Mar. 19, 1S83 

} 

$51.25 


Surplus fund, June 30, 1918, $1, 490.15. 


w 

o 

w 

H 

0 

HI 

M 

w 

1 

S3 

% 

& 

o 

H 


o 

H 


to 

tD 
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Division A.— Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. ( Associated with Division B by corresponding line numbers) — Continued. 


No. 1 State and location. 


424 1 Detroit, Mich. 

i 1 

l 


42*j 


.do . 


Cong. dist. 

Title of building. 

Legislative authorizations. 

Appropriations. 

Year occupied. 


Statutes. 


Limit of 
cost. 

Date of act. 

Statutes. 

Amount 

| Date of act. 

„• 1 
o 

> ! 

a 

cS 

* 

Project or object. 

o 

> 

1 

P4 

1 

Marine hospital . . . 

Aug. 10,1854 

xo 1 

592 

Site 

$23,000.00 

Aug. 10,1854 

10 

592 

$105,600.00 

1858 


do 

10 

592 

Building 

75,000.00 

June 12,1858 

12 

11 

7,500.00 



do 

10 

592 

Contingent expenses, etc. . . 

7,500.00 

May 18,1872 

17 

126 

1,800.00 



June 12,1858 

12 

11 

Grading, etc 

7,500.00 

Mar. 30,1888 

25 

47 

2,500.00 

! 


May 18,1872 

17 

126 

Reimburse city of Detroit 

1,800,00 

Aug. 5, 1892 

27 

350 

10,000.00 

1 





for pavement. 


June 11,1896 

29 

416 

1,300.00 



Mar. 30,1888 

25 

47 

Boiler and engine house 

2,600.00 

Mar. 3,1899 

30 

1077 

3,000.00 



Aug. 5,1892 

27 

350 

Isolating ward, etc 

10,000.00 

June 6,1900 

31 

591 

3,000.00 



Mar. 3, 1893 

27 

572 

Amount ippropriated shall 


June 25,1910 

36 

710 

1,000.00 






be ustd li-r officers’ quar- 


June 23,1913 

38 

17 

1,000.00 






ters, etc. 


Mar. 28,1918 

40 

467 

31,500.00 



June 11, 1S96 

29 

416 

Isolation ward 

1,300.00 







Mar. 3, 1899 

30 

1077 

Laundry building 

3,000.00 







June 6,1900 

31, 

591 

do 

3,000.00 







June 25,1910 

36 

710 Smoking rooms, two 

1,000.00 







June 23,1913 

38 

17 

Coal shed 

1,000.00 







Mar. 28.1918 

43 

437 

Attendants’ quarters build- 

31,500.00 










ing. 







1 

Post ofhce and 

May 25, 1SS2 

22) 

96 

Site and building, or pur- 

600,000.00 

Aug. 7, 1882 

22 

304 

250,000.001897 


courthouse. 




cmiM. 1 add a ion j! land ad- 


Mar. 3,1885 

23 

480 

200,000.00 






joining clubhouse and 


Aug. 4, 1886 

24 

222 

60. 000. 00 






erect building at cost of 


Mar. 3,1887 

24 

510 

25,000.00 






5500,000.' 


Oct. 2, 1888 

25! 

505 

300.000.00 



Mar. 2,1885 

23 

338 

Act May 25, 1882, repealed. 

300,000.00 

Mar. 2,1889 

25 

853 

500,000.00 




| 


Site and building (new). 


do I 

25 

939 

150,000.00 




i 


Sale of old site. 


June 11,1896 

29 

414 

125,364.29 



Mar. 3,1887 

24 1 

468 

Limit increased 

200,000.00 

Mar. 3,1903 

32 

, 1090 

1,000.00 



Mar. 2.1SS9 

25 

853 


400,000.00 

Apr. 23,1904 

33 

454 

15,000.00 


1 

j 

Juno 11.1S06 

29 

414 


100,364.29 

Mar. 3, 1905 

33 

1157 

10,000.00 



June 10,1896 

29 

476 

Bronze tablet out of pres- 


June 30,1906 

34 

790 

75,000.00 


| 




ent appropriation. 


Mar. 4, 1907 

34 

1297 

125,000.00 



Mar. 3,1903 

32 

1090 

Lookout 

1,000.00 

Mar. 4, 1909 

35 

913 

7,500 00 



Apr. 23,1905 

33 

454 

Repairs, etc., post-office 

15,000.00 

do 

35 

949 

125,01 Hi iHJ 






room. 


Apr. 6, 1914 

38 

314 

70,000.00 



Mar. 3,1905 

33 

1157 


10,000.00 

Mar. 3, 1015 

38 

824 

25,000.00 

1915 


June 30,1906 

34 

774 

Extension, etc 

326,000.00 






i 

Mar. 4, 1909 

35 

913 

Temporary annex for post 
office. 

7,600.00 

i 






Remarks. 
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Division B . — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits t and other features. ( Associated with Division A by corresponding line numbers ) — Continued. 


Expenditures. 


1 

No. 

Buildings. 

Sites. 

Outstanding obligations. 

i 

Balances. 

Remarks. 

' Extensions, Annual 

Construction, alterations, repairs, 

! 1 etc. etc. 

! 1 ; 

Total to June 
30, 1918. 

1 

cw Date of pur- 

LosL chase. 

1 

Site. 

1 

Building. 

424 

425 

i i 

*$78, 258. 64 $20, 444. 79 $80, 678 23 

*1,078, 741. 62| 413,166.92| 122,302 87 

$179,381.66 

1,614,211.41 

i 

$23, 000 00! Mar. 19, 1855 
/ 165,000.00 Dec. 14,1885 

|\ 236,258.381 Jan. 6,18S6 

} 

$20.00 

6,642.75 

$31,480.00 

190.30 
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Division A. — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the worh t and 
other pertinent features. (Associated with Division B by corresponding line numbers) — Continued. 


co 

to 


No. 


425 


426 

427 


428 

429 


430 

431 


432, 



Legislative authorizations. 


Title of building. 


Date of act. 


Statutes. 


. 1 


Project or object. 


Detroit, Mich l| Post office and 

(continued.) , courthouse. 


Devils Lake, N. 1 Post office and 
Dak. ! courthouse. 


Mar. 4,1909 


Mar. 4, 1913 

Mar. 3, 1915 
June 30, 1906 


Dickinson, N. Dak 3l Post office.. 


35 iocs; 


37, 867 


38 824 

34 780 


I 


June 25. 1910 
Mar. 4, 1913 


Tnnpm*'V’f’ ndditjnn ^7 1 c -nn i 
(.1 Imp I i. I Mil. || lil|| 

appropriation. 

Limit to extension in- 


Mail-handling devices. 
Site and building 


36 69l| Site 

37 872 Building. 


Dillon, SC 6 

Dixon, 111 13 


do. 

do . 


Donora, Pa 24 do 

Dothan, Ala 3 do 

1 i 

Douglas, A riz 1 Post office and 

customhouse 


do 37, 878, Site 


Mar. 3.1903 
June 30,1906 < 
May 30,1908 


32 1207 Site 

34 776 Building 

35 520 Limit increased . 

I 


[Mar. 4,1913, 37 876, Site and building.. 

June 30,1906 ' 

I May 30.190S 


34 778| do , 

35 520, Limit increased 


June 25.1910 
Mar 4.1913 


36 638 Site 

37 871 Building. 


433! Douglas, Qa Ill Post office.. 


I 

434 Douglas, Wyo 1 . 


.do. 


.do 37 874 Site and building. 


Mav 30,1908 
June 25.1910 


35 537 Site 

36 6S4 Building. 


! 

Appropriations. 

Year occupied. 

Limit of 
cost. 

Date of act. 

Sta 

£ 

tutes. 

§ 

£ 

i 

I Amount. 

1 

$70,000.00 




1 

1 

i 

1 

1 

1 

25,000.00 






1 

150,000.00 

June 

30, 1906 

34! 

793 

$15,000.00 

1910 


Mar. 

4,1907 

34 

1297 

60.000.00 

1 


Mar. 

4,1909 

35 

949 

75.000.00 

• 

10 , 000.00 

Mar. 

4, 1911 

36 

1370 

10 000 00 

1918 

90, 000.00 

Feb. 

28, 1916 

39 

17 

18,000 00 



July 

1, 1910 

39 

204 

36,000.00 



June 

12, 1917 

40 

107 

36,000.00 


7,500.00 

Aug. 

1, 1914 

38 

1 6 IO 1 

1 7,500.00 

.... 

10 , 000.00 

Mar. 

3,1903 

32 

1038 

10 , 000.00 

1911 

50,000 00 

June 

30, 1906 

34 

! 791 

20,000 00 ! 


25,000.00 

Mar. 

4,1907 

34 

1297; 

30,000 00 



Mar. 

4,1909 

35 

1 949 

25,000 00 


75,000.00 

July 

29,1914 

38 

, 561 

13,300 00 



June 

12, 1917 

40 

107 

lo.noo on 


40,000.00 

June 

30, 1906 

34 

1 792 

17,000 00 

1911 

60,000.00 

Mar. 

4,1907 

34 

; 1207 

23.000 00 1 



Mar. 

4,1909 

35 

, 949 

35,000 00| 



June 

25, 1910 

36 

704! 

25,000 00 


15,000.00 

Mar. 

4,1911 

36 

1370; 

15,000.00 

1918 


Feb. 

28,1916 

39 

, 17 

40,000 00 


ioo,ooo.ooj 

July 

1. 1916 

39 

204 

1 40,000.00 

| 


June 

12,1917 

40 

107| 

I 20 , 000.00 

j 

55,000.00, 

July 

29,1914 

38 

561j 

' 5,000 00 

.... 

I 

June 

12, 1917 

40 

107 

20 , 000.00 


10,000 00 

Mav 

30, 190« 

35 

489| 

10 000 00 

1916 

65,000 00 

Aug. 

21,1912 

37 

419 

40,000 00, 



June 

23, 1913 

38 

S' 

25,000 001 

i 


Remarks, 


No provision for 
building. 


Site not selected. 


Division B —Statement of expenditures for building ( construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. ( Associated with Division A by corresponding line numbers}— Continued. 



Expenditures. 

Remarks. 

No. 

Buildings. 

Sites. 

Outstanding obligations. 

i 

Balances. 

Construction. 

Extensions, 

alterations, 

etc. 

Annual 

lepairs, 

etc. 

Total to Juno 
30, 1918. 

Cost. 

Date of pur- 
c hasc. 

Site. 

Building. 

426 

427 

428 

429 

430 

431 

432 

433 

434 

*$li9, 814.97 
6 J , G04 09 

*74,970.91 


$2, 48J 39 

3,42j 66 

$112,295 36 
ol, 6 Jl 09 

” * ' 78, 402 94 

$10,001.38 
9,500 00 
7,500.00 
9, 962. 05 

Mar. 8, 1907 
June 10,1913 
Oct. 9, 1914 
Apr. 5,1901 


$14,492.08 

S10,903.83 

23.300.00 

11,655 31 

21.390.00 

Surplus fund, June 30, 1918, $1,504.32. 

Surplus fund, June 30, 1918, $2,085.08. 

*92, 019.* 1*4 
85,304. l'< 
110 0 ( 
+02,911 92 


7,070.17 

1,337.90 

537 7.S 

99,089 51 
80, 702 13 
HO. 00 
63,502 70 

G, 176 61 
14,000 00 
3, 500 00 
8,000 00 

June 1,1907 
Mar. 18,1912 
Aug. 22, 1917 
Feb. 13,1909 


2,9S0 52 


w 

fcd 

►d 

o 

w 

H 

O 

*1 

M 

w 

CO 

c* 

is 

w 

< 


Q 


Q 

M 

3 

O 


CO 

CO 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites, the progress of the work, and 
otner pertinent features. {Associated with Division B by corresponding line numbers ) — Continued. 


I 


No. 


State and location. 


435 j Dover, Del 

436’ Dover, N. H 

437j Dowagiac, Mich... 

438] Dublin, Ga 

439 Dubois, Pa 

440 ( Dubuque, Iowa.. 


i 

Legislative authorizations. 

Appropriations. 

Year occupied 

, Title of building. 

3 ! 

0 ! 

Date of act. 

Statutes. 

I 

1 

Limit of 
cost. 

Date of act. 

Statutes. 

Amount. 

i 

. 

© 

9 

£4 

Project or object. 

j 

£ 

a 

03 

Ph 

lj Post office 

Feb. 

21, 1873 

17 

471 1 Site and building 

§40,000 00 

Feb. 

21, 1873 

17 

471 

$40,000.00 

1 

1877 


July 

3, 1876 

19 

72 

Additional story 

15.000 00 

July 

3, 1876 

19 

72 

15,000.00 



June 

20, 1878 

20 

210 Complete, grading, etc 

7,000 00 

July 

20, 1878 

20 

210 

7,000 00 


1 do 

June 

30,1906 

34 

780. Site and building 

95,000.00 

June 

30, 1906 

34 

793 

20,000 00 

1910 








Mar. 

4,1907 

34 

1297 

40,000.00 









May 

30, 1908 

35 

949 

35 000 00 

. 

4 do 

June 

25,1910 

36 

690 

Site 

10.000 00 

Mar. 

4,1911 

36 

1370 

10 000 IH) 



Mar. 

4,1913 

37 

8711 Building 1 

55,000.00 

Feb. 

28, 1916 

39 

171 

11,01)1) HU 









July 

1, 1916 

39 

264 

22,000.00 









June 

12, 1917 

40 

107 

22,000.00 


12 do 

Mav 

30 190S 

35 

529 

Site and building 

50.000 00 

May 

30, 1908 

35 

485 

15.000 00 

1912 


June 

25, 1910 

36 

677 

Limit increased 

6.000 00 

Mar. 

4,1911 

36 

1370 

41,000 00 



Mar. 

4 1913 

37 

866 

do 

8,000 00 

Oct. 

22, 1913 

38 

209 

8,000 00 


21 do 

June 

25. 1910 

36 

fiQI 

Rit.fi 1 

25.000 00 


4, 1911 

36 

1.370 

2.5 ono on 



Mar. 

4, 1913 

37 

8721 Building 1 

85,000.00 

Feb. 

28, 1916 

39 

17 

15 000 00 







1 


July 

1, 1916 

39 

204 

35.000 00 









June 

12,1917 

4(1 

107 

.15. iii)0.ih) 


3 Customhouse and 

Aug. 

IS, 1850 

11 

93 

Site, $20,000: building, | 

116,800.00 

Aug. 

18. 1856 

11 

93 

II 6 *1)0 00.1*00 

post office. 





888,000. 10 per cent archi- 


Mar. 

3,1857 

11 

226 

22,000 00 





1 


tects, etc , 88,800. I 


do 

11 

226 

6. 487 54 



Mar. 

3,1857 

n 

226 

Land and prosecute worV, 

22,000.00 

Mar. 

14,1864 

13 

' 225 

30 000 00 







10 percent architects, etc. 


Apr. 

7,1866 

14 

17 

15,000 00 



do 

11 

226 

Transferred from custom- 


do 

14 

17 

4 600 98 







house. 


Julv 

7, 1884 

23 

195 

5 000 00 







Gloucester, Mass ( 

2, 483 27 

Mar, 

3. 1885 

23 4 SO 

8 000 00 







San Francisco, Cal 

4 004 27 

(Afar. 

3, 1899 

3(1 

1076 

50 000 00 



Mar. 

11.1864 

13 

223 Completion 

30.000 00 

June 

6. 1900 

31 

589 

50 000 09 

1902 


Apr. 

7. 1S66 

14 

17 

do 

15 009 00 

Feb. 

14,1902 

32 

9 

10 000 00 



do 

14 

17 

Transferred fnm marine 

4,000.98 

June 

12,1917 

40! 107 

3,500.00 








h sp.tal, Evansville, Ind. 









Julv 

7, 1884 

23 

193 

Additional lot 

5,000.00 








Mar. 

3.18S5 

23 

480 

Approaches, etc 

8 009 00 








Mar. 

2, 1S99 

30 

9S2 

Im pro vem en ts and enlarge- 

100, 000 00 












ment to huildmg 

1 








Mar. 

3. 1901 

31 

1098 

Limit increased 

10 000 00, 







June 

12,1017 

40 

107 

Lookouts 

3,500.0 0 








Remarks. 


Contract in force 
for building. 


Contract not 
awarded for 
building. 


Contract not 
awarded for 
lookouts. 
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Division B — Statement of expenditures for building (construction and annual repairs , etc.) and sites , showiiig outstanding obligations and balances, 
with notes as to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line nu m &ers)-— Continued . 


Expenditures. 


No. 

Buildings. 

Sites. 

Outstanding obligations. 

Balances. 

S Remarks. 

B 

►d 

O 

8 

Construction. 

Extensions, 
alters t zons, 
etc. 

Annual 

repairs, 

etc. 

Total to June 
30, 1918. 

i Cost. 

I>8te of pur- 
chase. 

Site. 

i 

Building. 

435 

136 

437 

428 

430 

440 

*851,320 87 
*74,075 Ofi 
39,343 22 
67,613 30 
124 00 
■’'174,687 50 

?11Q, 109 00 

821, 747 24 
2, 197.88 

1 2, 148 78 

i 

1 65,076 17 

$73,068 11 
76,272.90 
39,343 22 
69,662 08 
124.00 

349.872 67 

$10,498 55 
18,821 07 
10,000 00 
6,000 00 
25,000.00 
/ 20,000 00 
\ 5,000.00 

July 3, 1873 
May 1,1907 
Mar. 7, 1913 
Apr. 28,1909 
Oct. 4-5, 1912 
Tcb. 4, 1837 
Oct. 8, 1894 

} 

$8,067.53 
62 00 

$6,989 25 

84,870.00 
3,391 00 

§ 

Surplus fund, June 30, 1916, $424.70. m 

5 

to 



BEPORT OP THE SUPERVISING ARCHITECT. 135 



Division A. Statement of legislative authorizations and appropriations, with notes relative to the, acquisition of sites, the progress of the work, and 

other pertinent features. ( Associated with Division B by corresponding line numbers ) — Continued. 


No. State and location, j to ‘ Title of building. 


443 Dunkirk, N. Y,,.. 

444 Duquoin,Ill 


43 Post office 


445 Durango, Colo., 


Legislative authorizations. 

Appropriations. 

i 

rA 


Statutes. 

! 

i 

i 

! 

! 

Statutes. 

5 

1 

Date of act. 


i 

Project or object. 

cost. 

Date of act. 


Amount. 

' 0 l 

! 

• 






§ 1 

gj 

! 

' > 

1 

i 

! 



£ 

c3 

P* ] 

\*\ 

May 4, 1888 

1 25 

149 

Site and building 

S150.000.00 

! Oct. 2,1888 

2j5 

506 $75,000.00 

1894| 

June 21,1890 

| 26 

173 

Limit increased 

120,000.00 

Mar. 2,1889 

25 

939 75,000 00| 

| 

June 6, 1902 

32 

326 

Commission to report as to 


1 Mar. 3,1891 

26 

949 120,000.00! 



| 

I 

insufficient capacity for i 


i June 30, 1906 

34 

790 20,000.00! 

, 




transaction of public 


Mar. 4,1907 

34 

1297 34,020.50 


1 



business. 


, June 12,1917 

40 

107 4,000.00 


1 June 30, 1906 

34 

775 

Additional land, exten- ! 

125,000.00 




1 

■ 



sions, etc. 






( Mar. 2, 1907 

34 

123S 

Provides for extension, etc., 








and new site in lieu of ad- 









ditional land. 

i 





Aug. 1,1914 

3^ 

610 

Unexpended balance. 


| 



1 




$8,426.74, available for 

1 



' 1 





extension of mailing plat- 

1 








form. 

1 4,000.00 





‘ June 12,1917 

40 

1 107 

Mail-conveying machinery. 






, June 30, 1906 

34 

| 775 

Additional land, extension, ; 

1 

Mar. 4, 1907 

34 

12971 70,979.50 





etc., $125,000, of which 

| 

May 30, 1908 

35 

488, 95,000.00 





$54,020 50 used for exten- 


Mar. 4, 1911 

36 

1368 95,000 00 





sion, etc., and $70,979.50 









for new site. 




' 


Mar. 2, 1907 

34 

123S 

Provides for extension, etc., 

70,979.50 




i 

1 

! 


to old building, and a 





1 




new site. 






May 30.190S 

35 

534 

Additional for site 

95,000.00 





June 25,1910 

36 

690 

do 

! 95,000 00 





d0 | 

3° 

691 

Site 

,20,000.00 

do....... 

36 

1370 20,000.00 

.... 

| May 30, 1908 ! 

35 

533 

...do 

5,000.00 

May 30,1908 

35 

487 5,000.00 

1915 

1 June 25, 1910 

36 

681! 

Building, additional land, 

60,000.00 

Mar. 4, 1911 

36 

1370 5,000.00 


i 



$5,000. 


Aug. 24, 1912 

37 

419 20,000.00 







June 23,1913 

38 

8 28,000.00 







Aug. 1,1914 

38 

611 7,000.00 


rln i 

‘ 36| 

6S9 

Site 

10, 000. 00 

Mar„ 4, 1911 

36 

1370 10,000.00 

• • • • 

Mar. 4,1913 

, 37 

871 

Building 

100,000.00, 

Feb. 28,1916 j 

39 

, 17 40,000.00 


June 12,1916 1 

1 39 

225, 

Authorizes provision for 


July 1,1916 

39j 

264 40,000.00 



Part of appropria- 
tion of $105,000 
extension, etc., 
and new site. 
Contract not 
awarded for 
mail - conveying 
machinery. 


Part of appropria- 
tion of $105,000 
extension, etc., 
and new site. 


building. 


awarded for 
building. 
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Division B. — Statement of expenditures for building {construction and annual repairs , etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits , and other features. {Associated with Division A by corresponding line numbers)— Continued. 


Expenditures. 


No. 


441 

442 

443 

444 
4451 


Buildings 


Construction 


*$251, 4 1G 51 


53,379 21 


Extension" 

alteialioii'- 

etc. 


Annual 

lopans, 

etc. 


S4S,40'j 7(.| -23,977 27 

Mil 38 

15.21 
910 OS 


Total to June 
30, 191S. 


S3 23, 799 54 


15 21 
54, 2S9 29 


Sites. 


Cost. 


$18, 5S3 49 
Gb, 109 43 
90, 48G 59 

17.619.00 
86,764 48 

20.000 00 
5,000.00 
3,000 00 

10,000 00 


Date of pur- 
chase. 


June 

Aug. 

Mar. 

Jan. 

Apr. 

Mar. 

Aug. 

Apr. 

Jan. 


20, 18S9 
16, 1907 

10.1909 

12. 1910 

12. 1911 
21, 1914 
27, 1909 

8, 1911 

24.1912 


Outstanding obligations. 


Site. 


Building. 


Remarks. 


Balances. 


84,000.00 


$3,486.00 

2 , 200.00 


134.79 

77,800.00 


Surplus fund, Juno 30, 1918, 85,614.74. 


CO 

-I 
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Division A. — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. ( Associated with Division B by corresponding line mm&crs)--Con tiniied . 


No. State and location 

1 

Title of building. 

1 =3 

tx 

§ 

O 

I 


Legislative authorizations. 



Appropriations. 


Remarks. 



Statutes 


i 


Statutes. 

3 

& 

§ 


Date of act. 

i 

o 

> 

. Project or object. 

1 1 

PU 1 

cost. 

| Date of act. 

i 

l 

> 

<p 

8P 

P4 

Amount. 8 

3 

S 

i 

1 

i 

1 

446 Durant, Okla 

4 Post office 

. Mar. 

4, 1913 

37, 

875 Site and building 

$80,000.00 

July 

29,1914 

38 

561 

$10,000.00.... 

i Contract in force 


1 



1 



July 

1,1916 

39 

204 

5,000.00 

for building. 


i 



. 


i 

June 

12,1917 

40 

107 

60,000.00 


447 Durham, N. C 

5 do 

. June 

6, 1902 

32 

319 do 

| 70,000.00 

June 

28, 1902 

32 

427 

I », (HJII <Hl I'jQri 




Mar. 

3, 1903 

32 

1205 Limit increased 

1 30,000.00 

Mar. 

3,1903 

32 

1081 

17,500.00 






1 

1 

1 

do 

32 

1038 

30,000.00 






| 



Apr. 

28,1904 

33 

454 

20,000.00 







i 

1 

Mar. 

3,1905 

33 

1157 

17,500.00 


448 Dyersburg, Term.. 

9 do 

May 

30, 1908 

35, 

5311 Site and building 

1 50, 000. 00 

May 

30, 1908 

351 

486 

15,000.00 1912 




1 


i 



Mar. 

4, 1911 

36 

1370 

35,000.00 


449 Eagle Pass, Tex... 

15 Post office and 

[June 

30, 1906 

3-! 

781 do 

50,000.00 

June 

30,1906 

31 

791 

15,000 00 1912 



customhouse. 

1 June 

25, 1910 

3o‘ 

679 Limit increased 

25,000.00 

Mar. 

4, 1907 

34 

1297 

35,000 00 



j 

1 

1 

i 



Mar. 

4,1911 

36 

1370 

25,000.00 


450 East Las Vegas, 

l 1 Post office and 

do 1 

36 

C91 Site 

15,000.00 

do 1 

36 

1375 

15,000 00 .... 


N. Mex 

1 courthouse. 

Mar. 

4,1913 | 

37 

883 Previous legislation, for site 

125,000.00 

July 

29,1914 

38 

561 

18,000 00 







at Las Vegas, repealed 


July 

1,1916 

39 

264 

500.00 






i 

and provides for site and 

; 

June 

12,1917 

40 

108 

20,000.00 







bui'ding at g, convenient 













point between East Las 












l 

■ Vegas and Las Vegas, N. i 








| 




1 

Mex. ! 







i 

451 1 East Liverpool, 

5 Post office 

. Mar. 

3, 1903 

32 

120S Site 

' 30,000.00 

Mar. 

3, 1903 

32 

1039 

30,000.001909 

I 

Ohio. 


l June 

30, 190b 

34 

777 Building 

100,000.00 

June 

30,190b 

31 

791 

20,000.00 

i 

i 

1 

1 


1 

I 


Mar. 

4, 1907 

34 

1297 

40,000.00 

i 

1 


1 


1 



Mar. 

4, 1909 

35 

949 

40,000.00 


452 Easton, Pa 

26 do 

. June 

6, 1902 

32 

316 Site and building (site, SI)..’ 

1 60,000.00 

June 

28, 1902 

32 

426 

10,000 00 1913 


j 

1 

, June 

30, 1905 

34 

784 Site. ( Previous legislation 1 

1 45,000.00 

Mar. 

3, 1903 

32 

1084 

15,000.00 







lapsed ) 


June 

30. 1906 

34 

795 

45.000.00 




1 May 

30, 190S 

35 

527 Building 

100,000.00 

May 

30, iyos 

35 

484 

20,000 00 









Mar. 

4, 1909 

35 

949 

20,000 00 





1 




June 

25, 1910 

36 

704 

25,000.00 


1 


| 

I 




Mar. 

4,1911 

36 

1370 

35,003.00 


453, East Orange, X. J. 

9 do 

, June 

25,1910 ' 

30 

690 Site 

p.n non nn 

.... do .. 

36 

1370 

60,000 00 


1 


Mar. 

4,1913 

37 

872, Building 

~ .jIHHI. 1111 

M,.i 

■t i i| , 1 

1 38 

82i 

1,000.00 .... 

Contract not 








Feb. 

28,1916 ! 

39 

17 

49,000.00 

awarded for 






I 

1 


1 July 

1,1916 | 

39 

264 

50,000.00 

building. 

• i 





1 


June 

12, 1917 1 

40 

108 

25,000.00 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of ike work, and 
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1 i 

1 i 



Legislative authorizations. 


Appropriation 

3. 

No. State and location. 

j Title of building. 

i 


' Statutes J 

i 

I 



Statutes. 

'S 

| 


1 ° 

Date of act. 

i 

> 

t 

1 

* i 

Project or object. 

1 

cost : Date of act 

1 1 

.-4 

£ 

6 

$ 

Ph 

Amount o 

i 

454 East Pittsburgh, 

1 30 Post office 

J June 

25, 1910 

1 36 

1 

687] 

Site and building 

$100,000.00 Mar. 

4,1911 

36 

1370 

$10,000.00 1918 

Pa. 





1 


Mar. 

3,1915 , 

38 

824 

40,000.00 






| 

i 

July 

1, 1916 

39 

264 

20,000.00 

455 Eastport, Me 

3 Customhouse and 

Jan. 

17, 1887 

24 

360 


100,000.00 Jan. 

17, 1887 

24 

360 

100,000.00 1893 


j post office. 

1 Oct. 

2, 1888 

25 

506 

Foundation of building; 

8,000.00 Oct. 

2,1888 

25 

506 

8,000.00 






I 

provides also for exchange 

Mar. 

18, 1892 

27 

9 

9,971.70 







of site if present one does 












not promise sound foun- 












dation. 







i 

1 Mar. 

18, 1892 

1 27] 

9 I 

Completion 

9,971. 70 





<56 East St. Louis, 111., 

, 22 Post office and 

June 

30. 1906 

34* 

778 

Site and building 

300,000.00 June 

30, 1906 

34 

792 

60, 000.001910 


i 1 courthouse. 

i May 

30, 190S 

35! 

520 

Limit increased 

25,000.00 Mar. 

4,1907 

34 

1298 

140,000.00 



Mar. 

4, 1913 

37j 

869 

Extension, etc 

210,000 00 Mar. 

4, 1909 

35 

949 

125,000.00 .... 





I 



Mar. 

3, 1915 

38 

82 il 

95,000.00 








July 

1. 1916 

39 

264 

50,000.00 

i 

1 






June 

12, 1917 

40 

108 

95,000.00 

457 do | 

1 — Rent of buildings 

Mar 

3.1913 

3S 

S24 

Temporary quarters and 

, 12,000.00 Mar. 

3,1915 

38 

824 

12 ; 000. 00 







moving expenses. 

1 





458 Eatonton, Ga i 

8 Post office 

Mar. 

4, 1913 

37 

877 

Site 

5,000.00 July 

29, 1914 

38 

561 

3,750.00.... 


[ 






i July 

1,1916 

39 

264 

750.00 

459 Eau Claire, Wis.J 

10 Courthouse and 

Mar. 

2. 1S9 9 

30i 

997 

rif- md i.mII.i:,.- 

' 50 , 000.00 Mar. 

3, 1899 

30 

1075 

50,000.001909 


post office. 

Mar 

3.1 01 

31* 

1097, 

i f 1 1 ■ ■ i , i ,| h •iimiii'i 

60,000.00 Mar. 

3,1603 

32 

1084 

80,000.00 



1 June 

6. 1902 

32 

314 

Limit increased 

I 30,000.00 May 

27, 1908 

35 

317 

30,000.00 

i 


j June 

30. 190b 

34. 

7741 

Limit increased; additional 

20,000.00 





t 





I 

land if necessary. 






460 Edenton, X. C...J 

1 Post office 

Mar. 

4.1913 

3" 

S7S 1 

Site 

I 7, 500. 00 July 

29, 1914 

38 

561 

7,500.00 .... 

461 Ed wards ville. Ill . 

22 do 

June 

25. 1910 

3* 

683 

Site and building 

| 70,000.00 Mar. 

4, 1911 

36 

1370 

14,000.00 1915 








, June 

23,1913 

38 

8 

25,000.00 








Aug. 

1,1914 

38 

611 

31.000.00 

462 Elberton,Ga 1 

8 do 

May 

30,1903 

35 

533 

Site 

7,500.00 May 

30,1908 

35; 

487 

7,500.001914 



' June 

25,1910 

36, 

6S1 

Building 

45,000.00 Aug. 

24,1912 

37| 

419 

30,000.00 



Mar. 

4,1913 

37 

866 

Limit increased 

12,500.00 June 

23,1913 

38, 

8 

1 15,000.00 



I 


, 



1 Oct. 

22.1913 1 

38, 

209 

| 12,500.00 

463 El Dorado, Ark... 1 

7 do 

do 

37 

877 

Site 

] 5,000.00 July 29,1914 i 

33 

561 

1 

5,000.00.... 


for extension. 


Site selected. No 
provision for 
building. 




Expenditures. 


Construction. 


*132, 262. 83 


Extensions, Aunual 1.. Ti,n. 

alterations, repairs, ;{ll k 

etc. etc. 

, ! 

Cost. 

Date of pur- 
chase. 

1 • 1 

$908.20] $52,995.44 

. 17,130. 05 125,217.47 

5165, 354. 11 4, 430. 7G 441, 882. 53 

$39,000.00 
9, 884. 28 
52,683.11 

Apr. 22,1913 
May 27,1887 
Juno 28,1907 


3 , 000 . on 

\ nr 10, 1917 

• Li*.. 11 1 

; 11,392.17 143,655.02 

2. 00 2. 00 

1,010.93 55,652.29 

1 1 175.68 56,426.58 

/ 9, .‘I" 1 ■ 

|\ lx.niio tii) 

j 4,000.00 

14,000.00 
7, 500. 00 

I r»l 1 1 lj iWlK) 

M.\ 17,1905 
lur 1,1906 
Aug. 2,1916 
Juno 20,1911 
Jan. 20,1909 


Outstanding obligations. I 


Building. 


80,937. lOj 
*47 *305.* 26} 


§1,975.60 


27,340.63 

16.00 


$3,750. 00) . 


58. 75 ’ Surplus fund, June 30, 191G, $2,190. 35. 
1,250.00 
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to 



466 1 

46: 

46! 

46( 

4701 

471 

472 


Eldorado, Kans. . 
Elgin, HI 


Elizabeth, N. J. . 


Elizabeth City, 
N. C. 


E lizabethton, 
Tenn. 

E 1 i z abethtown, 
Ky. 

Elkhart, Ind 


Elkins, W. Va.... 


Ellensburg.Wash . 


Title of building. 


Legislative authorizations. 


Date of act. 


Statutes 


Post office | Mar. 4,1913 1 37) 874] 

do Mar. 2,1899 | 

May 30,1908 | 35* 524] 


do June 6,1902 , 32 

Mar. 3, 1903 32 

I June 30,1906 34 


Courthouse and Mar. 2,1899 1 
postoflice. 1 Mar. 3,1901 I 
June 6,1902 
Mar. 3, 1903 
Postoflice Mar. 4,1913 


..do 

do 


-do.. 


319 

1205 

773 


Project or object. 


Site and building.. 


Limit of 
cost. 


.do.. 


Extension, etc. 


Site and building. 
Limit increased .. . 
....do 


360.000. 00 

100.000. 00 

40,000.00 


135,000.00 

65.000. 00 

50.000. 00 


9S3| Site and building. 
1097 Limit increased .. . 

313' do 

1204, do 

879 Site 


37 878 do 


June 6,1902 32| 318| 

July 1, 1916 1 39, 264* 


Site and building. 
Lookouts 


2 do.. 


.do.. 


May 30,190* 
June 25, 1910 
Mar. 4, 1915 


June 25,1910 
Mar. 4, 1913 


35 536 Site 

36 6s 3 Building 

35 121S Limit increased . 

I 

36 692 Site 

37 873 Building 


50,000.00 

50.000. 00 

20.000. 00 
20, 000. 00 

2.500.00 

7.500.00 

85,000.00 

1,000.00 


10 , 000.00 

85.000. 00 

50.000. 00, 


7,000.00, 

75,000.00 


Appropriations. 


Date of act. 


July 29,1914 
June 12,1917 

Mar. 3, 1899 
June 6,1900 
May 30,1908 
Mar. 4,1909 
June 28,1902 
Mar. 3,1903 

....do... 

Mar. 4,1907 
Mar. 4,1909 
Mar. 3, 1899 
Mar. 3,1901 
June 28,1902 
June 30,1906 
July 29,1914 

do 


June 

Mar. 

Apr. 

Mar. 

July 

May 

Aug. 

June 

July 

June 

Mar. 

Mar. 

Feb. 

July 

June 


28,1902 
3, 1903 
28,1904 
3,1905 
1,1916 
30,1908 

24.1912 

23. 1913 
1,1916 

12, 1917 
4,1911 

3. 1915 

28. 1916 

1. 1916 

12. 1917 


Statutes 


33 


38 


401 


561 

108 

1075 

589 

482 

949 

427 

1084 

1038 

1298 

949 

1075 

1134 

420 

698 

561 

561 


427 
1085 
454 
1157 
264 
35. 489 
37 419 


8 
264 
108 
1371 
824 
17 
26 4 
108 


Amount. 


$5, 

45, 

50, 

50, 

20 , 

20 , 

60, 

33, 

60, 

23, 

71, 

23, 

25, 

50, 

40, 

2 , 


250.00'.... 
000. OOj 

000. 00 19021 
000.001910 
000 . 00 , 
000.00 
000.0019111 

750. 00, 
000.00 
000.00 
moo 1 
000.001906 
000.00 
000.00 
000.00 

500.00. ... 


5, 000. 00i 


20,000.00 

21. 250. 00 

13.750.00 

30.000. 00 

1,000.00 

10,0*10 Of; 

50.000 0U 

35.000. 00 

25.000. 00 

25.000. 00 

7.000. 00 

10.000. 00 
30,0 00.00 
30,000.00 

5.000. 00 


1905 


1918 


1917 


Remarks. 


Contract not 
awarded for 
building. 


No provision for 
building. 

Do. 


§ 

W 


SzJ 

Q 


a 

W 

H* 

3 

o 


Division B —Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line numbers)— Continued. 


Expenditures. 


No. 


464 

465 

466 

467 

468 

469 

470 

471 

472 


Buildings. 


Construction 


8165.00 
*81,112.21 
*181,904. 63! 
*113,007. 451 


*72, SR4. 73! 
119,999.04 
59. 145. 42| 


Extensions, 

alterations, 

etc. 


837,092. 15] 


Annual 

repairs, 


$5,744.92 
10,450.39 
7, 805. 18 


700 00! 


5, 825. 03 
1,014.44 
1,171.79 


i i.i .1 i • , Ti.in 
. 111 , | ■ 1 1 K 


SI 65. 00] 
123,949.31 
192,355.021 
120,812.03 


Sites. 


Cost. 


Date of pur- 


85, 000. 00 
18,052.11 
68,095. 37 
26,059.85 


79,409.76 
121,013. 4S 
60,320.211 


4.000. 00 
11,925.09 
10, 000. 00 

7.000. 001 


July 24,1916 
Feb. 12,1900 
Oct. 15, 1907 
Jau. 29,1904 


Dec. 23,1916 
Apr. 8, 1903 
Oct. 10,1908 
Juno 28,1911 


Outstanding obligations. 


Site. 


Building. 


$80. 50 


8, 170. 20 

2 , 012.00 


Balances. 


$45,085. 00| 


2,500.00 


6,830.76 

13,842.581 


Remarks. 


Surplus fund, Juno 30, 1916, $2,827.35 


Surplus fund, Juno 30, 191S, $300 , 


CC 



Division A . — Statement o. 


igislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work , and 
pertinent features . ( Associated with Division B by corresponding line numbers ) — Continued. 

Legislative authorizations. Appropriations. I . 


No. State and location. ( .2 Title of building. 
•0 


473 Ellsworth, Me 3 Post office and 

1 customhouse. 


474 Elmira, N. Y.. 


475 El Paso, Tex.. 


476,.... do 


. 37| Post office and 

, courthouse. 

. . 16 Customhouse, post 

oihce, and court- 
house. 

. . 16 Post office 


477 El Reno, Okla. . 2. do 


478 Elwood, Ind ... . 8 do. . 


479 Elyria, Ohio 14' do.. 


1 


(U 

Aug. 

4,1854 

10 

571 

Aug. 

1,1856 

11 

145 

Mar. 

3,1857 

11 

221 

June 

2,185S 

»{ 

32-39 

324 

i 


32-39 

324 

Fob. 

14,1902 

32 

9 

May 

30,1908 

35 

524 

Mar. 

4,1909 

35 

913 

Mar. 

2, 1899 

30 

9S9 

Mar. 

3, 1901 

31 

1097 

June 

30,1886 

24‘ 

1 107 

Mar. 

24,1890 

26 

29 

Aug. 

23,1894 

28 

428 

June 

25,1910 

36 

692 

Mar. 

4, 1913 

37 

i 

873 

June 

25, 1910 

36 

6S7 

I 

May 

30, 190S 

35 

i 

529 

June 

25, 1910 

36 

~677 ( 

... do 

36 

691 

Mar. 

4, 1913 

37 

872 


Project or object. 


Site, $3,000; building, 
$10,000; 10 per cent archi- 
tects, etc., $1,000. 

Modify plan 

Contingent expenses 


Appropriations. 

Date of act. 

Statutes. 

- a 

O g3 

> fW 

Amount. 


\CompTction, $2,000; fenc- \ 
I ing, etc., $3,000. J 

IFrom customhouse, Bel- \ 
f fast, Me. / 

Repairs, etc 

Extension, etc 

Additional land within 
limit. 

Site and building 

Limit increased and addi- 
tional land, $7,000. 

Site and building 

Limit increased 

Elevator 


Limit of 
cost. 


$14,000.00 Aug. 4,1854 
Aug. 1,1856 
Mar. 3,1857 

?;«£:!» June 2 > 1858 

5.000. 00 do 

i «n nn/ Feb * 14 > 1902 
I,3U9. 00 U&iy 30,1908 

7.000. 00 Mar. 4,1909 
42,000.00 Mar. 4,1911 


185.000. 00 

47.000. 00 

150.000. 00 

50.000. 00 
7,000.00 

60.000. 00' 

300.000. 00 


100 , 000.00 

50.000. 00 

25.000. 00 


*25, 000.00 

100 , 000.00 


10 571 $14,000.001858 

11 145 3,000.00 

11 221 1,500.00 

6 , 000.00 

n { 33 324J 1>309.00 

32 9 7,000.00 

35 482 20,000.00 

35 949 20,000.00 

36 1371 2,000.00 


480 Eminence, Ky 71 — do do 37 878, Site. 


1.001903 

LOO 

1.00 

LOO 1893 
LOO 
LOO 
LOO 

L 00 Contract in force 

L 00 for building. 

LOO 

LOO 

LOO 1916 

LOO 

LOO 

LOO 1913 
LOO 
LOO 
LOO 

LOO 1917 

l.00| 

L00 

L00 

L00 

L 00 No provision for 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
v ith notes as to surplus fund deposits , and other features. ( Associated with Division A by corresponding line numbers) — Continued. 


No. 

Expenditure?. 

Remarks. 

Buildings. 

! Sites. 

Outstanding obligations. 

Balances. 

Construction. 

Extensions 

alterations, 

etc. 

, Annual 
repairs, 
etc. 

Total to Juno 
30, 1918. 

Cost. 

Date ot pur- 
chase. 

Site. 

Building. 

473 

471 

475 

47(1 

477 

47S 

479 

4S0 

*£20, 000. 87 

*200, 132. 77 
*196, (12 ! 0'" 1 
151,593 0i; 
■*74, *78. 71 
*60, 314. 7^ 
86,656. 09 

«36,700 42 

l 

821,013.45 

9,503.00 
51,088. 29 

1,085. 58 
1,050. 97 
855. 30 

880,834.74 

209,635. 77 
247,712. 35 
151,593.04 
75,564.29 
01,365. 73 
87,512.35 

/ 83,000.00 

i 5,236.8b 

/ 23, 824. 03 

\ 7,000 00 

10,375.91 
60,000.00 

5.900. 00 

8. 500. 00 
25,000.00 

6. 850.00 

Apr. 11,1855 
May 23,1910 
Apr. 28,1900 
Apr 29,1901 
Feb. 18,1887 
Jan. 25,1916 
Mar. 30,1912 
Dec 28,1909 
Mar. 31,1911 
Oct. 11,1915 

i= 

8137,222. 91 

2,280.66 

$11,184.05 

11,003.01 

* 
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Division k.— Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work , and 
other pertinent features. ( Associated with Division B by corresponding line numbers) — Continued. 


05 


No. 


Legislative authorizations. 


State and location. 


Title of building. 


Statutes. 


Date of act. 


1 § 
o 


1 o’ I 
> I * 


Project or object. 


Limit of 


481 1 Emporia, Kans 4 Post office.. 


Mar. 3,1891 
June 6, 1902 
Mar. 3, 1903 
May 30, 190S 


482 Enid, Okla 1 Post office and do 

* courthouse. 

483 J Ennis, Tex 5 Tost office June 25, 1910 

I 

484| Ensley, Ala 9. ...do May 30,1908 

485 Erie, Pa 25 Customhouse, etc.. Mar. 3,1849 

486. ...do 25 Po^t office and Jcne 27,lSs2 

1 coaithuUbe. Mar. 3,ibb5 

Mar. 3. lbS7 
June 30,1906 


26 950 Site 

32 316| Building 

32 1204i Limit increased . 
35| 524 j Extension, etc . . 


$10,000.00 

41.000. 00 
9,000.00 

30.000. 00 


35' 52 7 1 Building j 100,000.00 


36 688' Site and building.. 


35 528 

9 1 364 

22 10b 

23 306 

24 510 

3- 775 


.do.. 


Mar. 4,1907 34 123S 


....do 

do 

Limit increased 

U-r . 

A 1« I il 1 ill il I !■■■ j j , 1 1 . J . ( • 1 1 - 

sion. 


487 Escanaba, Mich... 

12 Post office 

. June 30,1996 

34 

779 

ci eased). 

Site and building 

■ ' 

1 

May 30, 19J> 

35 

521 

Limit incieased 

488 Estherville, Iowa. . 

10. ...do 

June 30.1906 

34 

7S 2 

Site 

1 


May 30,190b 

37 

526 

Building 

489 ( Eufaula, Ala 

3 do 

do 

3"i 

52S 

Site and building 

i 

4901 Eugene, Oreg 

1 do 

. . June 39.1909 

34 

7S0 , 

. . ..do 



May 30,19Jb 

35 

522 

Limit increased 1 


60,000.00 


60,000.00 

29.000. 00 

150.000. 00 

100.000. 00 

5, 000. 00 

17,500.00 

5,000.00 

50.000. 00 

14.000. 00 


Appropriations. 


Date of act. 


Mar. 3,1891 
June 28,1902 
Mar. 3,1903 

....do... 

May 30,1908 
Mar. 4,1909 
May 30,1908 
Mar. 4,1909 
June 25,1910 
Mar. 4,1911 

do 

Aug. 1,1914 
Mar. 3,1915 
May 30, 190S 
Mar. 4,1911 
Mar. 3,1849 
June 27,1882 
Mar. 3,1885 
Aug. 4, 1886 
Mar. 3, 1887 
June 30,1906 
Mar. 4,1907 


June 

Mar. 

Mar. 

June 


8 , 000.00 

60.000. 00, May 

I Mar. 

50.000. 00 May 

j Mar. 
I June 

50.000. 00 June 

20.000. 00, Mar. 

I Mar. 


30,1906 
4, 1907 
4,1909 
30, 1906 
30,1908 
4,1909 
30,1908 
4,1911 
23, 1913 
30, 1906 
4,1907 
4,1909 


Statutes, 


950 

426 

10851 

1038, 

482* 

949| 

484 

950| 

704 

13711 

1371 

611 

824 

484 

1371| 

364 

108 

306 

222 

510 

791 

1298 


34 793 
341 1298 

35 950 

34 794 

35 4S3 

35 950 

35 484 

36 1371 

3S 8 
34 793 

34 129S 

35 950 


Amount. 


$ 10 , 

15, 

26 

9, 

15, 

15, 

20 , 

55, 

15, 

1 “: 

&, 

25, 

35, 

29, 

100 , 

100 , 

50, 

5 ; 


000 . 

000 . 

000 . 

000 . 

000 . 

000 . 

000 . 

000 . 

000 . 

000 . 

000 . 

000. 

000. 

000 . 

000 . 

000 . 

000 . 

000 . 

000 . 

000 . 

500. 

000. 


20,000 1 

30, UM 1 

14.000. C 

8,000 f 

15. 000. C 

45.000. f 

15. 000. ( 
?T.nnn r 
1 1 1, nun 1 
1>H mm 1 
3u In n ■ l 
20^ 000. C 


1904 


1911 


1912 


1916 


1912 


1850 

1887 


Remarks. 


Erected on Gov- 
ernment reserva- 
tion. 



Division B —Statement of et penditures for building ( construction and annual repairs, etc.) and sites , showing outstanding obligations and balances , 
uith notes as to surplus-fund deposits , and other features. (Associated with Division A by corresponding line numbers)— Continued. 


No 


Expenditures. 


Eu ild mes. 



1 

Extensions, 

Annual 

Total to June 


Const rii' tinn. 

altciatums, 

repans, 1 

30, 191s. 



etc. 

etc, | 


4S1 

--50,000 (l(i 

*29, 9»1.2 

813,911. K>] 

*93,905. 12! 

182 

>■99,901.9, 

i 

(,,(,17 * ' 

109,519 Ml 

483 

1 55, 071. 7 V . 


1,053 39 

1 50, 125. 17 

481 

In, 99 1 8." 

i 

'3, 0^ f » 97 

50, O’ 1. 82 

485 


13,82 1.71 

13, 8 >1.74! 

480 

+223,759 3"' 1 



3U,80d. 91 

J 203,5 9 2(i| 

4S7 

50,109.21' 


1,978.S9| 57,815.10 

1S8 

*59,989.92, 


1,9(>3 10 

91,952.72 

489 

40,5/9.92! 

i 

1,521. 12 

45,101.01 

490 

■-93, lis 09 


1, 112 00 

j 91,880.09 


Sites. 


Cost. 


Date of pur- 
chase. 


89, S02. 59| Mar. 3,1893 


3, 
1 3, 

29, 

30, 

22 , 

1, 


030 00 
0J0 00 
000 00 
188 90 
272. 50 
on 25 
.'35. OS 
01)0 00 
102.01 


Mai.. 

Jm«e 

July 

Apt. 

Sept. 

Air? 

Apr 

July 

Apr 


9,1912 

29. 1909 
2,1819 
9, ISM 

3. 1907 

7. 1907 
25, 1907 

15. 1909 
25, 1007 


Outstanding obligations. 

Balances. 

Site/ 

Euilding. 
















1 



/ 

97 5. 00 




50. 25 





Remarks. 


Cost of sito Includes building. 


Surplus fund, Juno 30, 1917, *3,727 51. 


Surplus fund, Juno 30, 1910, *303.83. 
Sill plus fluid, Juuo 30, 1918, $389.90. 
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Division A.— Statement of legislative authorizations and appropriations , uith notes rt 
other pertinent features. ( Associated with Division B by corre 


Legislative authorizations. 


No. State and location. 

+£ j Title of building. 

Date of act. 

® Statutes. 

l 

i 

Project or object. 


-C | 
ti 

8 

o 

> 

1 

o 

gP 

c3 

(k 

491 Eureka, Cal 

1 Post office and 

June 

30,1906 

34 

778 

Site and building 


1 customhouse. 

May 

30, 1908 

35 

520 

Limit increased i 

492 Eureka, Utah 

1 Post office 

Mar. 

4,1913 

37 

876 

Site and building 

493 Eureka Springs, 

3 do 

May 

30,1908 

35 

487 

Site 

Ark. 


June 

25,1910 

36 

6S4 

Site and building, $57,500. . . 

494 Evanston, 111 

10 do 

June 

6,1902 

32 

317 

Site and building 

• 


June 

25,1910 

36 

j 679 

1 

Extension, etc 

i 

495 Evanston, Wyo. . 

1 Po*t office and 

June 

6, 1902 

32 

320 

i 

^ Site and building 


courthouse. 

Mar. 

3. 1903 

32 

1205 

i Limit increased 



June 

30, 1906 

34 

774 

do 

49G Evansville, Ind . . . 

1 Marine hospital .. . 

Aug. 27, 1W 

25 

450 

Site and building 



July 

19, 1897 

30 

113 

Retaining wall 

497 do 

1 Post office and 

Mar. 

3, 1873 

17 

541 

Site and building 


customhouse. 

June 

23, 1874 

IS 

227 

Building, abo\ e amount for 







site. 



June 

20, 1^7S 

20 

210 

Fencing, grading, etc 



June D , 

21 

251 

.d i 



Mar. 

4, 1913 

37 

869 

! 

Extension, etc 

i 

49S do 

. . . Rent of buildings. . 

Mar. 

3, 1915 

38 

( S24 

Temporary quarters and 







I moving exuenses. 



Oct. 

6. 1917 

40 

' 34S 

do 
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Division B. — Statement of expenditures for building (construction and annual repairs , etc.) and sites, showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line numbers) — Continued. 


No 

Expenditures. 

Remarks. 

Buildings. 

Sites. 

Outstanding obligations. 

Balances. 

Jonstiuction. 

Extensions, 

alterations, 

etc. 

Annual 
re i 'an s, 
etc. 

Total to June 
30, 1918 

Cost. 

.... 

Date of pur- 
chase. 

Site. 

Building. 

491 

49. 

49. 

494 

49: 

49 

497 

408 

*$12G,120.2. 


$6,253 60 

$132,373.82 

$15,075 80 

Sept. 28, 1907 



$15,000.00 

5,279.25 

2,235.90 

635.00 


35,807 5 
*72, 348. 9’ 
*177, 79J.5 
*91, 00b. 4' | 
*235,461.52 
10, 770.00 

S49.99S 16 

5,803 45 
125,586. 15 

640.62 
5,801 6' 
5,578.66 
31,500.61 

39,539.32 

36,448. 12 
128, 151.80 
183,368.62 
128,310.54 

400,586.99 

10,770.00 

7,5' 0 01) 
17,532 52 
4,012.14 
8,901 45 
98,916.15 

May 24,1912 
Mar. 29,1904 
July 20,1903 
July 2, 18S9 
/Mur. 14,1873 
\Fob. 26,1874 

} 

$8,913.25 

22,177.95 

95.00! 
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Division A.- 


- Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features . ( Associated with Division B by corresponding line numbers) — Continued. 


1 

No. | State and location. 

'S 

t‘c 

g 

o 

Title of building. 




Legislative authorizations. 


] 

Appropriations. 

Year occupied. 

Remarks. 

Dati 


Statutes. 

Project or object. 

i 

Limit of j 
cost. 

1 

Date of act. 

Statutes. 

| Amount, j 

i 

1 

3 of act. 

'o 

> 

© 

tc 

c3 

P* , 

'o 

> 

\t 

1 * 

499' Everett, Wash 

1 

Post office 

and 

May 

30,1908 

35 

532 

Site and building 

i $130,000.00 

1 Mav 30,1908 

35 

i 

487 

i 

$35,000.00 

1917 



1 


customhouse. 

Mar. 

4.1913 

37 

SG9 

Limit increased 

1 50,000.00 

Mar. 4,1909 

35 

950| 40, 000. 00! 




t 










, Mar. 4,1911 

36 

137H 20,000.00 














1 Mar. 3,1915 

38 

824 

' ck nan ryv 



500 Excelsior Springs, 

3 

Post office... 


June 

25 1910 

36 

686 

Site and building 

60,000.00 

, Mar. 4.1911 

i 36 

, 13711 1 i 1111,1 in' 

Oil', 



i Mo. 









i 

I June 23,1913 

38 

1 8 

In nun iin 




1 










1 Aug. 1,1914 

38 

611 I* ihim mi 




1 










i Mar. 3,1915 

38’ 824 

! 20,000.00 



501 

Fairban] s, Alas] a 


Courthouse 

and 

Aug. 

1 1914 

3S 

Gil 

Additional land 

, 15,000.00] 

Aug. 1,1914 

38, Cll 

1 15.000.00 

i 

i 

502 Fairburv, Nebr . . . 

4 

iail . 

Post office . . . 


May 

30, 1908 

35 

530 

Site and building 

70,000.00 

May 30,1908 

1 35 

485 

15,000.00 

,1912 












! 

Mar. 4.1909 

1 35 

950* 55,000.00 



503 

Fairfield, Iowa 

1 

do 


Mar. 

4,1913 

37 

87S 

Site 

10,000.00 

July 29 1914 

38 

561 

200.00 

.... 

No provision for 









1 



Aug. 1,1914 

3S 

1 on 

8,800.00 


building. 

504 

Fairmont, Minn. . . 

2 

do 


. ..do 

37 

875 

Site and building 

65,000. 00 

Julv 29,1914 

38 

561 

5,nnn 00 


Site selected. 



1 









June 12,1917 

40 

108 

Jl>, Don. IK) 


1 

505 

Fairmont, W. Ya.. 

lj. 

do 


June 

SO.ig'T 

34 

781 

do 

75,000. 00 1 

June 30,1906 

34! 794 

on non. on 1011 




I 



May 

30. 1908 

35 

523 

Limit increased 

50,000.00, 

Mar. 4,1907 

34 

1298 

_ ..in hi mi 













1 

May 30,1908 

35 

482 

I 1 1,| II III Mil 













1 

i Mar. 4,1909 

35 

950 

Jn, iiihi ini 














Aug. 24,1912 . 

37 

420 

10,000.00 













1 

June 23,1913 

38 

8 

40,000.00 



506 

Fallon, Nev 

ll. 

do 


Mar. 

4,1913 

37 

875 

Site and building 

55,000.00 July 29,1914 

38 

561 

6, 000. 00 


| Contract not 



I 








1 June 12, 1917 

40 

108 

10,000. 00 


, awarded for 



1 














i building. 

507| 

Fall River, Mass. 

15 

Customhouse an 1 

May 

21,1872 

17 

140 

do 

290,000. 00 

Mar. 3,1S73 

17 

523 

200,000.00 

1SS2 




1 

po=:t office 


Mm 

3.18-3 

18 

394 

Limit increased 

40,0010.00 

Mar. 3.1875 

18 

394 

4n,ono. on 








Tulv 

31.1870 

19 

110 , 


25,000.00 

Julv 31.1876 

19 

110 

25,000.00 








Mar. 

3 1877 

19 

351 . 

do 

2D. 000 00 

Mar. 3. 1877 

19 

351 

20,000.00 








\pr 

3 f i 1878 

21 

43 . 

. ...do 

50.onn.oo 

Apr. 30.1S78 

20 

43 

50.000.00 








June 

2 1. WS 

21 

210 . 

... .do 

2D. 000. 00 

June 20, 1S78 

20 

1 210 

20,000.00 








Mai 

3 li>79 

2) 

277 

Limit increase 1, additional 

85,000.00 

Mar. 3,1879 

20 

277 

85,000.00 












land. 825,000. 


June 16,1880 

21 

259 

50,000.00 



1 





June 

16. 1880 

21 

259 

Limit increased 

50,000.00, 

Mar. 3, 1881 

21 

435 

28,000.00 



1 





Mar. 

3. 1SS1 

21 

435 

Approaches, etc 1 

28,000.00 





i 



Division B. — Statement of expenditures for building ( construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
uith notes as to surplus-fund deposits, and other features. ( Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 


No. 


499 

500| 

501 

502 
603 

504 

505 

506 

507 


Buildings. 


Extensions, 1 
Construction, alterations, 
etc. 


Annual 

repans, 


$115,936 27, 
*48,t>13.3f' 


$1,803.05 
1,159 54 


*G0, 99S G7 ... 


0,311 85 


94,090 34 
257.00 

*360, 135. 54 


1,719.27 

67,420.34 


Total to June 
30, 1918. 


$117,739.32 

49,772.90 


67,340.52 


95, 809. G1 
257 00 

427, 5C1 88 


Sites. 


Cost. 


$12,000 

11,000 

15,000 

9,0)1 

7,000 


| Date of pur- 
I chase. 

I 

I 

00 May 20,1909 
00! Oit. 11,1911 
00 Sept. 30, 1915 
, 00 Jan 10, 1909 
<0 Sept 18,1910 


30,728. 

1,500 


85, Nov. 2G, 1909 
00 Juno 11,1917 


Outstanding obligations. 


163,302.17 ( {j™ 6 1874 l} 


Site. 


$5,000.00 


Building. 


S3, 504. 50 


180.00 


Balances. 


$48,499.23 


10,000.00 

.81 

13,243.00 


Remarks. 


Surplus fund, June 30, 1918, $386.64. 
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Division A.— Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work , and 
other pertinent features. ( Associated with Division B by corresponding line numbers) — Continued. 


1 

i Appropriations. 

1 

Year occupied. 

Limit of 
cost. 

Date of act. 

Statutes. 

Amount. 

VoL 

Page. 

$6,000.00 

Mar. 

4,1911 

36 

1371 

$6,000.00 

1918 

65,000.00 

Mar. 

3,1915 

38 

824 

10,000.00 



Feb. 

28,1916 

39 

17 

15,000.00 



July 

1,1916 

38 

265 

30,000.00 



June 

12,1917 

40 

108 

10,000.00 


5,000.00 

Aug. 

1,1914 

38 

611 

6,000.00 

.... 

100,000.00 

Mar. 

3,1891 

26 

950 

100.000.00 

1897 

80,000.09 

Apr. 

23,1904* 

33 

454 

30,000.00 

1907 

2,500.00 

Mar. 

3,1905 

33 

1157 

20,000.00 



June 

30,1906 

34 

698 

30,000.00 



Mar. 

4,1907 

34 

1374 

2,500.00 


25,000.00 

Aug. 

1,1914 

38 

611 

23,500.00 

.... 

50,000.00 

May 

30,1908 

35 

485 

20,000.00 

1912 

20,000.00 

Mar. 

4,1909 

35 

950 

30. (MM). 00 



Mar. 

4,1911 

36 

1371 

20.000.00 


5,000.00 

July 

1,1916 

39 

265 

5,000.00 

.... 

60,000.00 

Aug. 

1,1914 

38 

611 

5,000.00 



Fob. 

28, 1916 

39 

17 

500.00 



June 

12, 1917 

40 

108 

25,000.00 


55,000.00 

July 

1, 1916 

39 

265 

5,300.00 



June 

12,1917 

40 

108 

10,000.00 


50,000.00 

June 

30,1906 

34 

792 

10,000.00 

1911 

10,000.00 

Mar. 

4,1907 

34 

1298 

40.000.00 



Mar. 

4,1909 

35 

950 

10,000.00 


60,000.00 

June 

30.1906 

34 

793 

20.000.00 

1911 

10,000.00 

Mar. 

4,1907 

34 

1298 

20,000.00 



Mar. 

4,1909 

35 

950 

30,000.00 


50,000.00 

Mar. 

4,1911 

36 

1371 

10,000.00 

1915 


June 

23,1913 

38 

8 

10.000.00 



Aug. 

1, 1914 

38 

611 

15,000.00 



Mar. 

3, 1915 

38 

824 j 

15,000.00 



No. 


508 


509 

510 


fill 

512! 


613 

514 

515 

516 

617 

518 



Legislative authorizations. 


Title of building. 


Statutes. 


Date of act. 


Falls City, Nebr..J 1 


Project or object. 


* . 


....do.. . 
i'aiiMiult, Hum 


Fayette, Mo | 7. 

Fayetteville, Ark.J 3J- . 

I 

Fayetteville, X. C. 6 

. I 

Fayetteville, Tenn. I 5 . 



Post office.. . 

Jtme 

25,1910 

36 

690 



Mar. 

4, 1913 

37 

872 

«! 

do 

Mar. 

4,1913 

37 

878 

l‘ 

Post office 

and | Dec. 

27, 1890 

26 

703 


courthouse. 

Mar. 

3,1903 

32 

1204 



Mar. 

4,1907 

si 

1374 

1 

do 

Mar. 

4,1913 

37 

878 

3 

Post office.... 


30, 1908 

35 

530 



June 

25 1910 

36 

678 

13 

do 


4, 1913 

• 37 

878 

4 

do 

do 

1 37 

1 870 

i 

7 , 

do 


I 37^ 

875 

3[. 

do 


! 34 

| 

778' 

1 


1 May 

30, 190S 

35 

520| 

6. 

do 

June 30. 1906 

34 ■ 

780 

1 


May 

30, 190S 

35 

522 

5 . 

do 

June 25.1910 

36 

6SS 


Site 

Site and building., 
Limit increased . . . 


Site. 


Site and building., 


,.do., 


6 S3 Site and building. 


Remarks. 


No provision 
building. 


Do. 


for 


Do. 


Contract in force 
for building. 


Site donated. 


Division B —Statement of expenditures for building {construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
■with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers)— Continued. 


Expenditures. 


No. 


Buildings. 


Extensions, Annual 

Construction, alterations, 1 repairs, 
eu*. etc. 


Total to June 
30, 1918. 


i i 


1 

508 

509 

l 

$40,107 73 

$859,641 

$46,907.37 

510 

511 

*95,892 06, 879,16.6^ 

28,565.85, 

203, G23 97 

512 ” 

513 

*60, 99G 79 1 

3, 7G7. 75J 

64, 7G4.54 

514 " 
515, 

516 

517 

518 

15,071.55 | 

115.00' 

3’ioj" 

15,074.55 

115.00 

55,522 40* 

*59,969 241 

40,327 081 

1,420 57 
1,485 52, 
091.95 

56,948.97 
61,454 7G 
41,319 03 


Cost. 


Sites 


1 Date of pur- 
chase. 


85, 

5, 

4, 
23, 

9, 

5, 
5, 
4, 

10 , 

8, 


700.00 May 
000 00 Nov. 
107.94 Mar. 
500. 0U| 


000 00 
000.00 
000.00 
000.00 
29 51 
012.44 
500 00 


Apr. 

Dec. 

Jan. 

Jan. 

Mar. 

Mar. 

Oct. 

Oct 


1.1911 
21, 1914 

7, 1892 
0, 1915 
16, 1908 
30, 1918 
8, 1916 
28, 1917 
8,1907 
15, 1907 

2. 1911 


Outstanding obligations. 


Site. 


Building. 


$2,300.00 


39,263.24] 


300.00 


67.001 


Balances. 


Remarks. 


$16,592.27 


Deficiency, $28,834.79. 

Surplus fund, June 30, 1016, $4,148.09. 
Surplus fund, Juno 30, 1918, $1,105.02. 
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Division A. — Statement of legislative authorizations and appropriations f with notes relative to the acquisition if sites t the progress of the work } and 
other pertinent features . {Associated with Division B by corresponding line numbers) — Continued. 


I 

No. ! State and location. 

to 

*6 

ti 

g 

Title of building 



Legislative authorizations. 


1 1 

I Appropriations. ] 

1 1 

Year occupied. 

! 

! 

i 

Remarks. 

Date of act. 

Statutes. 

1 Project or object. 

Limit of 
cost. 

1 

. 

i 

Date of act. 

j 

1 

Statutes. 1 

I | 

1 

| Amount. 

1 

1 

. 1 
c 1 
> 

?r 

c3 

fc 

> 

& i 
S 

i 

5191 Fergus Falls. 

9 

Courthouse and 

Mai. 

2, 1S90 

30 1 

970 

Site and building 

1 $75,000.00 

Mar. 

3,1899 

30 

1075' 

$37,500.00 

1 

1904 


Minn. 


post office. 

1 Mar 

3. 1901 

l 31 

1097 

. Limit increased 

25,000.00 

Mar. 

3, 1901 

31 

1134 ! 

1 37,500.00! 






June 

6, 1912 

1 32, 

312 

1 do 

15.000.00 

June 

28,1902 

32 

420, 

, 25 non. 00; 








1 

1 

1 


Mar. 

3,1903 

32 

1085 

15.0111) no 



520 Fernandina, Fla . . 

2 

Post office, cus- 

June 

30. 1900 

34. 

778 

Site and building 

100,000.00 

June 

30.1906 

34 

792 

15 OOh.nu 

1911 




tomhouse. and 



1 




Mar. 

4.1907 

34 

129S 

, 35. 000 m»i 





courthouse. 







Mar. 

4,1909 

35 

950 

25 000.00 


l 










June 

25, 1910 

36 

705 

| 25,000.00 



521 Findlay, Ohio.... 

8 

Post office. .. . 

June 

b. 1902 

32 

319 

do 

1 55.000.00 

June 

28,1902 

32 

319 

I r . non. fifi 

1 90'S 







1 




Mar. 

3. 1903 

32 

1085 

13 . in. mi 








1 




Apr. 

28,1901 

33 

454 

10,000.00 












Mar. 

3,190=) 

33 

1157 

16,250.00 



522 Fitchburg, Mass. . 

3 

do 

Mar. 

2, 1809 

30 

919 

do 

100,000.00 

Mar. 

3, 1899 

30 

1075 

1 50. 000. 00 1003 

Additional land 



Mar. 

3; 1901 

31 

1097, 

1 Limit increased 

25,000.001 

Mar. 

3,1901 

3ij 

I 1134{ 50.000.00 


donated by city 




Mar. 

3, 1903 

32 

1204 

do 

6,000.00 

June 

28,1902 

32 

! 421 

i 25,000.00 


in 1905. 

523' Fitzgerald,’ Qa 





1 




Mar. 

3, 1903 

32 

1038 

, 5,000.00 



3 , 

... .do 

Mar 

4. 1913 

37, 

874 Site and building 1 

75,000.00 

Aug. 

1, 1914 

38 

, 611 

| 10,000.00 


Contract in force 






1 



j 

July 

1,1910 

39 

1 265 

5,000.00 


for building. 






1 

Siel 



June 

12,1917 

40! 

108 

60,000.00 



524 Flint, Mich 

6 

.. do 

June 

6. icf'2 

32 



1 65.000.00 

June 

28, 1902 

32i 

1 427 

20,000.00 

1909 

i 

1 



June 

31 lQOil 

34 

773 

Limit increased 1 

25.000.00 

Mar. 

3. 1903 

32 

1 1085 

16.250.00 


1 




July 

1,1910 

39 

205 

Lookout 1 

1 3,000.00 

Apr. 

28, 1904 

33 

454 

10,000.00 


1 







1 

1 

1 

Mar. 

3, 1905 

33 

■ 1157 

18, 750. 00 


j 







1 



Mar. 

4, 1907 

34, 

, 1298! 

25. 000, 00 












July 

1, 1916 

39 

263 

3,000.00 



525 Florence, Ala 

8 

Poid od'ce and ' 

Mar. 

3 1903 

32 

1218 

Site 

7,500. 00 

Mar. 

3, 1903 

32 

1039, 

7,500. 00 

1913 




courthouse 

June 

31 l9 r, » 

34 

770 

Ti,,, Ml.., ! 

! 50,000.00 

June 

30, 1906 1 

1 34 

791| 25,000.00 






May 

31 i9H8 

35 

518 

1 1. ..1 1 ,11 ..1 Hi, 

t 

1 Mar. 

4,1907 ’ 

31 

1298 

25,000.00 


1 




June 

25,1910 

30 

677 

Limit increased, courthouse 1 

1 70,000.00 

Mar. 

4,1911 1 

36 

1371 

30,000.00 










pro\ided for. 


. Aug. 

24, 1912 ] 

37, 

420 

! 10.000.00 



1 









1 June 

23,1913 1 

! 38, 

8 

30. 000. 00! 



526 Florence, S. C. . . 

6 

.do 

June 

b 1902 

32 

317 

Site and building 

100,000. 00 

June 

28, 1902 . 

32 

426 

10, 000. 00 1906 

Site donated. 

1 









Mar. 

3,1903 ! 

32 

1085 

! 25,000.00 



1 









Apr. 

28,1904 I 

33, 

454 

10, 000. 00 












Mar. 

3,1905 1 

33 

1157 

55,000.00 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites, showirig outstanding obligations and balances , 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers)— Continued. 


Expenditures. 


No. 


Buildings. 1 

Sites. 

Construction. 

Extensions, Annual 

alterations, lopans, 

etc. etc. 

Total to June 
30, 1918. 

Cost. 

Date of pur- 
chase. 

*$101,425.71 

1 88,339 09 

i *43,212.81 

! *93,327.88 

;| 25, 730. 10 

■' *80, 754 41 

>. *119,988 11 

l! *99,965 20 

$6,610.58 

$108,042.29 
01,800.83 
46,879 20 
102,537 57 

25,735 10; 
85,037.16! 
123, 682. 56 
109, 124. 40j 

$13,059 50 
6,013.69 
11.517.41 

June 19,1901 
Sept. 28, 1907 
July 9.1903 

3,4ol. 14 

3,666 39 

9,229 09 

/ 35,890.82, July 17,1000 

1 .67 June 30,1905 

10,000 00 Aug. 20,1911 

9,130 80 July 23,1903 

6,043 49 Apr. 13,1904 

34.80 Nov. 25,1902 

5. 00 

$450.00 3,832.75 

3,691 45 

9,159.26 


Outstanding obligations. 


Site. 


Building. 


$09.50 


20, 502. 0G 
1,825.00 


Balances. 


$18,707.84 

725.00 


Remarks. 


Surplus fund, June 30, 1916, $5,547.12. 
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Division A. 


—Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. (Associated with Diiision B by corresponding line numbers) — Continued. 


No. State and location. 


527 Fond du Lac.Wis. 


528 Fordyce, Ark. 


529 Forrest City, Ark . 

530 Forsyth, Ga 


631 Fort Atkinson, 
Wis. 


632j Fort Collins, Colo. 


533 Fort Podge, Iowa , 


534 FortFairfleld,Me. 


535, Fort Madison, 
i Iowa. 

536 Fort Morgan, Colo. 


CO 

Title of building. 

Legislative authorizations. 

Date of act. 

Statutes. 


'C 

Q 

o 

u 


o 

> 

. 

Sj 

05 

to 

Project or object. 

i 

6 

Post office 

June 6,1902 

32 

320 

Site and building 



Mar. 3, 1903 

32 

1206 

Limit increased 

6 

do 

June 25,1910 

36 

688 

Site 



Mar. 4, 1913 

37 

871 

Building i 

1 

do 

do 

37 

S77 

Site 

6 

do 

do 

37 

877 




Mar. 4, 1915 

35 1218 

Building 1 

2 

1 

do 

i 

June 25,1910 

3b 

688 

Site and building , 

! 

i 

i.. .do 

1 May 30.1908 

35 

528 

i 

l 


I 

1 June 25,1910 

36 

677 

j Limit increased j 

10 

do 

1 Jan 21.1SQ1 

26 

723' Site and building 

i 


Mar. 2,1815 

2 1 " 

911 

3 additional rooms, etc. ... 



M lv 30,196* 

35 

52-1 

Extensions, etc 


1 

June 25,1910 

30 

675 

Limit increased 

4 

Post office and 

Mar. 4, 1913 

37 

874 

Site and buildmg , 


cusUmhouie. 




i 

1 

Post o.hce 

Mav 3 », l‘Ps 

35 

551 

Site 



June 25,1*10 

36 

6J>1 

Buildmg 

1 

. .do 

— do 

36 

68- 

Site 



Mar. 4 1913 

37 

871 

Building 1 




Appropriations. 



Limit of 
cost. 

Date of act. 

Statutes. 

■s § 

O o8 

> to 

Amount. 

Ut 

C3 

.© 

$60, 000. 00 

June 

28, 1902 

32 

427 

$15, 000. 00 1906 

5,000.00 

Mar. 

3, 1903 

32 

1085 

15, 000.00 



Apr. 

28, 1904 

33 

454 

15,000.00 



Mar. 

3,1905 

33 

1157 

20, 000.00 


5,000. 00 

Mar. 

4, 1911 

36 

1371 

5,000.00 1918 

50,000.00 

Feb. 

28, 1916 

39 

17 

500.00 



July 

1, 1916 

39 

265 

10,000.00 



June 

12, 1917 

40 

108 

39,500.00 


5,000.00 

July 

29, 1914 

38 

661 

4,500.00 

.... 

5, 000.00 

do 

38 

561 

5,000.00 


50,000. 00 

Mar. 

4, 1915 

38 

1218 

50,000.00 


60,000.00 

Mar. 

4,1911 

36 

1371 

12.000.00 

1917 


Aug. 

1,1914 

38 

611 

3,000.00 



Mar. 

3, 1915 

38 

824 

30,000 00 



Feb. 

28, 1916 

39 

17 

10.000 00 



July 

1,1916 

39 

265 

5,000.00 


60, 000.00 

May 

30. 1908 

35 

484 

25,000.00 

1912 

40,000.00 

Mar. 

4, 1939 

35 

950 

35,000.00 



Mar. 

4,1911 

36 

1371 

40,000.00 


75,000 00 

Mar. 

3, 1891 

26 

950 

75,000.00 

LS95 

1.500.00 

Mar. 

2,1895 

28 

911 

1,500.00 


130,000.00 

May 

30, 1908 

35 

482 

25,000.00 

1911 

7,500.00 

Mar. 

4, 1909 

35 

950 

105,000.00 



Mar. 

4, 1911 

36 

1371 

7. 500. 00 


80,000.00 

Aug. 

1,1914 

38 

611 

18,000.00 

.... 


July 

1,1916 

39! 

265 

5,000.00 



June 

12, 1917 

40, 

108 

45,000.00 


10,000.00 

May 

3J, 1908 

35 

487 

10,000.00 

1914 

65 009. 00 

Aug. 

24, 1912 

37> 

420 

35,000.00 



June 

23, 1913 

38 

8 

30,000.00 


10, 000. 00 

Mar. 

4, 1911 

36 

1371 

10,000.00: 

1918 

60,000.00 

Feb. 

28, 1916 

39 

17 

500.00 



July 

1,1916 

39 

265 

10,000.00 

( 


’ June 

12. 1917 ! 

40 

108 

49,500.00 



"To provision for 
building. 
Contract in force 
for building. 


Contract not 
awarded for 
building. 
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Division B. — Statement of ecpenditures for building ( construction and annual repairs, etc.) and sites , showing outstanding obligations and balances, 
with notes as to surplus-fund deposits , and other features. {Associated with Division A by corresponding line numbers) — Continued. 


No. 


Expenditures. 


Buildings. 

Construction 

Extensions, 

olteiatious, 

etc. 

Annual 

repairs, 

etc 

Total to Jun9 
30, 1918. 

*$57, 425 25 
29,417 90 


$4,4G5. 19 

$01,890.44 

29,417.90 





6,578 90 
V 43,913 67 
*87,893 74 
*72,849 42 
2t5 00 




0,578 90 
44,774 57 
89,813.20 
218, 124.80 
235.00 


8 6 90 


1,919 46 
7,779.54 

$137,495 84, 

*04,928.81 
l 40,103.19, 


1,209 43 

00, 198 24 


' 1,029.2b! 

41, 132.45 


Sites. 


Cost. 


Date of pur- 
chase. 


$7,574.76 Juno 

5.000. 0:) Oct. 

4.500.00 Mar. 

5.000. 00 Aug. 

11.500.00 Fct». 

12.000 00 May 
3, G50 58 July 

18.000 00 Feb. 
10,000.00 May 

9.785.00 Doc. 


1,1903 

22. 1912 
2S, 1917 
16, 1915 

3, 1913 

24. 1909 
18, 1891 

8,1915 

25. 1909 

24. 1912 


Outstanding obligations. 


Site. 


Building. 


$0,236.43 


34,328.10 


0,950.251 


Balances. 


$14,345.07 


9,092.94 


49,705.00 
12,' 940.50 


Remarks. 


Surplus fund, June 30, 1918, $4,580.33. 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work y and 
other pertinent fiatures. ( Associated with Division B by corresponding line numbers) — Continued. 


No. 

State and location. 

■M 

.£3 

ti 

fl 

O 

o 

Title of building. 

Legislative authorizations. 

; 

Appropriations. 

Year occupied. 

W 

i 

1 

Date of act. 

i | 

Statutes . 1 | 

! 

Limit of 
cost. 

i I 

1 

Statutes. 

; 

Amount. 

I 

"o 

> 

. Project or object. j 

I 

Date of act. 

1 

i I 

i 

\t 

a? 

9 

637 

Fort Plain, N. Y.. 

30 

Post office 

Mar. 4,1913 

37 

l 87s} Site and building 

§65, 000. 00 

July 29,1914 

1 

38 

561 

§ 8 . 000.00 







1 i 

July 1,1916 ! 

39l 

265 

2,500.00 

i 









June 12,1917 j 

40 

108 

10 , 000 . 00 ' 

538 

Fort Scott, Kans.. 

1 2 

Courthouse and 

Mar. 3, 1SS5 

23 482 do 

50,000. 00 

Mar. 3,1885i 

23 

482 

50, 000. 00 1 890 Site donated . 




pos* - o.hee. 

i Aug. 4.1SS6 

24 

222 Approaches, etc 1 

12 , 000.00 

Aug. 4, 1886 1 

24 

222 

I 12 , 000.00 






Jan 27, 1^7 

24 

. 370 1 Completion of building, etc. 

40,000.00 

Aug. 27,1887 

24 

3701 

40,000.00 

i i 

| 




Mar. 2 . 1^0 

25 


8 , 000. 00 

Mar. 2, 18S9 

25 

939 

8 , 000 . 00 ! 1 

639 ] 

[ Fort Smith, Ark. . 

4 

Courthouse, post 

' 5 far. 16,PSo 

24 

i\ P,. -1 ’■n"' 

1 100 , 000.00 

Mar. 16,1886 

24 

4 

100 000. 00.18S9, Government reser- 




oiTice, etc. 

1 Mar. 2 PSi 

1 25 

939 ■ .0 0 . . 

15, 000. 00 

Mar. 2,1889 

25 

939 

15,000.00 

vation. 



, 


Apr. 4 l>^0| 

1 2 h 

, 3b Complete building 

| l, 000. 00 

Apr. 4, 1890 

26 

36 

1 , 000.00 

1 1 



: 


June 6, 1902 

32 

311 j Extension, etc ! 

1 100 , 000.00 

June 28,1902 

32 

424 

25, Of i0. 00.1004 




L 



j | 

I 

Mar. 3,1903 

32 

1085 

75,000.00 


640 Fort Stanton, N 
1 Mex 


541 Fort Wayne, Ind 


542 Fort Worth, Tex 


543 Forty Mile, 
Alaska. 



An?. 

1.1 »lt 

38 

'611 

Wire f 

V, 

■. 

1 1 



.. ••••: 


Mar. 

2S. 191S 



Authouzes fe 1 

i 












anv point o 

1 







Post o^ee an 1 

Aug 

S, 

22 

363 

Sue and building 

100 ,000.00' 

Aug. 

8,1882 

22 

369 

50,000. 00 

1889 

comth.mse 

Fe,. 

2 S, l vv *7 

h 

19' 

Linn't increased 

75, 000.00 

July 

7, 1884 

23 

195 

40,000.00 



Mar. 

3. . 

2 ! 

9 47' 

do 

23, 199. 12' 

Feh. 

28. 18*5 

23 

337 

5ft 000.00 



Ma\ 

1 ".1^». , 

24 

57 

Additional land, c 9,Ono 


Mar. 

3.18S5 

23 

480 

60, 199. 12 



\us 


24 

222> 

An pi oaehes, ele\ ators, etc.. 

15,000. 00 

Ang. 

4.1«8G 

24 

222 

15, 000. 00 



M.r 

39 1 

o- 

47 

Completion 

16.000. 00 

Mar. 

30.1888 

25 

47 

16.000 no 



July 

1, 1910 

33 

263 

Mail-conveying machinery. 

5,000.00 

July 

1, 1916 

39 

265 

5,000.00 

.... 

do 

Mar. 

2, 1859 

2j 

7SS 

Site ami building 

’ 75,000.00' 

Aug. 

30, 1890 

26 

1 

372! 

00,000.00 

1896 


Jalv 

o, j\ n 

20 

22 L 

Limit increased ! 

' 100,000.00 

Mar. 

3,1891 

■ 26 

950 

115,000.00 



Auc 

K1V)4 

28 

373 

do 

40,000. 00 

Mar. 

2, 1895 

28 

911 

40,000 00, 



June 

30 lbOv 

34 

775 

Extension, etc 

150,000. 00 

June 

30,1906 

i 34 

7«0 

30,000. on 

1909 







1 

Mar. 

4,1907 

, 34 

1298: 

120,000.00' 


Customhouse 






, 





i 1 


i 

i i 

! 

1 

' 


Executive order, 
Apr. 1, 1899. 


Contract not 
awarded for 
mail - conveying 
machinery. 


Site acquired from 
Eh* ia !ii 

’.‘■ill 1 1 ii ;» . )s * i 

< m.' :i."e I 
from custom ap- 
propriation. 


Division B —Statement of erpenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. (Associated with Division A by corresponding line numbers)— Continued. 



Expenditures. 




No. 

B uililmgs 

Sites 

Outstanding obligations. 


Remarks. 

1 E itcnsion. Airnu il I Tot tl l0 Time 

Construction altei.it ion i'\>„u>, ! jqjg 

1 ot etc. 1 J ’ 1 

Cost ' ™' h !L Pl ' r - 

Site. 

Building. 

Balances. 


1 

537 

53S 

1 | | 

l 



820,500.00 


+8109 454 o9 '21. 410 17 '■*•133, 7(>1 59 

1 5 033 23' - if) 1 , 00' t <7 0.9 13 25°, 903 36 

’ 1 «h v»; 91,507 49 

822 99 1 June li, icS3 





539 

540 

' r i ’ 



800.00 


i . a ■ 1 (A o Ar* OJf, rt— 

r 25, isi h Miv n,is\3 ; 

i 


5,000.00 


541 

*196,3.3 i» - l > »h Av», ,‘M* U. 

*204,303 10' 119,811 13 ''1,391 39, 385,155 62 

! l.r. no 1.35.00 

■i «i, 138 ooi Pec 22, 1885 

1 0,(594 OO f^opt 17,1891 1 

/ 



542 

543 
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Division A. — Statement of legislative authorizations and appropriations, mth notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) — Continued. 


Legislative authorizations. 


548 Franklm, Pa. 


549 Franklin, Tenn ... 7 do. 

550 Franklm, Va 2 do 

551 ' Frederick, Md 6 do 


552 Fredeiick, Okla... 5 do 


Title of building. 

Date of act. 

Statutes. 

» 

■3 1 1 
> 1 * ! 

1 

1 

Project or object. : 

Post office 

May 30,1908 

3a 

533 ; 

Site 


June 25, 1910 

36 

681 

Building 

Post office and 

Apr. 26, 1SS2 

22 

49* 

Site and building 

courthouse. 

Mar. 3, 1885 

23 

480 

Paving, fencing, retaming , 
wall, etc. i 


June 30, 18S6 

24 

106 

Completion 


Mar. 2, 1SS9 

25 

940 

Materials for construction . . • 


Sept. 30, 1890 

26 

507 



May 30,1908 

35 

5241 Extension, etc 1 

Post office 

....do 

35 

529 

Site and building | 


Mar 4, 1913 

37 l 

875 

. 1 

do 

do 

37 ! 

876 

do 

i 

do 

do 

37 

876 

do 

do 

June 25, 1910 

! 36 

692 

Site 


Mar. 4, 1913 

I 37 

1 1 

873 

Building 

do 

June 25,1910 

36 

690 

Site 


Mar. 4, 1913 

• 37 

1 

871 

Building 

i 

do 

do 

! 37 

878 

Site 

do 

June 30,1906 

1 34 

78 1 

Site and building 


May 30,1'J0S 

, 35 

523 

Limit increased 


Appropriations. 
I Statutes.! 


Limit of 
cost. 


§15,000. 00 

70.000. 00 

100,000. 00 

15.000. 00 

15.000. 00 
G, 119. 18 

310.00 

60.000. 00 
50,000.00 


Juno 
5,000.00 Mar. 

45.000. 00 Feb. ! 

July 

June 

25.000. 00 Mar. 

90.000. 00 Feb. 

July 

June 

10.000. 00! July 


554 Freepoi t, 111 13 . .do 


Mar. 2, 1899 
Mar 3,1901 » 


26’ 507' 
35 482, 

35 950' 

35 485' 

30 13711 

37 420' 

38 8. 
38 561 


35 523 Limit increased 20, 000. 00 Mar. 4, 1907 

, I Mar. 4,1909 

30 996 Site and building , 75,000.00 Mar. 3,1899 

31 1097 Limit increased I 10,000.00, June 6,1900 

j j June 28,1902 


19.000. 00.... 

5. 000. 00 

65.000. 00 

7.450.00. ... 

20.000. 00 

5.000. 00. .... 
500.00 

10.000. 00 i 

34.500.00 

25.000. 00.... 

36.000. 00 

30.000. 00 

18.000. 00 

10 , 000 . 00 .... 

i*; p orio no ion 

if 5 ,0110 1)0 

20,000.00 

37.500.00 1903 
37,500.00 
10,000.00 


Contract not 
awarded for 
building. 

Do. 


Contract in force 
for building. 


No provision for 
building. 

Site partly do. 
natea. 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. {Associated with Division A by corresponding line numbers)— -Continued . 


No. 


544 

545 
516 

547 

548 

549 
5h0 

551 

552 

553 
551 


Expenditures. 


Buildings. 


Construction 


*867, 

*113, 

41. 


31. 

56, 


209.08 
407.43 
020.15 

95 00 
140 00 
198 O') 

567.8 
196 o' 


*53, 303. 43 
+67, 


Extensions, 

alterations, 

etc. 

Annual 

repairs, 

eic. 


$948 02 
23.185.53 
697. 10 

853,998 Si 






23 70 
913.00 







3, 64 i" 70 

5,917.49 

i::. 


Total to Tune 

30, 1918. 


868. 157. 10 
196,591.78 
41,717.25 
95. 00 
110 on 
221.70 
32.480 87 
58,496 57 


57,033.13 

73,415.35' 


Rites. 

Cost. 

Date of pur- 
chase 

$10,500.00 

Mav 27,1909 

17,828 72 

Dec 6. 1882 

8,000.00 

°ept 28,1910 

10,460. 90 

25,1917 

19,000.00 

Feb. 1,1915 

6,200 0ft 

fan 17,1917 

5, 000.00 

Vov 21,191? 

23,000 no 

Rept. 28, 1912 

6, 800 00 

&ar. 8,1917 

6,529 45 

^ nr 21,1908 

17,532 11 

Tan 10 1900 


Outstanding obligations. 


Site. 


Building. 


Balances. 


511,544 02 
28,084.13 


$979.85 
28, 944. 10 

09.860.00 

21.052.00 
1 , 888.11 
5,419.30 


Remarks 
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Division \ — Statement of legislatiu avthoi uatioru and ap pi op nations, uith notes relatne to the acquisition of sites, the progress of the work, and 
othei patiuent fcatu/es (Associated vith Diusion B by coi i esponding line numbeis)— Continued. 


Legislate e authorizations Appropriations 


No 

State and location 

m 1 

■3 1 

"t 

! I 

Title of building 

Date of act 

i 

Statutes i 

i 

■3 1 

► * 1 

Project or object 

Limit of 
cost 

Date of act 

1 

Statutes. 

1 . 

O c? 

I> , * 

Amount. 

Year occupied 

Remarks 

o55 

1 remont, \ ebi 

3 

1 OSi oil cc 

Vat 

0, 

ls»0 

2o 

10l| 

Site and building 

^60,000 

00 

\ug 

30, POO 

1 

26 

392 

s2o,000 

00 

18& > 




1 

Ma^ 

30, 

1908 

3o 

u25j 

Extension, etc 

50,000 

00 

Mar 

3, 1891 

20| 

Q o0 

35,000 

00 

1911 














May 

30 1908 

3o 

4b2 

15,000 

00 
















Mar 

4, 1909 

351 

9oU 

35,000 

00 




•>561 Fiemont. < >hio 

lo 

dc 

June 

2 

2 dll 

36 

691 ] 

Mte 

lo, 000 

00 

Mar 

4,1911 

36 

1371 

15,000 

00 


Contract 

no t 




M l 

4 

1913 

37 

872 

Pmldmg 

100 000 

00 

*eb 

28,1916 1 

39' 

17 

20,000 

00 


awarded 

for 













July 

1,191b 

39 

265 

40,000 

00 


building 














June 

12, P17 

40| 

108 

40,000 

00 




10 

I resno ( d 

7 

10 

Jimt 

it 

1902 

32 

319 

bite *nd building 

100,000 

00 

June 

28,1902 1 

32 

427 

25,000 

00 

1908 







M n 

3 

POo 

32 

1203 

Limit increased 

o0, 000 

00 

Mar 

3, 1903 

32 

108o 

25,000 

00 








Tune 

1> 

ior 

40 

10* 

Mnl cornering machinery 

2,000 

00 

Apr 

2S 1904 

33’ 

454 

25,000 

001 

Contract 

not 










Mar 

3,1905 

33 

1157 

25,000 

00| 


awarded 

for 













Mar 

4, 1907 

34! 

1298 

50,000 

00 


mill com e \ 

r mg 









876 1 




June 

12, 1917 

40 

105 

2,000 

00 


machmeiv 

558 

liont Ro\ il \ 

7| 

do 

>1 i 

, 


37 

1 bite and building 

50,000 

00 

Aug 

1, 1914 

38i 

613 

8,000 

00 



G ontrict 

not 












Jlll\ 

1,1916 

39 

26o 

5,000 

00 


awarded 

for 



| 










Tune 

!2, 191" 

I 40 

10S 

g0, 000 

00 


building 


o') » 

Irostbui,-. Md 

b 

d •> 

\ 

3d 

1 ) S 

j 

c30 

do 

oO, 000 

00 

Mij 

30, 1908 

o5 

l5o 

P,000 

00 

1913 




i 










Mar 

4, 1911 

36 

1372 

3o, 000 

00 




5601 

I nltor Ivv 

1 

1 

T ire 

o 

1 lift 

3b 

68o 

do 

■)0,000 

00 

do 

361 

1372 

10,000 

00 

1910 















Vug 

1,1914 

38 

61 1 

5,000 

001 



1 

! 











Mar 

3 1915 

38 

824 

M,000 

GOl 



o6ll 

1 1 ulloi Me 

M* 

UL 

do 


36 

b8t 

do 

60, 000 

00 

Mar 

4, 1911 

36 

1372 

12,000 

on 

» 1917 















Vug 

1, 1914 

38 

bll 

3,000 

00' 















Mar 

3, 1915 

38 

824 

TO, 000 

00 















l’eb 

28, 1916 

39 

17 

5,000 

no 















Jul\ 

1, 1916 

1 39 1 

265 

10,000 

00 



o62 

1 1 Itci \ ^ 

■> 

r 

\ 



3 

j 

Mte 

10,000 

00 

M iv 

30, 1J0S 

•>d 

488 

10,000 

00 

1,1915 







Jl 'U 

j 

Pin 

30 

b'2 

building 

To 000 

00 

Vug 

2-i, 19P 

37 

420 

1,000 

00 















June 

23, 1913 

3S 

s 

50,000 

00 















Vug 

1, 1914 

38 

611 

24,000 

00 



5b3 

< ids It M 


) 

H 



>-* 

s 

"lie irl 1 1 ildniw. 

10 000 

00 

June 

JO l“0b 

31 

792 

10 000 

no 

,1910 







Vi 

1 

i 


T 

T il it lrcie^ed 

lo 000 

nu 

* r ai 

4, 1907 

34 

129S 

:o, ooo 

00 







1 I t 

i 

( 

M 

C “ 

Lm( on etc 

v 5 000 

00 

’Pr 

4 1909 

35 

%Q 

35 COO 

00 

191 > 







V r 


ir 

o 


I i m incieival 

V 000 

00 

Mir 

4, PH 

3b 

1371 

o0,G00 

00 
















Vua 

21, 1912 

3/1 

420 

15,000 

00 
















June 

23, 1913 

38 

S 

20,000 

00 
















Oct 

22, 1913 

38] 

20J 

8,000 

oof 
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Division k.— Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work , and 
other pertinent features. (Associated with Division B by corresponding line numbers) — Continued. 


No 

State and location. 

Cong. dist. 

Title of building. 

Legislative authorizations. 

Appropriations. 

Year occupied. 

Date of act. 

1 

Statutes. 

Project or object. 

Limit of 
cost. 

Date of act. 

Statutes. 

Amount. 

i 

H 

o 

> 

© 

> 

d 

Ph 

664 


i 

i 1 

5 


1 May 30,3908 

35 

531 

Sile and building 

$50,000 00 

May 30,1908 

35 

486 

$10,000.00 

1913 



| 

June 25; 1910 

36 

678 

Limit increased 

10,000.00 

Mar. 4,1911 

36 

1372 

35,000.00 











Aug. 24,1912 

37 

420 

5,000.00 











June 23,1913 

38 

8 

10,000.00 


665 

Gainesville, Fla... 

2! do 

June 6, 1902 

32 

316 

Site and building (site 11).. 

35,000.00 

June 28,1902 

32 

426 

10,000.00 

1911 





June 30,1906 

34 

773 

Limit increased 

25,000.00 

Mar. 3,1903 

32 

1085 

8,750.00 






May 30,1908 

35 

520 


90,000.00 

Apr. 28,1904 

33 

454 

16,250.00 











Mar. 4,1907 

34 

1298 

25,000.00 




| 


« 




i 

Mar. 4,1909 | 

35 

950 

25,000.00 




1 


i 





June 25,1910 j 

36 

705 

65,000.00 


666 

Gainesville, Ga.. . . 

i 9 


Mar. 3, 1903 

1 32 

1208 

Site 

5,000.00 

Mar. 3,1903 

32 

1039 

5,000.00 

1910 



j 


June 30,1906 

.34 

776 

Building 

50,000.00 

June 30,1906 

34 

791 

20,000.00 






May 30,1908 

| 35 

520 

Limit increased 

15,000.00 

Mar. 4,1907 

34 

1298 

30,000.00 




| 




l 



Mar. 4, 1909 

35 

950 

15,000.00 


667 

Gainesville, Tex... 

! 13 


June 6.1902 

! 32 

320 

Site and building 

70,000.00 

June 28,1902 

32 

427 

15,000.00 

1906 




1 

June 30,1906 

1 34 

, 775 

Approaches 

2,500.00 

Mar. 3,1903 

32 

1085 

17,500.00 




1 

| 


1 




Apr. 28,1904 

33 

454 

20,000.00 




J 







Mar. 3, 1905 

33 

1157 

17,500.00 





1 


1 




June 30,1906 

34 

790 

2,500.00 


668 

Galena, III 

13 

Customhouse and 

Aug. 18,1856 

11 

93 

Site 

9,609.00 

Aug. 18,1856 

11 

93 

16,500.00 

1858 




post office. 


' 11 

93 

Limit increased 

6,891 00 

do 

11 

93 

55,000.00 




1 


do 

11 

93 

i* Building 

50,000.00 

June 12,1858 

11 

323 

10,000.00 







11 

93 

» Compensation to architects, 

5,000.00 

.....do 

11 

324 

3,700.00 






June 12, 1S58 

11 

323 

1 eic. 

: I imii increased 

10,000.00 








1 


do 

11 

324 

Fencing, grading, etc 

3,700.00 






669 

Galesburg, III 

15 Post office 

, Apr. 26,18:0 

26 69 

i Siie and building 

75,000.00 

Aug. 30,1890 

26 

372 

15,000.00 

1894 





Aug. 23,1894 

28 428 Limit increased.. 

7,500 00 

i Mar. 3, 1891 

26 

950 

60,000.00 






July 1, 1916 

39 205 'Lookouts 

2,500.00 

l ,'ug. 23,1894 

28 

428 

7.500.00 











July 1,1916 

39 

| 265 

2,500.00 

— 

670 

Gallatin, Tenn 

3 do 

, Mar. 4, 1913 

37 87G Site and building 

50,000.00 

l July 29,1914 

38 

: 561 

6,000.00 











Feb. 28,1916 

39 

. 17 

500.00 











June 12,1917 

40 108, 35,000.00 


671 

Gallipolis, Ohio . . . 

10 do 

do.. 

37 875 do 

75,000.00 

I July 29,1914 
June 12,1917 

38 
1 40 

561 12,500.00 

' 108! 10,000.00 



Remarks. 


Site donated. 


Contract not 
awarded lor 
lookouts. 

Contract in force 
for building. 

Site selected. 
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Division B . — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances . 
with notes as to surplus-fund deposits , and other features, ( Associated with Division A by corresponding line numbers ) — Continued. 


No. 


564 

565 
5f 6 
567 


571 


Expenditures. 


Buildings. 

Sites. 

Outstanding obligations. 

Balances. 

Construction. 

Extensions, 

alterations, 

etc. 

Annual 

repairs, 

etc. 

Total to June 
30, 1918. 

Cost ' Dateorpur- 

uos1, chase. 

1 

Site. 

Building. 

*SV),122 t7 
*148, 026 82 
*64,855 68 
*62, 4 59 10 
’-61,372 41 
*72, 721 46 
32 271.71 


£1,673 64 
2, 803 89 
6,712.96 
£,686 97 
30, 878. 80 
17,463 28 

8." 2, 096. 11 
151, 730. 71 
71,568 59 
68 146.07 
92,251.24 
90,184 74 
32,271.71 

89, 500 00 
40. 56 
4,986 36 
10,036 48 
16 500 00 
9,778.5* 
6,000 00 

Dec 3,1909 
\ng. 5,1003 
Doc. 5, 1903 
War. 27,1903 
War. 24,18)7 
Julv 20,1891 
July 20,1915 






















*2,500.66 



$11,206. 31 




$ 15 , ioo.oo 

7, 400. 66 


Remarks. 


Dekcicncy, $7,978 05 
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Division A . — Statement 
oil 


of legislative authorizations and appropriations, with notes relative to the acquisition of sites 
ther pertinent features . ( Associated with Division B by corresponding line numbers ) — Contii 


ihe progress of the work , and 
Continued. 




No 


6641 


565 


566 


56’ 


668 


569 


670 
671 ! 


State and location. 


Gaffney, S. C 

Gainesville, Fla.. 

Gainesville, Ga... 
Gainesville, Tex.. 


Galena, 111. 


Galesburg, 111. 


13 


13 


15 


Gallatin, Term... 
Gallipolis, Ohio. . 


Title of building. 


Post o'Tice . 

do 

do 

do 


Customhouse and 
post office. 


Post office.. 


.do. 


Legislative authorizations. 


Date of act. 


May 30,1908 
June 25,1910 


June 6,1902 
June 30,1906 
May 30,1908 


Mar. 3,1903 
June 30,1906 
May 30,1908 

June 6. 1902 
June 30,1906 


Aug. 18,1856 

do 

do 

do 

June 12,1858 

do 

Apr. 26,1890 
Aug. 23,1894 
July 1,1916 


Mar. 4,1913 


lOj do do 


Statutes. 


37, 


531 

678 


316 

773 

520 


1208 

776 

520 

320 

775 


93 


323 

324 


428 


39! 265 


Project or object. 


Site and building.. 
Limit increased... 


Site and building (site 61). 

Limit increased 

....do 


Site 

Building 

Limit increased.. 


Site and building.. 
Approaches. 


Site 

Limit increased 

Building 

Compensation to architects, 
etc. 

Limit increased 

Fencing, grading, etc.... 

Site ana building 

Limit increased 

'Lookouts 


876 Site and building., 


37' 8(5 .... .do., 
1 I 


Limit of 
cost. 


650,000 00 

10,000.00 


35.000. 00 

25.000. 00 

90.000. 00 


6,000.00 

50.000. 00 

15.000. 00 

70.000. 00 
2,500.00 


9.609.00 
6,891-00 

50.000. 00 
5,000.00 

10.000. 00 

3.700.00 
75,000.00 

7,500 00 

2.500.00 


50.000. 00 

75.000. 00 


Appropriations. 


Date of act. 


May 30,1908 
Mar. 4,1911 
Aug. 24,1912 
June 23,1913 
June 28,1902 
Mar. 3,1903 
Apr. 28,1904 
Mar. 4,1907 
Mar. 4,1909 
June 25,1910 
Mar. 3,1903 
June 30,1906 
Mar. 4,1907 
Mar. 4, 1909 
June 28,1902 
Mar. 3,1903 
Apr. 28,1904 
Mar. 3,1905 
June 30,1906 
Aug. 18,1856 

do 

June 12,1858 
do... 


Aug. 30,1890 
Mar. 3, 1891 
Aug. 23,1894 
July 1,1916 

July 29,1914 
Feb. 28,1916 
June 12,1917 
July 29,1914 
June 12,1917 


Statutes. 


32 


Amount. 


486 

1372 

420) 

8 

426 
1085 

454 

12981 

950 

705 

1039 

791 

1298 

950 

427 
1085 

454 

1157 

790 

93 

93 

323 

324 


372 

950 

428 

265 


561 

171 

108; 

561 

1081 


610,000.00 

35.000. 00 
5,000.00 

10.000. 00 
10,000.00 

8,750.00 

16.250.00 
25,000.00 

25.000. 00 

65.000. 00 
5,000.00 

20.000 00 

30.000. 00 

15.000. 00 

15.000. 00 
17,500.00 

20.000. 00 

17.500.00 

2.500.00 

16.500.00 

55.000. 00 

10.000. 00 

3.700.00 


15.000. 00 

60.000. 00 

7.500.00 

2.500.00 


6,000.00 

500.00 

35.000. 00 
12,500.00 

10 . 000 . 00 


1913 

1911 

' 

1910 

1906 

Il858 


Remarks. 


Site donated. 


il894 


Contract not 
awarded for 
lookouts. 

Contract in force 
for building. 

Site selected. 


Division B. — Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances , 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers)— -Continued. 


Expenditures. 

Remarks. 

Buildings. 

Sites. 

Outstanding obligations. 

Balances. 

Construction. 

Extensions, 

alterations, 

etc. 

Annual 

repairs, 

etc. 

Total to June 
30, 1918. 

Date of pur- 
Cost - chase. 

1 

Site. 

Building. 

■*$50, 122. 47 
*148,926 82 
*64, 855 63 
*62,459.10 
*61,372 41 

1 *72,721 46 

1 32 271 71 


81, 673 64 
2,803.89 

6.712.96 

5. 686. 97 
30, 878. 80 

1 17,463 28 

$52,096.11 
151,730. 71 
71,568.59 
68 146. 07 
92,251.24 
90, 184. 74 
32,271.71 

$9,500 00 
40 56 
4,986 36 
10,036. 48 
16 500.00 
9, 778 54 
6,000.00 

Dec 3.1909 
Aug. 5,1903 
Dec. 5, 1903 
Mar. 27,1903 
Mar 24,1857 
Julv 23,1891 
Julv 20,1915 




Deiicioney, S/,978 05 

















$11, 206.34 

$2,500.00 



$i5,ioo.o6 

7 , 466.06 


W 

W 

►d 

O 

W 

§ 

W 

5J 

S 

hd 

M 

5 


tzJ 

Q 




Division A.- 


- Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of 
other pertinent features, ( Associated with Division B hy corresponding line numbers ) — Continued. 


the work , and 


No. State and location. 


572 


Galveston, Tex 


. ...do 


574 


575 


576 


do 


-do. 


Title of building. 


i 


Appraiser’s stores, 


Courthouse . 


Legislative authorizations. 


Appropriations. 


Garden City, Kans. 7 j 


Post office and 
customhouse. 


Date of act. 

Sta 

i 

tutes. 

© 

tuo 

03 

A* 

Mar. 

4,1913 

37 

86S 

Aug. 

4,1854 

10 

571 


10 

671 

June 

25, 1910 

36 

680 

Mar. 

4,1913 

37 

868 

May 

25,1882 

22 

95 

Mar. 

3, 1885 

23 

480 

July 

30,1886 

24 

169 

Aug. 

23, 1891 

28 

42S 

Mar 

4,1913 

37 

S6S 

June 

19,1903 

34 

299 

Oct 

22,1113 

38 

209 

June 

25,1910 1 

36 

1 

6S5 

Mar. 

4, 1915 

38 

1212 


Project or object. 


Limit of 
cost. 


Date of act. 


For the purchase of a suit- 
able and convenient 
building and site for an 
appraiser's stores, ware- , 
house, and other pur- 1 
poses, and providingsuft- 
able offices therein. ' 

Site and building 

Compensation to architects, 
etc. 

Remodeling, etc 

To adapt old appraiser’s ! 
stores for courthouse. 
Amends authorization of 
June 25, 191 n. and appro- 
priations of Mar. A, 1‘jll, 
and A ug. 24, 1912. 

Site and building 

3 lots out of present appro- 
priation. 

Building, exclusive of site. 
$250,000 

Elevator 

Rearranging third story 


Buildings, wharves, etc., 
amount transferred from 
Public Health Service. 


$65, 000. 00| Oct. 22,1913 


Statutes. 


106,001.00 

10,000.00 

90.000. 00 

50.000. 00, 


Aug. 4, 1854 
Mar. 4.1911 
Aug. 24,1912 
Aug. 1,1914 


10 


125,000.00 

Aug. 

7, 1882 

22 

304 


July 

7,1884 

23 

195 


Mar. 

3,1885 

23 

480 

155,581.71 

Mar. 

3 1887 

24 

510 


Oct. 

2,1888 

25 

506 

4,000.00 

Aug. 

23, 1894 

28 

428 

15,000.00 

Aug. 

1,1914 

38 

611 

131,159.34 

June 

19,1906 

34 

299 


Oct. 

22,1913 

38 

209 

50,000.00 





60,000.00 

Mar. 

4, 1911 

36 

1372 

6,050.00 

l Aug. 

1,1914 

38 

611 


! Mar. 

3, 1915 

38 

824 


Feb. 

28, 1916 

39 

1 17 


571 

1372 

420 

611 


Amount. 


*65,000.00 


116,000 00 

40,000 00 

25.000. 00 

50.000. 00 


62.500.00 

25.000. 00 

37.500.00 

65.000. 00 
90,581.71 

4,000.00 

15.000. 00 


131,159.34 

50,000.00 


12,000.00 
3,000.00 
45,000 00 
6,050.00 


*8 


Remarks. 


(8581 


1 Contract in force 

| for remodeling. 


1912 


1916 


Contract not 
awarded for re- 
modeling. 

Site on Pelica.i 
Spit, Galveston 
Harbor; trans- 
ferred by War 
Department. 


Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances 
with notes as to surplus-fund deposits, and other features. ( Associated with Division A by corresponding line numbers ) — Continued. 


No 


Expenditures 


Buildings 


Sites. 


] 

1 Extensions, 

Construction, alterations. 

etc. 

Annual 
repairs, 
etc. j 

Total to June 
30, 1918. 

572 

1 $31,735.10 

"2,131.83 

£33 906 83 

573 

1 ”‘$198, 359 S2 30,457 19 

76,073 5« 

221 790 SO] 

574| 

[ *21 511. 39 

67,377 51 

311, 888 90' 

575 1 

' 176,871 41 

21, 2"9 33 

19V31 74! 

5761 61,702 56 

920 53 

62 713 09] 


( ost. 


£33, 099 00 
6. 000 00 
20, 321 on 
10,286 11 


Date of pur- 
chase. 


Ma’* 

Sept 

Xo; 

Julv 


7, 191 ' 
1.1855 
7, 1883 
6 1885 


2,001 00| May 27,1912 


Outstanding obligations. 


Site. 


Building. 


$2 510.00 


850 00 
75. 00 


Remarks 


Balances. 


*8,032. 51' 

15.001 on! 


('ost of site includes building 


2, 279. 80, Surplus fun 1, Tune 30, 191 R, $1,158.13 
1 Surplus fiml, lune.H 1017, $2,182 41 


05 
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Division A. — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work , and 
other pertinent features . (Associated with Division B by corresponding line numbers) — Continued. 


Legislative authorizations. 

Appropriations. 

Year occupied. 

Date of act. 

Statutes. 

Project or object. 

Limit of 
cost. 

Date of act. 

Statutes. 

Amount. 

3 

> 

© 

| 

Ph 

o 

> 

| 

£ 

May 30,1908 

35 

534 

Site 

515,000.00 

May 30,1908 

35 

488 

$15,000 00 

1917 

June 25,1910 

36 

685 

Site and building, 1105,000.. 

90,000.00 

Mar. 4,1911 

36 

1372 

7,000.00 







Aug. 1,1914 

38 

611 

3,000.00 







Mar. 3, 1915 

38 

824 

65,000.00 







Feb. 28,1916 

39 

17 

5,000.00 







July 1,1916 

39 

265 

10.000.00 


do 

36 

685 

Site and building 

125,000.00 

Mar. 4,1911 

36 

1372 

25,000.001916 






June 23,1913 

38 

8 

20,000.00 







Aug. 1,1914 

38 

611 

30,000.00 







Mar. 3, 1915 

38 

824 

50.000.00 


May 30,1908 

35 

530 


65,000.00 

Mav 30,1908 

35 

486 

15,000.001916 

Mar. 4, 1913 

37 

867 

Limit increased 

20,000.00 

Mar. 4 , 1911 

36 

1372 

25,000.00 


Oct. 14,1914 

38 

729 

Authorizes sale of portion 


June 23,1913 

38 

8 

25,000.00 






of site for not less than 


Aug. 1,1914 

38 

611 

5,000.00 





82,500. 


Mar. 3,1915 

38 

824 

15,000.00 


Mar. 4, 1913 

37 

874 

Site and building 

60,000.00 

July 29,1914 

38 

501 

10,000.00 

.... 






1 June 12,1917 

4C 

108 

20.000.0C 


June 6, 1902 

32 

319 

do 

75,000.00 

June 28,1902 

32 

427 

15,000. 0C 

1906 




1 


Mar. 3, 1903 

32 

1085 

18, 750.0C 





1 


Apr. 28,1904 

33 

454 

16,250.00 







Mar. 3, 1905 

33 

1157 

10,000.0C 







June 30,1906 

34 

698 

15* 000. 0( 


June 25,1910 

30 

685 

do 

| 60,000.00 Mar. 4,1911 

36 

1372 

15, 000. 0( 

1916 

Mar. 4, 1913 

37 

867 

Limit increased 

30,000.00 June 23,1913 

38 

8 

5,000.00 







Aug. 1,1914 

38 

i 611 

25,000.00 







Mar. 3, 1915 

38 

1 824 

45, 000. (X 


June 6, 1902 

32 

319 

Site and building 

50,000.0( 

June 28,1902 

32 427 

15,000.00 

1906 

Mar. 3, 1903 

32 

1204 

Limit Increased 

15,000.00, Mar. 3,1903 

32 1085 

12,500.00 







Apr. 28,1904 

£ 

45* 

17, 500. 0C 







Mar. 3, 1905 

| 33 1158 

20,OOO.OC 


Mar 4, 1913 

”37 

879 

Site 

5.000.00, Apr. 6,1914 

38 

314 

5.000. 0C 

.... 

May 30,1908 

35 

536 


1 25,000.00’ May 30,1908 

35 48c 

25, 000. 0( 

1914 

June 25,1910 

30' G82 

Building 

| 100.000.00 Mar. 4,1911 

36 1375 

100,000.00! 

Aug. 19,1911 

37 

25 

Limit increased 

i 17,000.00 June 23,1913 

38 8 

i| 17,000.00 


No. 


577 


578 


579 


580 

581 


582 


584 

585 


State and location. 


Gardiner, Me.. 


Title of building. 


Post office . 


Gary, Ind | 10 


Gastonia, N. C 


Geneseo, 111 . . . 
Geneva, N. Y . 


Georgetown, Ky.. 


Georgetown, S. C. . 


do 

Georgetown, Tex.. 


686 Gettysburg, Pa.... I 20 do, 


-do . 


15 do., 

36 do.. 


.do.. 


6 Post office and 
custo mh ouse. 


6 Quarantine station 
10. Post office... 


Remarks. 


Site donated. 

Portion of site solt’. 
Site selected. 


On WInyahBay. 
No provision for 
bunding. 
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Division B . — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits f and other features. {Associated with Division A by corresponding line numbers)— ^Continued. 







Expenditures. 






No. 


Buildings. 


Sites. 

Outstanding obligations. 


Remarks. 


Construction. 

Extensions, 

alterations, 

etc. 

Annual 

repairs, 

etc. 

Total to June 
30, 1918. 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

Balances 


577 

$61,185.92 


$863. 50 

562,050.42 

$22,000.00 

Nov. 18,1912 


$2,835.03 

$18,978.08 


578 

13 5,815. 46 


1,337.25 

105,232.71 

1.00 

Nov. 3,1911 


1,000. 00 

20,103.54 


579 

63,278.92 


983.97 

67,265. 89 

14,730.00 

June 29,1910 


66.25 

Surplus fund, June 30, 1917, $3,904.83. 

580 

581 

*55 859 45 


fi fiflO 72 

6 1 460.17 

19 a=>7 75 

Oct. 16, 1903 

$10,000.03 


20,000.00 

582 

*63* 507. 03 


"’917.93 

67 j 414. 93 

12,591.00 

Dec. 19,1911 


2,000.00 

8,992.97 


583 

584 

*54,918.0- 


8,873 53 
7 037 63 

63,811.54 
7 037 63 

10,061.99 

Apr. 17,1903 




585 



8 00 

’ 8.00 

5,000.00 

Oct. 5,1914 





586 

112, 589. 79 


1,131. 61 

113,721.40 

24,000.00 

Jan. 19,1909 


1,666.66 

3,4io.21 



REPORT OP THE SUPERVISING ARCHITECT. 169 



Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) — Continued. 


No. State and location. 


587 

5S8 

589 

690 

691 
592 


Gilmer, Tex.. 
Girard, Kans 
Glasgow, Ky. 

Glens Falls, N.Y.. 

Glen wood, Iowa.. 


Glen wood Springs, 
Colo. 


Globe, Ariz. 


594 Gloucester, Mass . 

i 

i 

f 

595 Gloversville,N. Y 


€ 

^3 

fab 

§ 

U 

Title of building. 

Legislative authorizations. 

Appropriations. 

Year occupied. 

Date of act. 

Statutes. 

Project or object. 

Limit of 
cost. 

Date of act. 

Statutes. 

Amount. 

o 

> 

§> 

£ 

1 

1 

P-4 

3 

Post office 

Mar. 4,1913 

37 

87G 

Site and budding 

$55,000.00 

July 29,1914 

38 

561 

$5,000.00 






June 12,1917 

40 

108 

35,000.00 


3 



37 

874 


75,000.00 

July 29,1914 

38 

561 

6,000.00 








Feb. 28,1916* 

39 

17 

500.00 









June 12,1917 

40 

108 

50,000.00 


3 


do 

37 

874 


60,000.00 

July 29,1914 

38 

661 

7, 500.00 








Feb. 28,1916 

39 

17 

500.00 









July 1, 1916 

39 

265 

400.00 









June 12,1917 

40 

108 

40,000.00 


29 

do 

June 25,1910 

36 

686 


100,000.00 

Mar. 4, 1911 

36 

1372 

20,000.00 

1916 








June 23,1913 

38 

8 

5,000.00 









Aug. 1,1914 

38 

611 

30,000.00 









Mar. 3, 1915 

38 

824 

45,000.00 


9 


Mar. 4, 1913 

37 

874 

do 

50,000.00 

Aug. 1,1914 

38 

611 

5,000.00 









Feb. 28,1916 

o9 

17 

500.00 

1 








June 12,1917 

40 

108 

44,500.00 

2 

do 

do 

37 

874 

do 

100,000.00 

July 29,1914 

38 

561 

9,500.0( 

r 







July 1,1916 

39 

265 

5,000.00 









June 12,1917 

40 

108 

65,000.00 


1 

Post office and 

June 25,1910 

36 

688 

Site 

15,000.00 

Mar. 4, 1911 

3u 

1372 

15,000.00 

.... 


courthouse. , 

Mar. 4,1913 

37 

871 

1 Building 

| 100,000.00 

Mar. 3, 1915 

38; 824 

1,000.00 



: 

1 



1 

1 

Feb. 28,1916 

39 

17 

19,000.00 




! 



1 

i 

July 1,1916 

39 

1 265 

40,000.00 




i 





June 12,1917 

1 40, 108 

20,000.00 


6 

Customhouse and 

Aug. 4, 1854 

10 

571 

Sftn nnd building . . . 

1 49,000.00 

Aug. 4,1854 

1C 

571 

53,000.00,1858 


post office. 

do 

10 

571 

Cnmpru; mou to aid) harts. 

, 4,000.00 











, etc. 

i 






30 

Post office 

' June 6,1902 

32 

319 

Site and building 

‘ 75,000.00 

June 28,1902 

32 

427 

15,000.001906 


i 

June 30,1906 , 

1 34 

773 

Limit increased 

! 6,000.00 Mar. 3,1903 

32 

108c 

18, 750.00 








Apr. 28,1904 

33 

' 45-3 

10,250. 00 

i 






! 

Mar. 3, 1905 

33, 1158 

25,000.00 



i 





June 30,1906 

34* 78£ 

6,000.00! 


Remarks. 


Contract not 
awarded lor 
building. 

Contract in force 
for building. 

Do. 


Do. 


Do. 


Contract not 
awarded for 
building. 
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Division B . — Statement of expenditures for building (construct^ and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
wif/i notes as to surplus-fund deposits , and other features. (Associated with division A by corresponding line numbers) — Continued. 


i 

1 Expenditures 


No. 


Buildings. 


Sues. 


587 

588 

ssy 

590 

591, 

592 

593! 

594 

5951 


Construction. 

Extension*? 

alterations, 

etc. 

Annual 

repairs, 

etc 

Total to June 
30. 1918. 

Cost. 

. 

$70 03 



S70 03 

$5, 030 09 
3,530 00 
7.903 03 

39.764.23 
10.321 87 



39,764 23 

L ! 

82 03 

10,323 87 
75,390 61 
22, 237. S9 
27,212 12 
156 0) 

+74,512 12 

22 257. 83 

878. 49 

18,50 ).03 
5,003 03 

27,212. 12 
15'* 03 



9,503 03 
15,0)0 00 
9,003 00 
14,987.67 




*40,858 32 

*65,897 101 

! 28,067.66 

6,032 S5j 

68.925 98 
71,959.95 


Date of pur- 
chase. 


Jan 23, 1917 
Jail 25,1916 
Sept 14,1916 
Nov. 28,1911 
June 3,1915 
Jan 13, 1915 
Nov. 14,1911 
June 6,1853 
Mai. 12,1903 


Outstanding obligations. 


Balances. 


Remarks. 


Site. 


Building. 


S16, 932. 17 
34,794.72 


20,750. 32 
57, 2G0.10 


534,930.00 


1,991.79 

79,844.00 


Deficiency, $3,696.40 
Deficiency, $4,616 59. 

Surp us fund, June 30, 1918, $6,987.88 

Deficiency, $14,472.22 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the worh t and 
other pertinent features . {Associated with Division B by corresponding line numbers)— -Continued. 


No. 

State and location. 

Cong. dist. 

Title of building. 

Legislative authorizations. 

Appropriations. 

Year occupied. 

Remarks. 

Date of act. 

Statutes. 

Project or object. 

Limit of 
cost. 


Statutes. 

Amount. 

o 

> 

! 

Date of act. 

> 

<D 

Cl, 

596 

Goldfield, Nev 

1 

Post office 

May 30,1908 

35 

530 

Site and building . . . 

$75,000.00 

May 30,1908 

35 

485 

$15,000.00 


Site not selected. 







i 

Mar. 3,1915 

38 

824 

60,000.00 


597 

Goldsboro, N.C... 

3 


June 6, 1902 

32 

319 

do 

35,000.00 

June 28,1902 

32 

427 

Pi mni un 

run 






Mar. 3,1903 

32 

1205 

Limit increased 

15,000.00 

Mar. 3, 1903 

32 

1085 

8, iJHI IN) 







May 30,1908 

35 

525 

Extension, etc 

10,000.00 

do 

32 

1038 

I..,'**! u«i 

l.itl 











Apr. 28,1904 

33 

454 

1*-- i*» 












May 30.1908 

35 

483 

10,000.00 



598 

Gonzales, Tex 

9 


June 30,1906 

34 

778 

Site and building (site, $1) . . 

50,000.00 

June 30,1906 

34 

792 

10,000.00 

1911 

Site donated. 










Mar. 4, 1907 

34 

1298 

20, 000. 00 












Mar. 4. 1909 

35 

950 

20,000.00 



699 

Gosben, Ind 1 

13 

.do 

May 30,1908 

35 

529 

Site and building 

70,000.00 

May 30,1908 

35 

485 

15,006. 00 

1913 








Mar. 4: 1911 

36 

| L>72 

25.000.00 









; 



Aug. 24,1912 

37 

420 

10,000 00 




i 

i 







June 23,1911 

38 

8 

20,000. OU 



600 

Gouverneur,N. Y. 1 

1 31 


June 25,1910 

36 

686 

do 

70,000.00 

Mar. 4,1911 

36 

1372 

14.000.00 

1917 



1 

1 







Aug. 1,1914 

38 

Oil 1 

6,000.00 












Mar. 3,1915 1 

38 

824 

35,000.00 




i 








Feb. 28, 1916 

39 

17 

5,000. «K) 




1 







July 1,1916 

39 

265 

10,000.00 


601 

Grafton, W.Va.... 1 

' 2 


June 30,1906 

34 

784 

Site 

10,000.00 

Juue 30,1906 

34 

796 

10,000.00 

1914 






May 30,1908 

35 

530 

Limit increased 

15,000.00 

May 30.1908 

35 

489 

15, 000. 0Q 







June 25,1910 

36 

683 

Building 

135,000.00 

Aug. 24,1912 

37 

420 

75.000.0U 












June 23,1913 

38 

8 

60,000.09 



602 

Grand Forks, N. 1 

1 1 

Post office and 

June 6, 1902 

32 

319 

Site and building 

165,000.00 

June 28,1902 

32 

427 

25,000.09 

190C 



Dak. 


courthouse. 






Mar. 3, 1903 

32 

1085 

41,250. 0U 












Apr. 28,1904 

33 

454 

25, 000. 0G 












Mar. 3, 1905 

33 

1158 

73.750.0C 



603 

Grand Haven. 

0 

Post office and 


32 

316 

do 

50,000.00 

June 28,1902 

32 

426 

10,000.0C 

190C 

i Do. 


Mich. 


customhouse. 

j do 





Mar. 3,1903 

32 

1085 

12, 500. 0C 












Apr. 28,1904 

33 

454 

10,000.0C 







I 





Mar. 3,1905 

33 

1158 

17,500. 0C 



604 

Grand Island, 

5 

Post office and 

1 Mar. 3,1903 i 32 

1208 

Site 

10,000.00 

I Mar. 3, 1903 

32 

1039 

10 , 000 . 0 c 

191C 

) 


Nebr. 


courthouse. 

1 June 30,1906 I 34 

777 

1 Building 

125,000.00 

I June 30,1906 

34 

i 791 

20,000.0( 








1 


1 


Mar. 4,1907 

34 

[ 1298 

40, 000. 0C 





! 

I 






May 27,1908 

3a 

i 317 

r 20.000.CX 












Mar. 4,1909 

3S 

» 95C 

) 45, 000. 0( 


1 


fco 
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Division B. — Statement of expenditures for building (< construction and annual repairs , etc.) and sites , showing outstanding obligations and balances, 
with notes as to surplus fund deposits , and other features. {Associated with Division A by corresponding line num6^rs)-*Continued. 


Expenditures. 


No. 


Buildings. 


Construction 


Extensions, 
alterations, | 
etc. , 


Annual 

repairs, 


Total to June 

30, 1918. 


Sites. 


Cost. 


Date of pur- 
chase. 


Outstanding obligations. 


Site. 


Building. 


Balances. 


Remarks. 


597 

598 

599 

600 

601 

602 

603 

604 


*$41,969 35 
45,635.95 
*54,617. 84 
55, 218. 11 

133,570. 15| 
*1Vt Q"5 71 

■ \ I 'IS. 

*12i; 557.49} 


$9,569. 12. 


$6,080.99 
1,655. 77 
975 71 
777. 66 

1,046.24 

4,316.97 
7, 3 '3. 97 
2,430.47 


557, 619. 
47,291. 
55,593 
55,995. 

134,616. 

143,272. 

57,351. 

123,987. 


* 8 , 

'l: 


030.65 
26.38 

650. 09 

500.09 

24,026. 20 

16,540. 23 
12. 14 
9, 5 85. 41 


Oct. 

Apr. 

Mar. 

Jan. 

/Jan. 

\VIar. 

Eeb. 

Mar. 

Mar. 


31. 1902 

21. 1908 
21,1910 
15, 1913 

22.1909 

22. 1910 

16.1903 

19.1903 

24. 1904 


*7^,000.00 


$77. 00 


10.00 

1,000.00 


Surplus fund, June 30, 1916, $4,260.67. 
Surplus fund, June 30, 1918, $5,271.89. 


429.85 


CO 
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Division B. — Statement of ecpenditures for building ( construction and annual repairs, etc.) and sites, showing outstanding obligations and balances . 
with notes as to surplus-fund deposits, and other features. ( Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 


No. 


Buildings. 


1 

Construction J 

i 

Extensions, 

alterations, 

etc. 

l 

Annual 1 
repairs, 
etc. ' 

Total to June, 
30, 1918. 

1 

*$102, 548. 56* 
66,329.78] 


$7,327 17 I 
947.04! 

$109,875 73 
67,276 82 

*52, 688. 23j 

$61,077 83 

20, 5S6.04' 

134,352 10 

92,396.09, 


1,338 18j 

93,734 27 

*51,612 72' 
*62,232.37, 
i 51.546 901 


928 53 
3,239.93 
1,164 08 

52,541 25 
65,472.39 
52,710 98 


614 

6151 

616 

617 

618| 

619 


Sites 


Outstanding obligations. 


Balances. 


Remarks 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


$7,019.75 
16, 500 00 

6,000 00 
13,350 00 
13,000 00 
24,971.82 

5.000 00 
12,000 00 
10,521 97 

9.500.00 


Feb. 12,1903 
May 27,1912 
Oct. 6,1911 
Apr 26, 1S83 
July 26,1917 
Mai 25, 1908 
Jan 23, 1917 
Jan. 12,1910 
July 16,1907 
Nov. 3,1909 



$130.66 












88.50 






1 





103 001 


Surplus fund, June 30, 1918, $17,040.22. 


Surplus fund, June 30, 1916 $7,515.41. 
Surplus fund, June 30. 1918, $3,350 10. 
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Division A .—Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the worh t and 
other pertinent features. (Associated with Division B by corresponding line numbers) — Continued. 


-or 

oo 


No. 


State and location. 


Title of building. 

Date of act. 

Post office 

June 30,1906 

May 1,1888 
July 28,1892 
June 30,1906 

Post office and 
courthouse. 


do 

! 



Mar. 4,1913 

do 

May 30,1908 

June 30,1906 

June 25,1910 

1 

| do 

j — do 


June 30,1906 
May 30,1908 
June 25,1910 

do 

do 


Mar. 4,1911 
j Mar. 4, 1913 

, Quarantine station 

! Mar. 5, 1888 

1 Mar. 3, 1891 

1 Aug. 7,1892 
Aug. 8, 1894 
June 11,1896 1 


Legislative authorizations. 


Statutes. 


Project or object. 


Limit of 
cost. 


Appropriations. 


Date of act. 


Statutes. 


Amount. 


Remarks. 


624 

625 


627 

628 

629 

630 

631 

632 


Greenville, Ohio. 
Greenville, S. C. . 

Greenville, Tex . 

Greenwich, Conn . 

Greenwood, Miss . 

Greenwood, 8. C . 
Grenada, Miss 


Griffin, Ga. 


Gnnnell, Iowa. . . 


633 Gulf (Ship Island), 1 
Miss. , 


35 


780 

107 

284 

775 

791 

781 


782 

871 


530 


781 


782 

526 

6771 


1372 

871 


43| 

969 

367 

3921 

416 


Site and building., 
.do.. 


Heating apparatus 

Extension, additional land, 
etc. 

Erroneously appropriated. 
Site and building 


Site 

Building 

Site and building . 


..do.. 
..do . 


Site 

Building 

Limit increased. 


Site 

Limit increased . 
Building 


Buildings, etc 

Warehouse, etc 

Coal shed, machinery, etc. . 

Repairs, etc 

House on barge Zamora, 
S250; telephone line, $100. 


$35,000.00 

100,000.00 

2,000.00 

80,000.00 

20,000.00 

70,000.00 


20,000.00 

90.000. 00 

60.000. 00 


60,000.00 

50,000.00 


7,500.00 

50.000. 00 

10.000. 00 


90;000.00| 


June 30,1906 
Mar. 4, 1907 
Oct. 2,1888 
Mar. 2,1889 
July 28,1892 
June 30,1906 
Mar. 4,1907 
June 30,1906 
Mar. 4,1907 
Mar. 4, 1909 
June 30,1906 
Mar. 3, 1915 
July 1, 1910 
May 30,1908 
June 25,1910 
Mar. 4,1911 
June 30,1906 
Mar. 4,1907 
Mar. 4, 1911 
Aug. 1,1914 
Mar. 3, 1915 
June 30,1906 
May 30,1908 
Mar. 4, 1909 
Mar. 4, 1911 


Feb. 28,1916 
July 1, 1916 
June 12,1917 
Mar. 5,1888 
Mar. 3,1891 

7.300.00, Aug. 7,1892 

5. 000. 00,' Aug. 8,1894 
350.00 June 11,1896 

July 1, 1898. 


45.000. 00 

13.000. 00 


1298 
506 
940 
284! 
791 

1298 1 
794 
1299) 
951| 
794 
82' 
265 
185 
705 
1372 

793 

1299 
1372 

611 

82 

794 


36 


951 
1372 
1372 
38 824 

39| 17 

39. 265 
40 108 


25 

26 

27 

28 

29 

30 599] 


43 

969 

367 

392 

416 


nnn ryv 


Site donated. 


,0,0m (h* 

50.000. 00 

20.000. 00 

30.000. 00 

20.000. 00 
pi.oni o-i 

.>0,0 4 » II!) 

10,000 00* I 
l.>,0i)D (U)'|9I 1 

n,ooo oo 

30.000. 00* I 

15.000. 00 1911 

-15,000.00 I 

10.000 00 1915 

15.000. 00, 

25, 04)0 00* 1 

7, m 091912 

Hooo oi 

30.000. 001 

10 . 000 . 00 ' 

15.000. 00 1918 

1,000.00, 1 

35.000. 00] 

36.000. 00 

18.000. 00' 

45.000. 00 1888* 

13.000. 00 
7,500.00 
5,000.00 

350.00 

14.100.00 


1 18921 





i a 1 ■ <i. 

ir -10 

sent to 

surplus 

j 

fund. 

1910; 



ior. 

1 
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Division B . — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. (. Associated with Division A by corresponding line numbers) — Continued. 


No. 

Expenditures. 


Buildings. 

1 

Sites. j 

Outstanding obligations 

Balances. 

Remarks. 


i 

Extensions, i 
Construction, alterations, 1 
etc. 

Annual 

1 repairs, 
etc. 

Total to June 
30. 1918. 

Cost. 

1 

Date of pur- 
chase. 

Site. 

Building. 


624 

*834, 92S 24 

$1,829 95 

$36,758.19 

$33.79 

May 24.1907 





625 

*86,703.98 $63,041.74 

30,338 03 

180,083.75 

/ 12,147 64 
\ 16,952 00 

Feb. 4,1889 
Mav 9, 1907 

} 




626 

*61,870 29 1 

! 6,268.2b 

68, 138. 57 

8,074.11 

Apr. 23,1907 





627 

75,990.33 

! 950. 16 

76,940.49 

20,000.00 

Sept. 16,1909 


$2,350.00 

$11,659.67 


628 

48,702.96 

i 1,137.92 

49,840.88 

6,500.00 

Mar. 26,1909 


2,441.71 

2,355.3 3 


629 

*48,001 68 

j 4,067.11 

52,068.79 

6,520. 71 

June 15,1907 





630 

43,272.45 

504.55 

43,777.00 

5,500.00 

Jan. 31,1912 


258.00 


Surplus fund, Juno 30, 1918. $969.55. 

631 

*59,997.81 

i 1,620.80 

61,618.61 

6,522.52 

Aug 30,1907 





632 

65,415 39 

1 939.25 

66,354.64 

15,000.00 

Oct. 31,1911 


2,100.00 

22,484.61 


633 

*80,500.00 71,165.26 

1 36,557.58 

188,222 84! 

1 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the worh, and 
other pertinent features. ( Associated with Division B by corresponding line numbers) — Continued. 


No. , State and location. 


Gulf (Ship Island), 
Miss, (contd.) 


Title of building. 


Legislative authorizations. 


Statutes. 


i Date of act. , 


1 L> 
I > 


r 


Quarantine station 1 July 1,1898 


834' Gulfport, Miss.. 

i 

i3sj Guthrie, Okla . 


636| Hackensack, NO. 6 


Mar. 

June 


Mar. 

Mar. 


3.1899 | 

6.1900 | 

3,1905 l 
4,1907 


Post office and , 
customhouse. 


Post office and j 
couithouse. 


I . 


May 30,1908 


June 6,1902 
Mar. 3, 1903 
May 30,1908 
June 25,1910 


637 


Poet office. . 


Hagerstown, Md. . 6 do . . 


I 


do 

1 Mar. 4,1913 


Mir. 3,1903 
Ji ne 30, 1906 
Mir 4,1913 


I 


Project or object. 


1077 


11621 

1307 


For launch, steam or naph- 
tha, 84,000; additional 
i»iH'ii..i , ‘■'Vi, ■ 1 1 ;■ 

<■ i • .ti. '■ 

pavilion ward for noiun- 
fectious diseases, $1,500; 
isolation ward, $800; 
fence, $800; transfer barge 
and ballast lighter, $2,000. 

Improvements to pier, etc. 

Improvements to station, 
etc. 

Gangway, fences, etc. . 


Limit of 
cost. 


Appropriations. 


Date of act. 


$14,100.00] Mar. 

June 


36,000.00 

7,150.00 

10,600.00 

35,492.00 


3.1899 

6.1900 
Mar. 3,1905 
Mar. 4,1907 


Statutes.' 


Amount. 


pj i 
— !- 

1077 

592 

1162- 

13071 




tion. 



1 



34 

779 

1 Site and building 

100, 000.00 

June 30,1906 

34 

793 

35 

522j 

! Limit increased 1 


Mar. 

4,1907 

34 

1299 




40,000.00| 

Mar. 

4,1909 

35 

951 





June 

25, 1910 

36 

705 

32 

31ri 

Site and building 

50, 000. 00, 

, June 

28, 1902 

32 

42G 

32 

1205 

Limit increased 1 

50, 000- 00, 

, Mnr. 

3,1903 

32 

1086 

35 

535 

Additioml land 

35. 000. 00 

1 Mar. 

3, 1905 

33 

1158 

36 

680 

Extension, etc 

125, 000. 00! 

Mav 

30,1908 

35 

48S 


i i 


| 

Mar. 

4,1911 

36 

1372 


1 


| 

| Aug. 

24, 1912 

37 

420 




j 

i June 

23,1913 

33 

9 

36| 

090 

Site 

25, 0^9. 00 

Mar. 

4,1911 

36 

1372 


872 

Building 

100,000.00: 

Mar. 

3,1915 j 

38 

824 

3Tj 




Feb. 

28,1916 ! 

39 

17 


i 


1 

July 

1,1916 

39 

265 





June 

12, 1917 

40 

108 

32 

1207 

Site 

10, 000. 00 

Mar. 

3.1903 

32 

1037 

34‘ 

779 

<Mtc and building ($85,000) . . 

75,000.00, June 

30, 1906 

34 

792, 

37 

8* ,9 

Extension, etc 

30,000 00 

. Mir 

4,1907 

' 34, 1299' 





1 Mar 

3,1915 

38, 824 


$36,000.00 

7,150.00 

10,600.00 

35,492.00 


Remarks. 


I 


25,000. 

25,000. 

25.000. 

65.000. 

15.000. 

35.000. 

50.000. 

35.000. 

40.000. 

30.000. 

55.000. 

25.000. 

1 , 000 . 

45.000. 

40.000. 

14.000. 
10,010 
JO.Oihi 

45.000. 

30.000. 


00 I910i 
00 
00 
00 
00 
00 
00 
00 
00 
00 
00 
00 
00 
00 
00 


|1906 

1915 


1917 


00 , 

ooioiol 

00 i 

00 - 

00 ! 


00 

o 


Contract not 
awarded for ex- 
tension. 




No 


Buildings 


Expenditures 


Sites. 


j 

Outstanding obligations. , 

I 

— j , Balances. 


Remarks. 



Extensions, 

Annual 

Tol.il In Tune 


Consti action alterations, 
etc. 

repairs, 

etc. 

lu, l , .il* s 

t)34 

-M 12,060.04 

$5,074 3<' 

§117,135. 01 

<135 

-99 844 35 $123 200 77 

5,367 42 

228,412.54 

b3t> 

<137 

76, SStl 28 . - - - - 

61,855 66 .. . 

1,092 68 
2,x44 10 

77,978.96 
64,699 76 


Cost. 


Date of pur- j site< 
chase. 1 


Building. 


$24,979 30| Oct 24,1907 
_ -Jr June 25,1910 
27 ,o0j 00'| Jan i 5j 1910 

25,000.00, Aug. 4,1911 
22,999 83 July 18,1907 



_ 


i 

i 

$362. Ooj 
j 1,993.00 

j 



$1,437.23 

21,120.72 

30,000.00’ 


0 

n 

§ 

s 

fed 

1 

8 

53 

Q 


O 


OO 



Division A. 


-Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. (Associated vnth Division B by i 


corresponding line numbers) — Continued. 



Appropriations. 

Year occupied. 

Limit of 
cost. 

Date of act. 

Stat 

r-i 

i> 

utes. 

© 

SP 

Ph 

Amount. 

$2,000.00 

Mar. 

3,1915 

38 

824 

$3,000.00 

.... 

20,000.00 

Mar. 

4,1911 

36 

1372 

20,000.00 

.... 

20,000.00 

June 

28,1902 

32 

429 

20,000.00 

1909 

10,000.00 

Mar. 

3,1903 

32 

ia38 

10,000.00 


100,000.00 

June 

30, 1906 

34 

791 

20,000.00 



Mar. 

4,1907 

34 

1299 

40,000.00 



Mar. 

4,1909 

35 

951 

do.ono on 


140,000.00 

June 

28,1902 

32 

427 

III O HI INI 

ivhi; 

5,000.00 

Mar. 

3,1903 

32 

1086 

35,000.00 



Apr. 

28,1904 

33 

455 

15,000.00 



Mar. 

3, 1905 

33 

1158 

25,000.00 



June 

30,1906 

34 

698 

*0,000 00 


5,000.00 

Mar. 

4,1911 

36 

1373 

5,000.0«1 

1918 

50,000.00 

Feb. 

28,1916 

39 

17 

500 (10 



July 

1, 1916 

39 

265 

5,000.00 



June 

12,1917 

40 

108 

44,500.00 

1916 

SO, 000. 00 

Mar. 

4, 1911 

36 

1373 

20,000.00 


June 

23, 1913 

38 

9 

20.000.00 i 


Aug. 

1,1914 

38 

Oil 

20,000.00| 1 


Mar. 

3,1915 

3 C 

824 

20,000.00 1 

75,000.00 

Mar. 

4,1911 

36 

1373 

17,000.00 

11916 


June 

23,1913 

38 

9 

12,000.00 

: i 


Aug. 

1,1914 

38 

611 

31,000.00 


Mar. 

3,1915 

38 

824 

15,000.00 

75,000.00 

Aug. 

7, 1S82 

22 

304 

37, 500. 0t 

1888 

IS. 000. 00 

Mar. 

3,1685 

23 

480 

55, 500. Of 


37,000.00 

June 

30,1886 

24 

105 

37, 000. 0( 


4,000.00 

Mar. 

3,1«S7 

21 

510 

4,000. 0C 


2,000.00 

Mar. 

30,1888 

25 

47 

2,000. 0C 


100,000.00 

Mar. 

4,1911 

36 

1373 

40, 000. 0C 

1913 

10,000.00 

Aug. 

24, 1912 

37 

420 

30, 000. 0C 


June 

23,1913 

38 

9 

30, 000. 0C 



Oct. 

22, 1913 

38 

209 

10.000.0C 



No. 


640 


641 


642 


643 


644 


645 


646 


State and location. 


Hagerstown, Md . . 

Hallowell, Me 

Hamilton, Ohio... 


Hammond , 1 nd . . . I 10| 

! 

Hammond, La | 6| 

I ' 

I 

Hampton, Va | l| 

Hanford, Cal j 7j 

Hannibal, Mo I 1 


Title of building. 


Rent of buildings. 

Post office 

do 


Post office and 
courthouse. 


Post office.. 


.do 


do.. 

do. 


Hanover, Pa . 


20 


.do. 


Legislative authorizations. 



Statutes. 


Date of act. 


© 

$ 

Project or object. 

Mar. 3,1915 

.38 

824 

Temporary quarters and 
moving expenses. 

June 25,1910 

36 

689 

Site 

June 6, 1902 
Mar. 3, 1903 

32 

321 

do 

32 

1207 

Limit increased 

June 30,1906 

34 

777 

Building 

June 6, 1902 

32 

318 

Site and building 

June 30,1906 

34 

698 

Subdrainage 

June 25,1910 

36 

689 

Site 

Mar. 4, 1913 

37 

871 

Building 

June 25,1910 

36 

6S8 

Site and building 

....do 

! 

36 

684 

do 

May 5, 1882 
Mar. 3, 1SS5 

22 

93 

do 

23 

1 480 

Limit increased 

June 30,1866 
Mar. 3,1887 

24 

i 105 

do 

24 

510 

Approaches 

Mar. 30,1888 

25; 

47 

Completion 

June 25,1910 

36; 

687 

Site and building 

Mar. 4,1913 

37 

SG8; 

Limit Increased 

Mar. 4,1915 

38; 

1163 

Authorized to use part of 
unexpended balance for 
. enlarging site 


Remarks. 


No provision 
building. 


Joseph T. Hutton, 
architect. 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features . (^.ssociatec? mt/i Division A by corresponding line ttuiiifrcrs)-— Continued . 



Expenditures. 


No. 

Buildings. 

Sites j 

1 

Outstanding obligations. 

1 

Remarks. 


Construction. 

Extensions, 

alterations, 

etc. 

Annual 

repairs, 

etc. 

Total to June 
30, 1918. 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

Balances. 


63S 









$2,000.00 


639 

640 

641 

642 

643 

644 
646 

646 

*$98, 162.20 
*125,473.31 
38,195 59' 
64,464 10 
*57,994.88 
*122,689.28, 

82,734.80 


$3,074.83 

8,844.92 

848.79 

839.74 

1,644.06 

23,052.46 

568.73 

$101,237.03 
134,318.23 
39,044.33 
65,333 84 
59,638.94 
145,741.74 

83,303.53 

$6,500 00 
19,976.01 
19,526.69 
5.000.00 
13,500.00 
17,000.00 
13,332.50 
f 21,500 00 

\ 4,250 00 

Mar. 13,1912 
June 19,1903 
July 25,1903 
July 17,1913 
Aug. 7,1911 
Oct. 17,1911 
June 30,1883 
Sept. 9,1911 
Dec. 19,1916 

} 

$8,1.55. 80 
1,000.00 

100.00 

3,648.61 

1,035.90 

Surplus fund, June 30, 1918, $5.12. 

Surplus fund, June 30, 1918. $1,415.20 


00 

co 
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Division A. — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. ( Associated mth Division B by corresponding line numbers) — Continued. 


No. 


647 

,48 


650 


651 

652j 

653 

654 


Legislative authorizations. 


State and location. 


'■1 


Title of building, i 


Date of act. 


Hardman, Term.. 
ILariisbmg, Til I 


2 1 Post office 

24 1 do 


11a v 30,1908 

do 

June 25,1910 


Harnsburj, Pa... 18j To^t office and i Mar. 3,1875 


corn thou^e 


Aug. 15,1876 


Mar 3,1877 
June 25,1910 
June 13,1914 
Mar 28,1918 



-do Kern »fb .ilim & Aug. 24,1912 


Hamw, 'rk . 

Haiiisoiibui&r \a. 

Harrisomille. Mo. 
Hariodshurg. Kv. 


Po-4 office 
courthouse. 


' It* <H " L 
> 7.CC et< 


6 Past office.. 


S.. ..do... 


June 23, 19i3 
” 3 , 1913 
,1914 
,1915 I 
,1916 
, 1918 
, 1902 
i,19(M 


Oct 

Autr. 

Mu 

July 

Mar 

June 

Mar. 


22 , 

1,1 

3.1 

1.1 

2S.1 

o.l 

3,1 


Juh 7,1^2 
Mar 3, US? 
Mu j, 1S87 

May 4, 1913 


.do. .. 


35! 533 
361 681 

18! 505 
19 203 


19 332 

36l 680 
3SI 386 
40 466 


Project or object. 


Site and building 

Site 

Building 

Site 

Authorized to use unex- 
pended amount ol sito ap- 
propriation. 

Building 

Extension, etc 

Limit increased 

Additional for completion. 


Limit of 
cost. 


3" 420 Tempoiviiy quartets and 

moving expenses. 

38 9 do 

3S 210 do 

38 611 do 

.‘*S s25 do.. 

39 265' do... 

40 466' do 

32 317, Site and building 

32 12U3 Limit increased . . 


i 


*55,000.00 

7,500.00 

60,000.00 

160,000.00 


300. 000. 00 

125. 000. 00 

75.000. 00 

11.000. 00 


5.000. 00 

3.000. 00 

5.000. 00 

5.000. 00 
4,200 00 

6.000. 00 

4,000.00 

70, 000. 00 
30,000 00 1 


Appropriations. 


Date of act. 


Mav 30,1908 
Mar. 4,1909 
May 30,1908 
Aug. 24,1912 
June 23,1913 
Mar. 3,1875 
Mar. 3, 1877 
June 20,1878 
Mar. 3,1879 
June 16,1880 
Mar. 3. 1881 
Mar. 4', 1911 
Aug. 21,1912 
June 23.1913 
Mar. 3.1915 
Mar. 28.1918 
Aug. 24,1912 
June 23,1913 
Oct. 22,1913 
Aug. 1,1911 
Mar 3,1913 
July 1, 1916 
Mar. 28,1918 


Statutes, i 


22 153i Sue and building 

23 480* Approaches, grading, etc. . . 

24 310' rn’argement and comple- 

tion. 

37 875 Site and building 


S7’n Mto 


50. 000. 00 

22.500.00 

40.000. 00 

52.500.00 

10.000. 00 


June 

Mar. 

Apr. 

Mar. 

vug. 

Julv 

Mar. 

Mar. 

July 

July 

June 

July 


23, 1902 
3,1903 
28.1904 
3,1905 
7, 1832 
7, 18S4 
3,1385 
.3,1887 
29, 1914 
1,1916 
12, 1917 
29, 1914 


-II 

ft 


Amount. 


486 
951 

487 
420 

9 

505 

352 

210 

377 

259> 

435] 

1373i 

420 

9 i 

8251 

466 

420' 

9. 

210 , 

GIL 

*25 

625 

466 

1427 

10S6, 

1455i 

158 


195i 
23' 480 


510. 

561 

265 

108 

561 


um2 


Remarks. 


1911 


1882 


*l T.OOu inn 
1 2 .Dim iv>| 

7,500 001 
20,000.00 
10,000.00 
160,000.00 l 

30.000. 00 

50.000. 00 

50.000. 00 

50.000 00| 

rn,iHn ii'i 1 U|k 

40.000. 001 

30.000. 00 ! 

53.000. 00' 

75.000. 00' 

11.000 00 

5.000. 00 

3.000. 00 

5.000. 00 

5.000. 00 

1.200 00, 

6.000. 00, 

4. 000. 00 

i 

15.000. 00]190o 

17.500.00, 

35.000. 00 

32.500.00, 

25. 000. 00 1886 

25.000. 00. 

22.500.00, 

40.000. 00, 

3.000. 00 Contract not 

2.500.00, awarded for 

20.000. 00 building. 

7,500.00 No provision for 

building. 
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Division B — Statement of expenditures for building ( construction and annual repairs , etc.) and sites, showing outstanding obligations and balances , 
vith notes as to surplus-fund deposits , and other features. (Associated with Division A by corresponding line numbers) — Continued. 


i 

Expenditures. I 


Buildings. Sites 


Construction. 

Extensions, 

alterations 

etc. 

Annual 

repairs, 

etc 

Total to June 1 
30, 1918. 

Cost. 

Date of pur- 
chase. 

*$51,689 28 
*56, 518 74 

l *290 056 4i 

Siss 075 2i 

si 4-i2 % 
930 93 

1 ‘,227 70 

boo , 132 24 
57, 149 07; 

527,359 38 

32,300 00 
7,500 00 

110.927 88 

Aug 
A pi. 

/MiU 

\Oc-t. 

28, 1909 
lbjB'lO 
20, 1877 
8, 1877 

> 30, 785 0J 

*94, 35 »2i, 
i *100.057.71 
! 300 00 


10 2d 8«> 
IS. 153 21 

30, 785 00 
104,(51 04 
Us, 510 98 
3 10 00 

1 

5.43i"il 
12.329 <0j 
5,000 00! 
' 7. 500 OOi 

Nov 

\ V r 

Oct 

Mar 

’io.'ino 2 

11,1884 
27, 1916 
24 1917 


Outstanding obligations. 

Balances. 

Site. 

Building. 







1 

$15,901. 29 
515 00 

$7,023.47 
900 00 

/ 



20,200.00 




| Remarks. 

l 

i 


BEPOBT OF THE SUPEEVISING ABCHITECT. 1 Sf> 



Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites } the progress of the work, and 
other pertinent features . (Associated with Division B by corresponding line numbers) — Continued. 


No. 


State and location. 


Title of building. 


Legislative authorizations. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Appropriations. 


Date of act. 


Statutes, 


Amount. 


Remarks. 


6551 Hartford, Conn . . 


657 


658 


660 

661 


l| Post office and 
customhouse. 


Hastings, Mich 

Hastings, Nebr. . . 

Hattiesburg, Miss . 


Hazleton, Pa.. 


Havana, 111 

Haverhill, Mass. . 


.do. 


.do.. 


20, do 

ej do 


Mar. 

June 

June 

Mar. 

July 

Mar. 

Apr. 

June 

Mar. 

June 

Mar. 

June 

July 


18. 1872 

10.1872 I 
23,1874 

3,1875 

31,1876 

3,1877 

30.1878 

20.1878 
3,1879 
16, 1880 

3, 1881 


6,1902 
1, 1916 


Post office... 

do 


Mar. 4, 1913 


. Mar. 2,1899 
1 June 6,1902 


June 30,1906 
May 30, 190S 
June 25,1910 

June 30,1906 


.1 Mar. 4,1913 

i ’ 

.1 Jan. 21.1S91 
I Mar. 2, 1S95 


37 


42 
353 
227 
395 
110 
351 

43 
210 
377 
259 
435 

311 

2651 


875 


970 

316 


783 

527 

7051 


877 


Building 

Continuation 

do 

....do 

....do 

....do 

do 

-...do 

do 

do 

Completion of building and 


Extension, etc 

Mail-conveying machinery, 


Site and building. 


Site 

Building. 


Site 

Building 

Limit increased . 


Site and building. 
Site 


$300,000.00] 

100,000.00 

150.000. 00 

100.000. 00 
100,000.00 

50.000. 00 

75.000. 00' 

25.000. 00 

75.000. 00 

125.000. 00 

25.000. 00 

240.000. 00 
3,000.00 


81,000.00 


10 , 000.00 

125,000.00 


15.000. 00 

70.000. 00 
5,000.00 

75.000. 00 

10.000. 00 


723f Site and building 75, 000. 00 

8471 Heating apparatus, etc 8,000.00 


Mar. 

June 

June 

Mar. 

July 

Mar. 

Apr. 

June 

Mar. 

June 

Mar. 

June 

Mar. 

July 


18.1872 

10.1872 
23,1874 

3,1875 

31,1876 

3,1877 

30.1878 

20.1878 
3, 1879 

16,1880 
3,1881 
28,1902 
3,1903 
1, 1916 


Julv 

July 

June 

Mar. 

June 

Mar. 

j*pr. 

Mar. 

June 

May 

Mar. 

June 

June 

Mar. 

Mar. 

July 

Mar. 

Mar. 


29,1914 
1,1916 
12,1917 
3,1899 
28, 1902 
3, 1903 
28,1904 
3,1905 
30, 1906 
30,1908 
4,1909 
25, 1910 
30,1906 
4,1907 
4, 1909 
29,1914 

3,1891 

2,1895 


42 
353 
227 
395 
110 
351 

43 
210 
377 
259 
435 
424 

1086 

265 


$300,000,001 

100,000.001 

150.000. 00 

100.000. 00 
100,000.00 

50.000. 00 

75.000. 00! 

25.000. 00) 

75.000. 00 

125.000. 00 

25.000. 00 

50.000. 00 

190.000. 00 
3,000.00 


I1S82 


Site donated. 


561 

265 

108 

1076 

426 

1086 

455 

1158- 

795 

484, 

951! 

705 

793, 

1299! 

951 

561 


26 950’ 
28* 847 


6,750. 

500. 

25.000. 

10 . 000 . 

15.000. 

60.000. 
20 , 000 . 
30,00ft. 
15, 00ft 
20 , 000 . 

40.000. 

15.000. 

fififi 

H I I H 1 1 

20 . 000 . 

9,000. 


Contract not 
awarded for 
mail - conveying 
machinery. 

Site selected. 


1905 


1911 


00 , 

00 .... 


75,000.00 1895 

8,000.00i : 


No provision for 
building. 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc,) and sites, showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 


No. 


655 

656 

657 

658 

659 

660 
6G1 


Buildings 


Sites. 


! 

Construction. 1 

1 

Extensions, 
alterations, 1 
etc. i 

Annual 

repairs, 

etc. 

Total to June 
30, 1918. 

Cost. 

Date of pur- 
chase. 

*$846, 802 74 

$240,000. Oo' 

$50,809 S5 

$1, 137, 612 59 


Oct. 3,1872 


*124, 760 03 
*74,854 70 
*57,891 35 

] 

7, 427 W 
1,615 08 
2,320 22! 

132, 193 61“ 
76,469. 78 
00,211 57! 

! 

$9,5(8 24 
14,960 38 
! 15,028 29 

| 9,000 00 

Mar. 18,1901 
June 3, 1907 
Jan. 3, 1907 
Nov. 14,1916 

*62, 636 4i 


17.3S9. 18 

80,025 59 

20,363.59 

Dec. 9,1892 


Outstanding obligations. 


Balances. 


Remarks. 


Site. 


Building. 


$6,300 00 


$3,000.00^ 

25,950.00 
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Division 


A . — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work , and 
other pertinent features. ( Associated with Division B by corresponding line numbers ) — Continued. 


No. I State and location 


662 

663 


Helena, Ark. . 
Helena, Mont . 


Title of building. 


.do. 


Henderson, Ky . . 
liendetsou, X (’ 


Hend ersonville, 

X c 


665 1 
666 ) 

667 

668' Hiawatha, Ivan^ 

009 1 Hickoi v, X k . . 

67o| Highland, 111 ... 

671 Highpoint,N.C.. 


1| Courthouse and 
l post office. 

1 Assav office 

li Public building .. 

2 Pod office 

4.. .do 

1U. . .in 


do. . 


9 . . ..do. 


22 

5 


do 

.do.. 


Legislative authorizations. 


Appropriations. 


Hate of act. 


Apr. 

Aug. 

July 

May 

July 

Aug. 

June 

Mar 

June 

June 

Feb. 

Mar. 

June 

Mar 


188S 

1894 
1897 I 
1874 1 
1876 I 
1S76 ' 
1878 

1895 i 

1896 ’ 

1897 


9. 1900 

3.1901 1 

6. 1902 
i, 1903 


Statutes. 

73 l 

o ca 

> 

25, 84 

26 1 428 
30' 112 
18] 45 

19, 110 
19 1 151 
20 ' 211 
28 913 | 

29 1 414 

30 11 

31| 10! 

31 109' 

32 31Sl 
32 1204! 


Project or object. 


Limit of 
cost. 


Hate of act. 


Site and building 

Approaches 

do 

Establishment 

Site 

M ' |.i.» . . • 

(■}»»•• etc 

Site and building 

Limit increased 

Additional land within 
limit. 

Limit of site, $33,502 35 

Limit increased 

Mte and building 

Limit increased 


June 30,1906 
' May 30,190s 

I June 25, 1910 36 686' Site and building. 


34 783 Site 

35 527, Building. 


do 

Mai. 1,1913 


May 30,190s 
June 25,1910 


3(> »‘89 Site 

37 871 Building . 


35 535 Site 

3'. bS2 Building. 


Mai 1,1913 37 1 S77 trite. 


June 30,1906 
May 30,1908 


34 783 Site 

35 527 Building. 


$75, 000. 00 
6,000.00 
4,000.00 

50.000. 00 

1. 500. 00 
7, 500. 00 

10. 000. 00 
150, 000. 00 
150,000 00 

50.000. 00 

40.000. 00'. 

10.000. 00| 

7,500.00' 

60 , 000.00 

70.000 OOf 

| 

7, 500. 00 1 
CO, 000. 00; 


10.000. 00; 

60. 000. 00; 


7, 000. 0U, 

io,ooo.oo' 

G5, 000. 00; 


Oct. 

Aug. 

July 

Mar. 

July 

Aug. 

June 

Mar. 

June 

June 

Mar 

June 


2,1888 
23,1894 
19, 1897 
12, 1874 
31, 187G 
15, 1876 
20, 1878 
2,1895 
11,1896 
4,1897 
3, 1901 
28, 1902 


do 

Mar. 3, 1903 
Mar. 3,1905 
June 30,1900 
May 30,1908 
Mar. 4,1909 
Mar. 4, 1911 
June 23,1913 
Aug. 1, 1914 
Mar. 4,1911 
Feb. 28,1916 
July 1,1916 
June 12,1917 
Mav 30,1908 
Aug. 24,1912 
June 23,1913 
Aug. 1,1914 
July 29,1914 

June 30,1906 
May 30,1908 
Mar. 4, 1909 



40. 000. 00| 

14.000. 001915 

27.000. 00 

29.000. 00! I 

7,500.00119181 

500.001 

20. 000. 001 

39,500.00! 

10. 000. 00|1914' 

15.000. 00 

35.000. 00 

10 . 000 . 00 ] ! 

4,000. OOi-.J 

10.000. 001912! 

20 . 000 . 00 ! 

45,000.00 


Remarks. 


No provision 
building 


foi 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding^obligations and balances , 
with notes as to surplus-fund deposits , and other features. { Associated with Division A by corresponding line numbers) — Continued. 


Expenditures, 


I 

No. | 


Buildings. 


Sites. 


Outstanding obligations. 


Remarks. 


Construction. 

I 

Extensions, 

alterations, 

etc. 

Annual 

repairs, 

etc. 

Total to Juno 
30, 1918. 

1 

Cost. 

662i 

*381,071 16 


$33,548 22 

SI 14p-19. 3S 

$3, 02S SI 

G03' 

$58,506 18 


7, G20 51 

66, 120 69 

1,510 09 
[ 20,208 28 

664| 

*296,116 34 


18, 8C5 02 

314,981 31 

l 14,092 35 

[ 19,503 03 

663, 

*43 305 71 


4,806 87 

48,232 58 

6,041 IS 

666' 

*58 Sir, 74 


670 55 

59, 177 22 

7.014 55 

667, 

*02,423 29 


1 1, 126 73 

(■3,550 02 

6.009 09 

6f8, 

37,087 49 


; 1,054 06 

38,141 55 

6,099 00 

669 

670 . 
671 1 

58,324 39 


| 948 87 

59, 273. 20 

8,000 00 
4,009 00 
9,988.15 

56,917 72 


! 1, 107.4)1 

58*324*70 


Balances. 


Date of pur- 
chase. 


Site. 


Building. 


July 2, IS S3 
Nov 0,1874 
Sept 2, 1830 
Feb 3, 18 ''8 
Aug. (>, 1000 
Nov. 25,1003 
Feb 10,1007 

Mav 0, 1011 

Time 12,1012 
Sept 7, 1003 
Sept 30,1*»U 
Mav 25,1907 



$0,730 40 $10,102.02 

72 50 

' 3 .' ooo’so i,o5i.*48 


Surplus fund, Tune 30, 1918, 81,576.71 
Surplus fund, June 30, 1918, SI, 603 11 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. (Associated with Division A by corresponding line numbers) — Continued. 
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80923 — li 


Division A. — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work, and 
outer pertinent features . (Associated with Division B by corresponding line numbers) — Continued. 


CO 

to 


No. 


683 


6871 


State and location. 


HollJdaysburg, Pa. 9| 


Holly Springs, I 2* 
Miss. ~ * 


Title oibuilding. 


i ost office. 
do 


i 


Holton, Kans 

Holyoke, Mass | li 

i 
! 

Homestead, Pa. . .1 32] 


do.. 

do.. 


...do.. 


688 Honey Grove,Tex. 4 do 

I 1 i 

889 Honolulu, Hawaii.! I Appraisers’ stores 


690 do Customhouse.. 

661 do I Post office.. 

692-.. .do 


Legislative authorizations. 


Date of act. 


Mar. 4,1813 


June 25,1910 
Mar. 4,1913 


June 25,1910 
June 6,1902 

May 30,1908 

Mar. 4, 1913 


Statutes. 


37 


361 


35 


37 


876 


871 


3181 


Project or object. 


Site and building . 


Site 

Building, of which $2,500 
may be used for site. 

Site 


Site and building.. 


531,. 


.do.. 


Limit o! 
cost. 


Appropriations. 


Date of act. 


876'. 


.do.. 


$80,000.00 


5,000.00 

45,000.00 


7,500.00 

135.000. 00 

100 . 000 . 00 

50,000.00 


July 29,1914 
June 12,1917 

Mar. 4, 1911 
Oct. 22,1913 
July 1,1916 
June 12,1917 
Mar. 4, 1911 


V 


Post office, couit- 
house, and cus- 
tomhouse. 


June 30.1906 34 

I May 30,ly08 35 

I June 25,1910 36 

| 

| Mar. 4,1913 ' 37' 

Mar. 3,1915 38 

do... 


38 


7S2 Site 

541 Building j 850;000.00> 

696 Additional land, $350,000, 

payable from amount 

heretofore authorized. 

866 Limit increased. (Site, 325,000.00 

$100 ftOO ) 1 1 

892 Authorizes sale old site for 
not less than 8165,000, etc. 

892 Site and building (site, il, 325, 000. 00! 

$275,000). 1 | 


June 

Mar. 

Apr. 

Mar. 

May 

Mar. 

Aug. 

June 

Aug. 

Feb. 

June 


28,1902 
3,1903 
28,1904 
3,1905 
30, 1908 
4, 1911 

24. 1912 

23.1913 
1, 1914 

28. 1916 

12.1917 


Statutes, 


36 


40 


Amount. 


150,000 00. June 30,1606 


May 30,1908 
Mar. 4, 1909 
4, 1911 
22,1913 


Mar. 

Oct. 


561 

108 

1373 

210 

265 

108 

1373 

427 

1086 

455 

1158 

486 

1373 

421 

9 

612 

18 

108 


■8 


Remarks. 


$ 12 , 000.00 

25,000.00 

5,000.00 

2.500.00 

5.000. 00 

37.500.00 

7.500.00 

■Jil.lHIII. INI 
It , 'ill |H 

45.000. 00 

16.250.00 

35.000. 00 

45.000. 00 

10.000. 00 

10,000.00 

300 00 
500 00 
20,000.00 


I'Jlji' 


1913 


794 i 
490 
951 1 
1373 
210 , 


Contract in force 
for building. 

..j Contract not 
1 awarded for 
building. 

.J No provision for 


150,000 00 
30.000 00 
150,000.00 

150.000. 00 

100.000. 00 


Contract not 
awarded for 
building. 

Acquired by an- 
nexation in 1898. 

Do. 

Do. 

York & Sawyer, 
architects. Con- 
tract not award- 
ed for building. 

Amount unex- 
pended from pre- 
vious appropria - 
tions made avail- 
able for site and 
building bv act 
of Mar. 3, ‘1915, 
viz, $475,468.71. 
Original site 
sold 


Diviei0 **!^^ 


Expenditures. 


1 Buildings. 

Sites. 

Outstanding obligations. 

i 

Remarks. 

1 Construction.! 

Extensions, 

alterations, 

etc. 

Annual 

repairs, 

etc. 

Total to June 
30, 1913. 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

Balances. 1 

683, $6,007.20 

684 95. 00 



$6. 007. 20 
95.00 

810, 000. 00 
6, 500 00 
4, 500 00 
15,031.78 
32,000 00 
300. 00 

Dee. 12,1916 
Feb. 2, 1914 
Sept. 22, 1911 
Nov. 12, 1903 
Aug. 3,1909 
Dec. 2, 1910 


$60, 802. 14 

$43,405.66 

Deficiency, $39,809.34. 






686 "l 18, 499. 16 

687 *65,698 49 

68S| 170. 00 

689, 


$11, 187. 25 
1,624.87 

129,686.41 
67, 323. 36 
170.00 
5,615.00 
16,315.21 
14, 449. 43 
541. 51 



20, 330. 66 


5, 615. 66 
16,315. 21 
14, 449. 43 
67. 13 






690 







691| 

692 474.38 


266, 666. oo 

jan. 15, 19i7 



274,994. 33 


H 

C 
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DrvrsroN A . — Statement of legislative authorizations and appropriations , with notes re 
other pertinent features. ( Associated with Division B by corre , 


No. 

State and location. 

OT 

Title of building. 


! 





br 

d 




6 


693 

| 

Honolulu, Hawaii 

Quarantine station 


i 

1 

l 

694 Hoopeston, 111 

IS 

Post office. 

695 Hoosick Falls, 

29 

do 

N. Y. 



6S6[ Hope, Ark 

I 

7 

do 


697| Hopkms\ llle, Ky. . 1 2 do . . . 


09S Hornell, N . Y , 37 do... 


G99 Hot Springs, Ark.. 6i do.. 


700 Houghton, Mich. . 12 do.. 

i 


Legislative authorizations. 



Statutes. 


Date of act. 

'o 

> 

Page. 

Project or object. 

Mar. 3,1903 

32 

1091 

Wharf, $55,000; runway, 
$10,000; retaining wall, 
$10,000; laundry plant, 
$5, 000. 

| Feb. 26,1906 

1 

34 

29 

Appropriation for wharf de- 
creased $5,000 and 1 for 
runway increased $5,000 

j Vug. 24,1912 

37 

435 

Sew erage and ) rmes 

1 Aug. 1,1914 

38 

612 

Kitchen, $1,200; dining 
room, $2,000 

, Mar. 4,1915 

38 

1140 

Removal and reerection of 
wharf. 

July 1,1916 

39 

803 

T 1m it ncp»£rrd . . 

Mar. 4, 1913 

37 

874 

•Mli* ,i..| l.tllkling ... 

do 

37 

875 


. May 30, 1C0S 

35 

528 


.' do 

| 35 

534 

Site 

' June 25,1910 

36 

6^1 

Building 

Mar. 4,1913 

| 37 

S 67 

Limit increased 

. Mav 30,1908 

1 35 

535 

Site 

June 25,1910 

, 36 

707 

Unexpended balance, 
$9,000, transferred to Wa- 
terloo, N. Y. 

Mar. 4, 1913 

37 

S72 

Building 

. Mar. 2, 18^9 

30 

i 933 


Mir. 3,1901 

31 

10 

| f irnit increased 

May 30,1908 

35 

524 

Extension, etc 

Mar. 4, 1913 

37 

S75 

Site and building 


I 



REPORT OP THE SUPER VISING ARCHITECT. 



Division B — Statement of c? penditures for building (construction and annual repairs, etc.) and sites , showing outstanding obligations and balances , 
vith notes as to surplus-fund deposits , and other features . (Associated with Division A by corresponding line numbers) — Continued. 


Expenditures 




Buildings 

No. 






Extensions, 

Annual 1 


Construction 

! 

alterations, 

etc. 

repairs, 

etc. 

693 

694 

1 J S80,000.00 

I 33, 62 1. 45 

?37, 524 0b 

$57, 146 20 

695 

135 45 


5 OS 

690 

| *42,4*5 3X 


4, 262. 04 

697 

1 75, 200 07 


1,097. 87 

698 

1 67, 975 98 


962 94 

699 

1 "97,987 70 

46. 642. 37 

10,987. 02 

700 

1 358.801 


Sites. 


Total to June 
30, 1018. 


Cost. 


Date of pur- 
chase. 


§17-1,070 26 . 
35, 629. 45 
140 53 
46, 717. 42 
76, 2 >7. 94, 
68,938. 92 
155,617 03j 
358. 80l 


S10, 000 00 
13, 331 00 
7, 500 00 
12,000 00 
11,000 00 
112 15 
20 , 000 . 00 ' 


Mai. 3,1916 
Apr 21,1917 
May 15,1909 
Apr. 8, 1910 
Nov. 3,1909 
Mai. 1,1900 
Nov. 2,1916 


Outstanding obligations. 


Site. 


Building. 


830,308.20 
23, 228. 41 


280. 00 
2,693.07 
2,919. 99 1 


Remarks. 


Balances. 


SI, 691. 80 
25,363. 55 


Surplus fund, .Time 30, 1918, $675.94. 
Deficiency, $13,357.86. 


14,330.97 
' 437.64 
60,141.20 


Surplus fund, June 30, 1918, $9,519.93. 
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Division A . — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. {Associated with Division B by corresponding line numbers ) — Continued. 


No 


701 

702 

703 

704 

705 

706 

707 

708 

709 


State and location. 


do 


Hudson, N. Y 


Humacao, P. R . 


Humboldt, Tenn. 


Huntingdon, Pa.. 


Huntingdon, Tenn 


to 

•3 

to 

g 

O 

Title of building. 

Legislative authorizations. 

Appropriations. 

Year occupied. 

Date of act. 

Statutes. 

Project or object. 

Limit of 
cost. 

Date of act. 

Statutes. 

Amount. 

o 

> 

<0 

bO 

C9 

ru 

'o 

J> 

8> 

03 

P4 

4 

Customhouse and 

Mar. 27,1890 

26 

32 

Site and building 

$50,000 00 

Aug. 30,1890 

26 

372 

$15,000 00 

1894 


post office. 

Mar. 3,1893 

26 

673 

Limit increased 

16,000.00 

Mar. 3, 1891 

26 

950 

35,000.00 









Mar. 3, 1893 

26 

673 

16,000 00 


8 

Post office, etc.... 

Feb. 24,1887 

24 

416 

Site and building 

75,000 00 

Mar. 3, 1*87 

24 

511 

25,000 00 

1891 



/pr. 16,1890 

26 

56 

T irail innenvd. . 

15,000.00 

Oct. 2,1888 

25 

506 

50,000.00 




June 30,1906 

34 

787 

Sale of bniluiri]’, mi 'Ccllane- 


Apr. 16,1890 

26 

56 

15,000.00 







ous receipts. 







8 

Post office and 

Mar. 3, 1903 

32 

1208 

Site 

125,000.00 

Mar. 3,1903 

32 

1039 

125,000 00 

1911 


courthouse. 

June 30,1906 

34 

787 

Building authorizes sale of 

400,000.00 

June 30,1906 

34 

796 

100,000. 00 



, 




old building. 


Mar. 4, 1907 

34 

1299 

100,000 00 









Mar. 4, 1909 

35 

951 

200,000 00 


27 

Post office 

do 

34 

780 

Site and building 

75,000.00 

dune 30,1906 

34 

793 

25,000 00 

1912 







Mar. 4,1907 

34 

1299 

30,000 00 









Mar. 4,1903 

35 

951 

20,000 0C 



Customhouse 











9 

! 

Post office 

June 25,1910 

36 

692 

Site 

5,000.00 

Mar. 4.1911 

36 

1373 

5,000 00 

1917 



Mar. 4, 1913 

37 

872 

Building 

50,000.00 

Mar. 3,1915 

38 

! 825 

1,000 00 









Feb. 28,1916 

39 

18 

29,000 00 









Tuly 1, 1916 

39 

265 

20,000 00 


17 


June 25,1910 

36 

687 

Site and building 

80,000.00 

Mar. 4,1911 

36 

1373 

16,000.00 

1915 




i 1 


1 


June 23,1913 

38 

9 

25,000 00 





i i 


1 


/ug. 1,1914 

38 

612 

24,000.00 





i 1 




Mar. 3, 1915 

38 

825 

15,000 00 


8 

do 

Mar. 4,1913 

37 

! 87f 

Site 

2,500.00 

July 29,1914 

38 

5o2 

2,500.00 




Mar. 4,1915 

3S 

116 

Disregard provisions 1 enuir- 








i 




ing site to be bounded on 












at least two sides by 









i 



streets. 







11 

do 

June 25,1910 

3 r ( 

, 6 c r! 

1 Site 

20, 000. 00 

Mar. 4,1911 

36 

1373 

20.090.0C 




Mar. 4.1913 

37' 

1 S71 

Building 

95, 000. 00 

Mar. 3.1915 

38 

825 

10 000 OC 






| i 

! 


Feb. 

39 

18 

30 . 090 .nc 









July 1, 1916 

39 

265 

30,000 00, 




i 

1 



June 12,1917 

40 

1 108 

25,000.00, 


Remarks 


To be sold. 


Lot and building. 
President’s proc- 
lamation June 30, 
1903. 


No provision tor 
building. 


Contract in force 
for building. 
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Division B. — Statement of expenditures Jot building ( construction and annual repairs , etc.) and sites, showing outstanding obligations and balances , 
with notes as to surplus fund deposits, and other features. ( Associated with Division A by corresponding line mm6er5)--Coiitinued. 


Expenditures. 


No 


Buildings. 


Extensions, 

Construction alterations, 1 
etc 1 


Annual 

repairs, 


701 

702 

703 

704' 

705 . 

706 
707i 
708 . 
7091 


**59, 792 
*S2, 550. 

*399, 895. 
58, 277. 


92' . 


47, 505. 
62, 756 


29' . 
38 ... 


66,064 2s!." 


Total to June 
30, 1918. 


89,358. 13' 
20. 833. 11 

6, 122 90 

1, S"2 36 
1,005 50 
947. 57 
883. 70 


869, 150 63 
103,383.84 

406, 018. 19 

60, 130 28 
1,005 50 
48,472 86 
63,610. 08 


67, 063. 72! 


Sites. 


Cost. 


Date of pur- 
chase. 


Outstanding obligations. 


Site. 


S6, 207. 50' June 5,1891 

7,383 33i Tilly 2 J, 1887 

120 140 Q -J NoV - 17 > 1C03 
120,142.90^ 14t !f03 

15,036. 07 1 Mai. 10,1908 


4,000.00 July 31,1911 
15, 9 0 00 Aug 2,1911 
2. TOO 00 \ug. 13, 1915 
20,000 00 July 20,1911 


Building. 


S299. 00 


1,082. 35 
1,275.00 


13,588. 851 


Balances. 


SI, 412 36 
18.62 


15,346.90] 


Remarks. 


Surplus fund, June 30, 1915, $1,387.01. 


CO 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. ( Associated with Division B by corresponding line numbers) — Continued. 


I 

No. I State and location 


710; Huntington, W.Va 


I 

7H do I 

712^ Huntsville, Ma. . 

I 1 

713 1 Huntsville, Tex... 
714 ! Huron, S Dak.. . ! 


715 Hutchinson, Ivans, j 


7161 Idaho Falls, Idaho. 1 


717* In dependence, 

I Kan 5 ?. 

71S, Independence, Mo. 


719 


Indiana, Fa 


I 1 

, 

■g * Title of building 

! 


Legislative authorizations. 

- 

1 

Appropriations. | 

Year occupied. 

Remarks. 

i 

Statutes. 

Project or object. 

Limit of 
cost. 

Date of act. 

Statutes. 

1 

Amount, j 

1 

i 

be 

8 

O 

Date of act. 

> 

© 

to 

c3 

P-i 

i-4 

> 

1 

5 1 Post office and 

June 6,1902 

32 

320 

Site and building 

$125,000.00 

June 28,1902 

32 

427 

1 I 

$23,000.00 1907 

Parker & Thomas, 

courthouse. 

Mar. 3, 1903 

32 

1205 

Limit increased 

25,000.00 

Mar. 3, 1903 

32 

1086 

31,250.00, 

1 

architects. 


May 30,1908 

35 

525 

Elevator 

5,500. 00 

Apr. 28,1904 

33 

455. 

25,000.001 




June 25,1910 

36 

692 

Additional land 

2.5,000.00 

Mar. 3, 1905 

33 

1158! 

30,000.00' 




1 Mar. 4.1913 

37 

870 ) 

Extension, etc 

225,000.00 

June 30, 1906 

34 

698 

3«, 750. 00 


Contract in force 







May 30,1908 

35 

483] 

5,500.00 


for extension. 





1 

1 

Mar. 4, 1911 

36 

1373! 

25,000. 001 









Mar. 3,1915 

38 

825 

100.000.00, 









June 12,1917 

40 

108 

125,000.00 



Rent of buildings. . 

Mar. 3, 1915 

38 

825 

Temporary quarters and l 

6,000.00 

Mar. 3, 1915 

38 

825 

6,000.00 







moving expenses. 


July 1, 1916 

39 

l 265 

10,000.00 




July 1, 1916 

39 

265 

do 

10,000.00 




1 



8 Courthouse and 

Feb. 24, 1887 

24 

417 

Site and budding 

100,000.00 

Feb. 24,1887 

21 

417 

50, 000 00 1890 


post office. 






Oct. 2, 1888 

25 

505 

50,000.00 



8 Post office 

June 25,1910 

j 36 

692 

Site 

5,000.00 

Mar. 4, 1911 

36 

1373 

5,000.00 


No provision for 







; 

i 

buil ling. 

2 do 

May 30,1908 

' 35 

531 

Site and building 

80,000.00 

May 30,1908 

35 

4«6 

25,000. 00| 

1914 

Site donate 1. 


June 25,1910 

36 

679 

Limit inci eased 

20,000.00 

Mar. 4,1911 

36 

1374 

55,000 00 




Tuly 3,1912 

| 37 

1«" 

fin 

6,000. 00 

June 23,1913 

38 

9 

26,000. 00 



7 . . . .do 

J une 6, 1902 

32 

i >■ 

s.i, i | .... 1 . 1 ... r 

■ 50,000.00 

June 28,1902 

32 

427 

15,000.00 

I90o 



Mar. 3, 1903 

32 

1 

| i . ..|< .ii .. , J 

j 10, 000. oo 

Mar. 3, 1903 

32 

1086 

12,500.00 







1 


Apr. 28,1901 

33 

! 455 ) 12,500.00 









Mar. 3.1905 

33 

i 1158 20,000.00 



1 do 

Jun.e 25,1910 

j 36 

684 

j Site and building 

100,000.00 

Mar. 4,1911 

36 

1371 

20,000.00 

1916 

Site partly do- 





1 


1 June 23,1913 

38 

9 38,000.00 


nated. 





1 


! Aug. 1,1914 

38 

612 42.000.00 



3 do 

Mav 30,1908 

35 

529 

- do 

75,000.00i May 30,1908 

35 

485 i 1". ooo no 

19 1 1 ] 






i 


Mar. 4,1909 

35 

9511 r.n out mi 



5 do 

i June 30 1905 

34 

783 

Site 

| 10,000 00! June 30.190) 

31 

j 79' 

i| 10,000 00 

1911 



1 Mav 30,1903 

, 35 

527 

. Building; includes 85,000 

1 80.000.00 May 30,1908 

3.5 

481 

L 1 15,000. 00 







for site 


| Mar. 4,1909 

3" 

951 50,000.00 









1 Mar. 4,1911 

36 

1374 1 15,090.00 



27 do 

I Mar. 4,1913 

37 

i S7G Site and building 

90,000. 00 

I 1 Julv 29. 1*114 

3 C 

5621 25,000 00 


Contract in force 


1 

| 





, July 1,1916 

39 

265 1 500 00 


for building. 





• 


I June 12, 1917 

40 

i 109 ! 64,500.00 
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Division B. — -Statement of expenditures for building ( construction ond annual repairs , etc.) and sites , showing outstanding obligations and balances, 
with notes as to surplus-fund deposits , and other features. (Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 


No. 


Buildings 


Extensions 
Construction, alteiations 
etc 


Annual 

repairs, 

etc. 


' Total to June i 
, 30, 1918. | 


Sites. 


Outstanding obligations. 


Cost. 


Date of pur- 
chase. 


I 


Site. 


Building. 


Balances. 


Remarks.' 


710 


*$140,899 04 


$110,294 02 


S7, 978.38] 


711 

712 

713 

714 

715 

716 

717 

718 

719 


15, 034 97 
*89,726 35f 

i 


*105,921 45 
*54, 543. 47 
90, 703. 27 
60, 643. 64 

74,682. 7Sj 
32, 514. 421 


23,017.31 

' '5,077.95 
3, 616. 57 
782. 82 

1,626.37 
1,656. 19 


I 

! 

$259, 171. 44 { 

15, 094. 97! . . 
112, 743. 66 

"ii6'999'40 
58, 160. 04 
91,486.09 

62, 270. 01 

76, 338. 97 { 
32,514. 42 


$13, 536 03 June 19, 1903 \ 
22,917.95 Jan. 24,1912 /' 


10, 103. 12 

5.000. 00 

1.00 

5,084 47 

8.000. 00 

13,500 00 

9,935 89 
4,750 00 
18,000 00 


June 27,1897 
Jan. 25,1912 
June 5, 1909 
May 22,1903 
Mav 18,1911 
/Dec. 21,1908 
\Feb. 8 , 191 0 
June 13,1907 
Jan. 15,1909 
July 19,1915 



$80,269. 05 


$34,436.93 

905.03 


42.50 
01. 52 


Surplus fund, June 
Surplus fund, June 


72.50 

34,447.10 


5,038.481 


Surplus fund, June 


30, 1918, $1,254.23. 
30, 1917, $794.81. 

30, 1916, $494.72 
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Division A. — Statement q 
oth 


igislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the worh f and 
pertinent features. (Associated with Division B by corresponding line numbers ) — Continued. 


No. State and location. 


721 Iola, Kans. 


723 Iowa City, Iowa. . . 


-g Title of building. 

Date of act. 

Statutes. 

db 

g 

o 

Vol. 

Page. 

7 Post office and 

Mar. 

1,1899 

30 

91G 

| courthouse. 

Mar. 

7,1900 



, 

June 

5,1900 




Sept. 19, 1900 




do 





Jan. 

11, 1901 




Feb. 

21, 1901 




Mai. 

3, 1901 

3i 

1008 


Mar. 

5, 1901 


I 


June 

8, 1901 




July 

17, 1901 


1 


'ng. 

23, 1901 




De n . 

2, 1901 




Dec. 

23, 1901 


1 

1 


Mar. 

3, 1903 

32 

1204 ' 


Aug. 

1,1914 

3S 

612 


July 

1, 191G 

39 

205 1 

2 Post office 

Jmie 

30, 190 ) 

34 

779 

5 do 

May 

30, 1938 

55 

530 . 

2 do 

June 

0, 1932 

32 

31n 

3 do 

Mav 

30 1908 

3’ 

533 


Jime 

25, 1910 

CO 

681 


Legislative authorizations. 


Project or object. 


Silo an<l I ■ 1 1 1 M 1 1 m ‘ 

1 a .i [i i oi'i'ni i in »l 1 ‘iu» 

1 ' i ti ' Whin »■ i hi mien >i 
on deferred payments. 

Second payment on ^ite 

Second installment of In- 
tel est. 

Tliii d installment of interest 
Till'd fi il nil r|f i)|| i|p .. 
r ' ron. | limn. 

TO'iiil, in r iii'ii(>iir nr i r. - 
teiest. 

Fifth installment of interest 
Balance of ftli installment 
of interest. 

Sixth in-i illii'i of ■ * r : 1 1 ■* » i 
Seventh •!■ i i-lirifir »>■ in 
teresl. 


Appropriations. 


Final payment on p 1 in r ipal 
3200 100: inte» est M16.G5. 

I imit increased 

Extension of mailing plat- 
form. 

Mail-conveying machinery. 
Site an 1 building 




Statutes. 

cost. 

Date of act. 

i 

Page. 

il/i'fi rvm Mn 

Mar. 3, 1899 

30 

1075, 

ion nun n> i 

Mar. 7,1900 


1 

3, Hi) 1.00 

June 5, 1900 




June 6, 1900 

3i 

589 

50,000.00 

Sept. 19, 1900 


1 

3,001.00 

do 




Jan. 11,1901 



2,500.00 

Feb. 21,1901 



50,000. 00 

Mar. 3,1901 

31 

1134 

300,000.00 

Mar. 5,1901 



2,402.00 

June 8, 1901 




July 17,1901 



2,000 00 

, Mig. 23,1901 



1.00 

Dec. 2, 1901 




1 Dex 23.1901 



2,001.00 

June 28,1902 

”32 

421 

2.001.00 

, Mar. 3,1903 

, 32 

1036 


, Mar. 3, 1905 

33 

1158 

200,516. 65 

\ng. 1.1Q14 

3S 

fiio 


, July 1,1916 

1 39 

235' 


400,000 00, 

6,000 00 

| 

20,000.00 

60, 000. 00 


Site 7,500.00 

B lulling 50, 000. 00i 


June 

1 

30, 1908 

34 

792 

15,000 001910 

Mar. 

4, 1907 1 

34 

1299] 

45,000.00. 

Ma^ 

30. 1903 ' 

35 

485] 

25,000.001912 

Mar. 

4,1909 | 

3" 

951 

45,000. OOl 

June 

23, 1902 

32 

4271 

10,000.00,1904 

Mar. 

3, 1903 

32 

1086 

15,000. 00 

\pr. 

28,1904 ' 

33] 

455 

35,000 00' 

Mav 

30, 1908 

35 

487, 

7, 500 00 1914 


21,1912 

37 

429! 

10,000.00, 

June 

21.1913 

38, 

9 I 

33.000. 00' 

Aug. 

1,1914 

33 

612! 

7,000.00 


], 000. 00 1905 Rankin & Kellogg, 
), 000 00 architects. 

1 , 001.00 

5.000. 00 

3.000. 00 

3.001.00 

2.500.00 
0,000.00 
0,000. 00 

2.402.00 

2.000. 00 
1.00 

2.001.00 
2 , 001. 00 
0,510. 05 
0,000.00 
0,030.00! 

5, 000 00 

r,. mo oo 

0, 000. 00 Contract not 

awarded for 
mail - conveying 
machinery. 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites^ showing outstanding obligations and balances , 
uith notes os to surplus-fund deposits , and other, features. (Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 


Buildings 

Sites. 

Outstanding obligations, j 

I 

Balances. 

i 

Extensions, Annual Total tnTm™ 

Construction. 1 alterations, repairs, ioia 

etc. etc. , dU| iyis ‘ 

i 

rw Date of pur- 

Lost * chase. 

l 

Site. 

1 

Building. 

i 

l 

*51,990,218 62 54,294.00 555. 304. 54 52, 049, S17. 16 

*=iq Q75 95 2 1U 57 fP 089. S2 

5626,2^1 52* 4.ug. 1,1900 
2130 Apr 1 i, 1907 
10, 500 0°! Jan. 23, 1909 
7,826 40 Dec. 23,1902 
1.00 Sept. 6,1909 




520,000.00 



*W 4SS fi9 s! 275 Sal 69* 759. 47 


; 


*59* 17.1 fill 6*233 9S 58* 407. 55 




*48! 926. 14 3*, 487 75 52’, 413. 89i 





Remarks. 
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Division A..— Statement a 


legislative authorizations and a] 
1 ‘pertinent features. {Associate \ 


and appropriations , with notes relative to the acquisition of sites , the progress of the work> and 
sociatea with Division B by corresponding line numbers) — Continued. 


Legislative authorizations. 


Appropriations. 


No. State and location. 


Title of building. 


Project or object. 


Limit of 
cost. 


725 Ironton. Ohio. 


10 Post office. 


May 30,1908 


726 Ishpeming, Mich.J 12 do June 25,1910 


727 Ithaca, N. Y 


37 .do 


June 6,1902 

June 30,1906 
Feb. 19,1909 


728 Jackson, Ky. 


Post office and June 25,1910 [ 
courthouse. 


729 Jackson, Mich.. 


730 Jackson, Miss. 


J do 


Aug. 21,1888 
-<ug. 30,1800 
Mar 3,1893 
May 30,1908 
Mar. 4,1911 
July 1, 1916 


Mar. 2,1881 
July 7, 1SS4 
Mar. 2,1889 
June 6,1902 i 
June 30,1906 i 
May 30,1608 


731 Jaokson, Ohio 10 Post office June 25,1910 


! Site and building $90, 000. 00 


.... .do 

Limit increased. 
Completion 


do 

Limit increased. 


Extension, etc., 
i Limit increased . 
1 ookouts 


774 Extension, etc. 


$90,000.00 

May 

30, 1908 

35 

486 


Mar. 

4,1909 

35 

951 


-Aug. 

24, 1912 

37 

421 

75,000.00 

Mar. 

4,1911 

36 

1374 


June 

23, 1913 

38 

9 


^ug. 

1,1914 

38 

612 


Mar. 

3, 1915 

38 

825 

70,000.00 

June 

28, 1902 

32 

427 

30,000 00 

Mar. 

3,1903 

32 

1086 

2,000.00 

Mar. 

3,1905 

33 

1158 


Mar. 

4, 1907 

34 

1299 


Feb. 

9, 1903 

35 

614 

100,000.00 

Mar. 

4,1911 

36 

1374 


June 

23,1913 

38 

9 


^ug. 

1,1914 

38 

612 


Mar. 

3, 1915 

38 

825 

60,000 00 

Mar. 

2, 1889 

25 

940 

35,000 00 

ug. 

30, 1890 

26 

374 

10,000 00 

Mar. 

3, 1893 

27 

573! 

25,000 00 

May 

30,1908 

35 

482, 

10,000 00 

Mar. 

4,1909 

35 

951 

3,000.00 

Mar. 

4, 1911 

36 

1374 


July 

1, 1916 

39 

265' 

100,000 00 

Mar. 

2,1881 

21 

379! 

15,000 00 

July 

7,1884 

23 

165 

31,000 00 

Mar. 

3,1889 

30, 

1076 

5,000 00 

June 

28,1902 

32 

425' 

40,000 00 

June 

30,1906 

34 

790 

10,000 00 

Mar. 

4, 1907 

34 1 

1299| 


Mar. 

4,1909 

35 j 

951; 

10,000.00 

Mar. 

4,1911 

36| 

1374 

1 


$20,000.00 

1913 

50,000 00 


20,000 00 


1 r i.lHNI till 

Mir. 

III. ill N 1 INI 


'ii.iHjn ini 


,‘kl 1,111111 INI 


.ii.ihni 1111 

1 ||II 


i. in ii i ini 
i n ii i i n i I ill 
1,000 00 
1 . 000.00 .... 
1,000.00 


Contract not 

awarded for 
lookouts. 

1885 


No provision for 
building. 
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Division B . — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances, 
with notes as to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line numbers)— ^ Continued. 


Expenditures. 


, i 

i Buildings. 

No.! 

Sites. 

Outstanding obligations. 

Balances. 

Remarks. 

Construction 

l 

Extensions 1 Annual 

alteiations, 1 repairs, 

etc. 1 etc. , 

Total to June 
30, 1918. 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

725 *576,702 50 

726 *5V92 "6 

727 i *88,954.23 

728 8°, 6G7 37 

729 *91,564 70 

730 +110, 492. OS 

731 ’ 

1 

1 81,029 7S 

1,074 7-, 

7,014 37 

548 46 

$^4,977 53 1 Q , 611 95 

So, 855 21 1 33,031 57 

S77, 732 2S 
60,567 51 
95,908.57 
93,215 S3] 
146,154. IS] 
229, 378. SO 

$13,000 03 
12,000 03 
10,018 24 
] 10,030 03 

! 13,435 30 

- 4,475.00, 

1 io.ooo.ool 

Apr 21,1909 
Nov. 8,1911 
Aug. 3, 1°03 
, Aug 26, 1911 
| Jan. 20,1890 
July 18 1S82 
July 31,1911 

l 

! 



5323. 00| 



59.63 

3,000.00 

Surplus fund, June 30, 1918, 53,507.24. 
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Division A — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the worh y and 
other pertinent features. (. Associated with Division B by corresponding line numbers) — Continued. 


No. State and location. 


732 Jackson, Tenn 


733 Jacksonville, Fla.. 


Title of building. 


. Division B by corresponding line numbers) — Continued. 


Legislative authorizations. 


Project or object. 


8 Post office and 
courthouse. I 


May 19,1882 
I / Ug. 7,1SS2 
i Mar. 3, 18S3 
, Mar. 3,1885 
, May 1,1886 
Mar 30,1888 
| May 30,1908 

. July 29,1886 
I June 9,1890 
July 1, 1S98 
! July 7,1898 
June 6, 1902 
I Feb. 21,1903 

i 

Mar. 3, 1903 
Mar. 3, l r 03 
Mar 4, 1903 
July 1, 1916 


Site and building . * 

Limit increased 

do 

Approaches, fencing, etc 

do 

Completion 

Extension, etc 


Site and building.. 

1 .. 


Material, etc 

Limit increased 

Additional land, within 
i limit, 845,000 

Extension, etc 

Reimburse appropriation . . 

Tower clock 

Lookouts i 



Appropriations. 




Statutes. J 


cost. 

Date of act. 

> 

Page. 

Amount. 

$50,000.00 

May 

19,1882 

22 

88 

$50,000 001 

25,000 00 

/ug. 

7,1882 

22 

304 

25,000 00 

25,000.00 

Mar. 

3,1883 

22 

604 

25,000.00 

10,000 00 

Mar. 

3,1885 

23 

480 

10,000 00 

7,000.00 

May 

1,1886 

24 

19 

7,000.00 

1,000.00 

■ Mar. 

30, 1888 

25 

47 

1,000 00 

50,000.00 

May 

30,1908 

35 

483 

20,000 00 


Mar. 

4, 1909 

35 

951 

30,000 00 

150, 000. 00 

Mar. 

3, 1887 

24 

510 

70,000.00: 

125,000.00 

Oct. 

2,1888 

25 

506 

80,000 00 

2,500.00 

Mar. 

3,1891 

26 

950 

125,000 00 

962.00 

July 

1, 1898 

30 

598 

2,500 00 

50,000.00 

July 

7, 1898 

30 

660 

962.00 


June 

28, 1902 

32 

425 

20,000 00 


Mar 

3,1903 

32 

1086 

30,000 00 

200, 000. 00 

do 

32 

1039 

50, 000. 00 

15,000 00 

- pr. 

23, 1904 

33 

455 

50,000.00 

4,000 00 

Mar. 

3,1905 

33 

1158 

115,000.00 

1,500 00 

1 Mar. 

4,1909 

35 

951 

4,000 00 


July 

1,1916 

39 

266 

1,500 00l 


Additional land 
| donated in 1903. 


734 

Jacksonville, 111 . . . 

20 

Post office 

June 

6,1902 

32j 

317! 

Site and building 

735 

Jamestown. N. Y . 

43 

do 

Mar. 

2, 1SQ9 

30^ 

9S5 

do 





Mar. 

3, 1901 

31] 

10J7. 

Limit increased 





June 

6, 1902 

32 i 

313 

do 

736 

Jamestown, 

2 

do 

June 

25, 1910 

30 

691 

Site 


N Dak. 



Mar. 

4, 1M13 

37. 

872 

Building 

737 

Jamestown, Ya — 

3 

Building, James- 

June 

30, 1906 

34, 

765 

Building on site of James- 




town Exposi- 



1 


town fer-Ceutennial Ex- 




tion. 





position for Government 
exhibits. 


60.000. 00 June : 

Mar. 
Apr. : 
Mar. 

75.000 00 Mar. 

40.000. 00 June 

35.000. 00 June 

Mar. 

10.000 00 Mar. 

75.000 00 Feb. : 

July 

350,000.00 June 


15,000 0019061 

15.000 00 I 

10.000. 00 j 

20.000 00 | 

37,500 0019041 
37,500.00' I 

40. 000. 00 1 

35.000 00 | 

10.000 00 .... 

30.000. 00, I 

30,000 00 I 

350,000.00.... 


Contract not 
awarded for 
lookouts. 


Contract not 
awarded for 
building. 

Sold Aug. 22, 1910, 
for 5975/01. Au- 
ditor's settle- 
ment No. 5052 




Expenditures. 


Buildings. 


Extensions, 
Construction alterations, 
etc. 


Total to June 
30, 1918. 


I Date of pur- 
i chase. 


Outstanding obligations. 


Building. 


Balances. 


*860,976 87 846, 

*237, 870. 04 267, ' 

*51,097.07 

*135,897 37 

20 00 


846,164.18| 
267, 736. 42] 


824,826. 12 
56,739.72 


8131,967.17 
562,346. 18 1 
56,465. 94| 
145,159.38 
20 00 


i | 334, 196 . is| . . . 


86,813 07 Mar 31,18S3 L. 
40,599.53 Sept. 18,1888 \ 
6G 58 May 14,1°03 J* 
7,642 48 May 16,1°04 ... 
14 022 09 Aug 15, 1899 I . . 
7,500 00 Dec 23,1911’.. 


$1,500.00 


59,980.00 
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Division A - 


-Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. {Associated with Division B by corresponding line number's. — Continued. 


No. 


738 


740 


741 


Jamestown, Va... 


Jasper, Ala. 


Jefferson, Tex 1 


Jefferson City, Mo . 


743 Jeffersonville, Tnd. 


744 Jellieo, Term 


745 Jennings, Lq. . 


i 

n 

fc£ 

g 

u 

Title of building. 

Date of act. 

Legis 

Statutes. 

—5 1 §i 

° 1 c5 

> | P4 

3 

Monument 

Mar. 

3,1905 

33 

1047 

1 

Post office 

Mar. 

2, 1899 

30 

1001 



Mar. 

3,1001 

31 

1097 



Mar. 

3,1903 

32 

1205 

6 


June 

25, 1910 

36 1 

OSS 



Mar. 

4, 1913 

37 | 

871 

1 

Courthouse and j 

iFeb. 

9, 18S7 

24 

393 

1 

post office. 1 

Mar. 

3, 1SJ1 

25 i 

951 

S 


Mar. 

3, 1SS3 

22 

453 



Mar. 

3, 1885 

23 

4S0 



Aug. 

J, 18SJ 

2i 

222 



Feb. 

1, 1S8S 

25 

6 



; Mar. 

30, 1S88 

25 

48; 



Mar. 

2, 1889 , 

25. 

936' 

3 

Post office 

June 

30, l*KVj j 

34 1 1 

782 


i 

May 

30, 190S 

35 

52b 

2 


June 

25, 1°10 

30 

692 



Mar. 

4,1-11 

3b 

1374 



Mai 

A 1913 

37 

S72 


do 

Jane 

25. 1910 

3*. 

cS5 


Legislative authorizations. 


Project or object. 


Monument to be erected on 
site to be donated in com- 
memoration of the first 
English settlement. 

Site and building 

Limit increased 

do 


Site 

Building. 


Site and building . 
Limit increased... 


Site and building . 
Limit increased . . . 


t omjpLtion. 
do 


Limit of 
cost. 


Appropriations. 

t 

Statutes. 

Amount. 

Date of act. l 

Pago. 


$50,000.00 

Mar. 

3,1905 

33 

1047 

50,000.00 

Mar. 

3,1899 

30 

1076 

25,000.00 

June 

6, 1900 

31 

590 

6,000.00 

June 

28, 1902 

32 

421 


Mar. 

3, 1103 

32 

1038 

7,500.00 

Mar. 

4 , 1911 

36 

137i 

100,000.00 

Mar. 

3, 1915 

38 

825 


Feb. 

28, 1916 

39 

18 


July 

1, 1916 

39 

266 


-June 

12, 1917 

40 

109 

50,000.00 

Mar. 

3,1887 

24 

511 

3,000. 00 

Oct. 

2, 1888 

25 

506 


Mar. 

3, 1891 

’ 25 

951 

100,000.00 

Mar. 

3, 1883 

22 

453 

32,000.00 

Mar. 

3, 1885 

23 

480 

7,500 00 

Aug. 

4 1886 

21 

222 

11,000 00 

Feb. 

1,1888 

25 

6 

3,000 00 

Mar. 

30, 1888 

25 

48 

49.45 

Alar. 

2, 1889 

25 

i 936 

10,000.00 

. June 

30,1906 

34 

l 794 

65, 000. 00 

! May 

30, 1908 

35 

1 483 


i Mar. 

4,1909 

35 952 

6, 500. 00 

i Mar. 

4, 19L1 

3b 

1374 

3,500.00 

Aug. 

1, 1914 

38 

612 

70. 000 00' Mar. 

3, 1915 

38 

825 

50, 000. 00 

Mar. 

4,1911 

36 

1374 


June 

23, 1913 

38 

9 


Aug. 

1,1914 

38 

612 


Alar. 

3,1915 

3S, 825 


$50,000.00 


25,000. 

25,000. 

25.000. 
6 , 000 . 
7,500. 
1 , 000 . 

19.000. 

40.000 

40.000 

2 i.ni Hi 
2 >,Oi) i 

3,000. 

100,003. 

32.000. 
7, 500. 

11 . 000 . 

3.000. 
49. 

10.000 

15.000 

50.000 
in,nrv> 

III, IM1U 

30 000. 

10.000 

5.000. 
10,030 
25,000. 


1903 


00 
00 
00 
00 
00 
00 
00 
00 
00 

i 

00 
0J 
00 
00 
00 
00 
45 

00 1912| 
00 

00 

1 toll Mir 
nil 

oo 1 

00 19151 

oo; 1 

00 ’ 

00J 


Remarks. 


Contract in force 
for building. 


Site donated. 


to 
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Division B —Statement of erpenditures for building {construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
* uith notes as to surplus-fund deposits , and other features. {Associated with Division A by corresponding line numbers)— Continued. 


Expenditures. 


No. 


Biuldmgs. 


Constmctiou 


Extensions, 
altei mens, 
etc. 


Annual 
re nans, 
et<*. 


Total to June 
i 30, 1918. 


73S 

**49,944. 

3S< 

SI, 804 60 

$51, 74S 9S 

719 

+71, >91 

91 

7,304.02 

80,697. 95 

740 

IN 24) 

0, 


IS, 2*0 06 

741 

*5 °, 607 

21 

27, 047. *1 

79,055 02 

742 

*141,162 

6* 

12,613.70 

185, 7S1 38, 

743 

62.077 

47 

1,046 17 

61,121.64 

744< 

65,233 

63, 

499.29 

65, 732 92 

7451 

44,92S 

61i 

97S IS 

45,900 Sl| 


Sites. 


Outstanding obligations. 


Cost. 


Date of pur- 
chase. 


Site. 


i 


S 7, 006 
6,500 
2~0 
in, no 

9,9-1 

10,000 

4,500. 


Vpi 7, 1900 
Oct. 2,1011 
June 29,1*87 
Nov 26,1883 
Sei-t 5,1907 
Jail. 10,1912 
Jan. 5, 1912 | 


Building. 


1 


SSI, 183. 78 


1,0*8 001 
1,000 00 , 
247.00 , 


Remarks. 


Balances. 


$576. 16 


1,834 53 
3,766.37 


Surplus fund, June 30, 1918, 8324.37. 


td 

fed 

d 

O 

W 

H 

O 

EJ 
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fed 
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cj 

3 

w 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. {Associated with Division B by corresponding line numbers) — Continued. 


No. 


746 


747 


748 

74&| 

::c 

751 


State and location. 


Jersey City,N J. 


.do . 


Title of building. 


Courthouse and 
post office. 


Post office.. 


Jerseys die, 111 1 20 do. 


Johnson City, 1' do.. 

Tc-nn. ‘ | j 

Johnstown. X.Y... JO. do. 


Legislative authorizations. 


Bate of act. 


Mar. 3,1873 
July 31,1876 

Mar. 30,1888 
June 6, 1902 


Feb. 17,1915 


June 30,1906 
May 30, 190S 
June 25,1910 

July 1, 1916 


Statutes, 


Johnstown. Ta 1& . 


.do . 


June 30, 1C00 
Mar. J,1C07 
May 30.lt.0b I 
June 30,1906 
June 25,1910 

June fi, 1902 
June 30,190'! 
May 30. LOS 


32 


3S[ 


P4 


Mar. 4,1913 I 37 
* I 

31 
34 


Project or object. 


613' Site and building. _ 

110, Removing and remodeling 
building. 

48{ do 

326 “ 


811 


783 

542 

678 




4 


ness. 

Authorizes sale of old build- 
ing, upon completion of 
n -u 1 .ill's. '‘j’. fin nol I. 1 ' j 
'll 1 -i 52 1 I'.ij. 

Site : 

Tti'IM'ii'. . 

I ! "ill ■II;" . ■! s .us. ■>'. a' 

!:vi <■; 

M ul i'ihii'" i",; 'ii-y in' * . 


i 

l 

874 Site and building.. 


781 
12 (9, 
35 523 

34 783 
3b 6S2 

32 320 

3: 780 

35 522 


do 

Limit increased. 

do 

Site 

Building 


Site 

Site and building (merged) 
Limit increased 


Limit of 
cost. 


Appropriations. 


Statutes, 


Date of act. 


$100, 000. 00 
12,000.00 

12, 200. 00 


400.000. 00 
350,000 000 

300. 000. 00 

5,000.00 


65.000 OOj 

50.000 00 

10.003.00 

10,000.00 

15.000. 00 

75.000. 00| 

20. 000. Oo! 

110, 000.00 

80.000. 00 


Mar. 3, 1873 
July 31,1876 
Mar. 30,1888 


June 30,1906 
Mar. 4,1909 
Mar. 4, 1911 
Aug. 24,1912 
June 23,1913 
July 1, 1916 


July 

June 

June 

Mar. 

Mar. 

June 

Aug. 

June 

June 

June 

Mar. 

May 

Mar. 

AUg. 

June 


29, 1914 
12, 1917 
30, LOb 
4,1907 
4, 1909 
30, 1C06 
2 J, 1912 
23, 1913 
28, It 02 
30, 1906 
4, 1907 
30, If OS 
4,1911 

24.1912 

23. 1913 


613 

110 

48 


341 795 


952 

13/4 

421* 


38' 562 
109 


79 

1299 

952 

795 

421 

9 

429 

793 

1299 

482 

1374 

4211 


Amount. 


Remarks. 


$100 non. 00li *75! 

|‘> (>■!'». 0‘l iSf* 

l J, ■»! 


11111,111111 im| 

( I II I INIII lll|. 
,11111,111111 INI 


8,900 00 ... 
10,000 00 , 
nn iinil fyVin. 


Contract net 
aw arded f f r 
mail - conveyi. g 
machinery. 

Site selected. 

Site donated. 


25.000. 00 
20,000 001911 
50, (KK) 00 

20.000. 00 f 

20,000 00 

40.000. 00 | 

30.000. 00 1 

50,000.00 I 


bO 

O 

OO 


s 

o 

g 

§ 


§ 

§ 


% 

© 

i> 

w 

o 

W 

w 

£ 

O 


”■>— ii ;2KMiB3SS3^ 


Expenditures. 


Buildings. 


Sites. 


No. 


Construction. 


746 ool 

747 *8572,672.38 


748 .. 
7491 
750 
751| 


*66,980.93 
*73, 124. 60 
127,659.48 


Extensions, 

alterations, 

etc. 


Annual 

repairs, 

etc. 


Totrl to Tunc. 
30, 1 91b. 


Cost. 


Date of pur- 
chase. 


856,816. 95 


843,466 97, 
4,847 9S| 

i*528 9i|" 
1,285.90 
1, 762.99| 


8100,283 92 
577,520 36 

68," 509.* 84 " 
74,410. 50| 
129,422.471 


S71,383 05 Aug. 15,1875 
454,625.57' June 12,1911 

65*47' June 30,i907 

14,743.51, Oct. 30,1907 
80,833.751 Dec. 23,1909 


Outstanding obligations. 


Site. 


$6,250.00 


Building. 


Balances. 


$5,000.00 

12,650.00 


1,506. 771 


Remarks. 


Cost of site includes building. 


fed 
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Division A. — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. {Associated with Division B by corresponding line numbers) — Continued. 


No. 


752 

753 


755 


State and location. 


Joliet, 111 

Jonesboro, Ark . 

Joplin, Mo 

Juneau, Alaska.. 


Title of building. 


o 


750 ....do. 


757j do 

75^' Kahuku, Hav an. . 
75 \ Kalamazoo, Mich. 

700 Kalis? ell, Men t . . 


Ill Post office . 
li do 


15 do 

r 

... Building 


Legislative authorizations. 


Date of act. 


Mar. 2, 1899 
Mar. 3, 1901 

May 30,1908 
Mar. 4 , 1915 


Mar. 2, 1899 
Mar. 3, 1901 
June 6,1902 ■ 


Statutes. 


i 


■executive man- 
sion 


June 25,1910 ' 3fi 


. . Post office and | 
customhouse 


.. Customhouse 

3 Pc^t office 


....do 


987 

1097 


528 

1155 


972 

1098 

312 


Project or object. 


Site and building. 
Limit increased . . . 


Site and building 

Claim allowed by auditor. . 


Limit of 
cost. 


$100,000.00 

30.000. 00 

80.000. 00 
12.76 


Silo sind lvi'Ming 50,000.00 

I .mm iim I'V.iv. d ! 50,000.00 

-----do 50,000.00 


I 

6S*l! Site and building. 


30 6S1 


.do 


lo 


Mai. l,!8\o 
June 6 Uf2 
June SO, l'l'f 

lime 25, 1 Pin 
Mir 1 1923 


I 


3*1 

3" 


779 
3 3 


S'-n 

872 


Site an 1 bwT'insr 

E tension, etc. 

Limit increase ! and addi- 
tional lan i. 

Su* 

Diuldiuz 


Appropriations. 


Date of act. 


Mar. 

June 

June 

May 

Mar. 

June 

Mar. 

Mar. 

Mar. 

June 

Mar. 


3.1899 

6.1900 
28, 1902 
30, 1908 

4,1909 
23, 1913 
4, 1915 
3, 1899 

3. 1901 
28, 1902 

3,1903 


40,000. 00 


200,000.00 


Mar 4, 1011 


do 

June 23,10:3 
Mar. 3,7915 


75,009.0'' Mar. 1,1SS9 

50.009.00, June 28. If 02 

12.000. 09, Mar. 3 1900 

! June 30.1006 

15.000. 00, Mar. 4,1911 
100, 00C 00 Mar 3,1 01 5 

Fel». 28 10’fi 
I July 1,1916 
i June 12, 1917 


Statutes. 


36 


1075 

5901 

421 

4841 

952 

9 

1155 

1075 

113i[ 

4211 

10861 


Amount. 


Remarks. 


? n. f.7) fo l:,'V> 
‘"I i-' » o-l 

30.000. 00 

25.000. 00 

45.000. 00 

10.000. 00 

12. 76 

T orn'i nn 


i 


1913} 


lOfil 


23.000. 00 

75.000. 00 


1374 40,000.00 


1374 

c 1 

825 


40.000 00, .. 
40. no') no 
75,000.00 


770’ 

125 

1U*> 

'|'»0 

1374 

825 

18 

296 

109, 


75.000 09Vd 
20.00 » 09 19 .= [ 
30,009.92, 
12,099 (19 

1 1 nun nn -| q-i qI 
■ f. ■ | 

80 OHO An 

35.000 00 

20,000.00 


Acquired from 
Russia in 18b7. 
Known as Mis- 
s i o n Bmlding; 
used as office for 
governor. 

Site ac i aired from 
Interior De'iait- 
ment by Execu- 
tive Or 'er No. 
1316, Mar. 14, 
1P11. 

Contract not 
awarded for 
buil ling. 

Ac i uire i bv an- 
nexation in lijJS. 


Division B. — Statement of expenditures for building {construction and annual repairs , etc.) and sites, showing outstanding obligations and balances, 
inth notes as to surplus-fund deposits , and other features . {Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 


Building**. 

No j 

. Sites. 

Outstanding obligations. 

Balances. 

Extensions, Annual 1 TnhUnTnm 

.Loiwtruiuon r.iteiations, rcpjns, \ onlonT 

i e ti eu. oU, 1918. 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

7‘>2l **109,791 >1 89,000 3N S118, 830 74 

75V 497 71 2,100 43 7l,8yS.14 

S15,048 04 
10,303 00 
3,101 85 

Nov. 6,1899 
July 5, 1909 
July 31,1900 







754 *111,098 60 5,935 82 150,054.48 




755| . .. I 1,587 7ol 1 887.75 




756 "9 919 79 . . . 39 919. 79 

22,500 60I 

Mar. i4,ioii 
Sept. 2,1911 




7571 328 ,0 .53 09 '578 30 



$131,971.70 

758. 1 1,275 09 1 1,275.09 



759 *u\Vs 47 17 51, 199 2" 18,662 35 138,710.07 

7m0, ^7 2J6 U) 1,103.05 hS. 539. 15 



/ 6,117.20 

\ 10,800 75 

15,000.00 

Oct. 2,1889 
\pr 18,1907 
May 31,1911 

\ 



/ 

65,594.75 

7,168.85 


Remarks. 
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Division A.- 


“ Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. ( Associated with Division B by corresponding line numbers ) — Continued. 


No. 


761 


762 


763 


State and location. 


Kankakee, 111 . 


Kansas Citv,Kans. 


Kansas City, Mo. . 


Title of building. 


Post office . 


do 


Post office 
courthouse. 


and 


Legislative authorizations. 


Date of act. 


Statutes. 


•Tone 

Mar. 


6.1902 j 

3.1903 j 


Mar. 2, 1890 
May 30,1008 
June 25,1910 


318 

1204 


Jan. 2,1891 
' June 11,1896 


F"b. 

T un° 


9.KQ0 

2,1 1.02 


l 


70 

414! 

10 

322 


Mar. 3 1«03 I 3Pi 120° 


Jau 9,1903 . 
June 7,1904 . 


Jnlv 12,1904 


May 

Mae 


6,1905 . 
18,1905 . 


July 10, 19C5 


Project or object. 


Limit of 
cost. 


Site and building. 
Limit increased 


Site and building. 

Intension, etc 

Limit increased. . . 


$7C,000.00 

10,000.00 


150,000.00 

150,000.00 

6,000.00 


l 


Site and building ll, 

I imit inci eased ' 

^levator 

Sale of old customhouse 
building lor not less chan 
S260.000, and i rocee is to 
be aoidic'i to comnlcrion 
of post oil <*<■ *n 1 c oi « * ! - 
house. 

Amends previous act. Pro- 
ceeds of sale to be applied | 
to extension, etc , and I 
limits cost at — 

Fir-d payment op account 1 
of customhouse, 810,000. 

i Second j avmenr op Jiceount 

ni customhouse, $50,000. 

. Third payment on account 
* of custcmhou'-'e, $50,000. 

. Tourth payment on account i 

1 of cu-tomhou=e, $50,000. 

— Fifth ravment on account 
of customhouse, $50,000. 

— Sixth i.avm°nt on account 
of customhouse, $50,000. 
Mar. 4.1913 37 vs" r.xtenvion, etc 


200 , 000.00 
116,000.00 
35,000 00 


400.000. 00 


Appropriations. 

•d 

o> 


Statutes. 


1 

Date of act. 

rs 

> 

Page. 

Amoimt. 

0 

1 

June 28,1902 

32 

427 

$20,000.00 

1906 

Mar. 3,1903 

32 

1086 

17,500.00 


Apr. 28,1904 
Mar. 3,1905 

33 

455 

20.000 00 


33 

1158 

22,500 CO 


Mar. 3,1899 

30 

1075 

50,000.00 

190? 

June 6,1900 

31 

590 

v* 


Mar. 3, 1901 

31 

11 34 

■ ■ « 1 


Mav 30.1908 

35 

482 

1 . 


June 25,1910 

36 

705 



Mar. 4,1911 

36 

1371 

• i a 


Mar. 3,1 S91 

2* 

950 

. - • 

.. 

Aug. 18,1894 

28 

373 

. - . 


Mar. 2.1895 

28 

911 

. 


June 11,1890 

23 

414! 50,000.00 


29 

414 

| 50,000.001 

266,000.00 

Tune 4,1897 

30 

12 

Feb. 9,1900 
Jan. 9.1903 

31 

! 322 1 35, COO OOi 
i m oon on 1 

June 7,1904 



, ,7i > <iu‘u\ 


July 12,1904 



'> 0 , 000 . oo io 

Mav f>, 1905 
May 18,1905 
July 10.1P05 
Feb. 27.1906 

.... 


50,000.001 

50,000.001 

so, ooo. no 1 

140,000.00 

33 

3* 

Mar. 3,1916 

38 

825 250,000,00 


Remarks. 


Pond <fc Pond, 
architects. 


500,000.00 


Contract not 
awarled for ex- 
tension. 
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Division B. — Statement of expenditures for building ( construction and annual repairs r, etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line numbers)— -Continued. 


Expenditures. 


Buildings. I Sites. 

No. I 

Outstanding obligations. 

Balances. 

| 

Extensions, 
Construction, alteiations, 
etc. 

1 1 ' 1 

wlirf 1 Total to June c f Date of pur- 

etp* 8 * j 30, 1918. ' L ' osr ' chase. 

( Site. 

Building, j 

I 1 

761 1 *$66,563 84 

762 *120,730.30. $154,673 81 
7631 *900,050.47' 411,831.57 

$3,984.10' 570,547.941 $13,524 83 
15, 984. 93 291, 389 24. 20, 132. 50 

151,541.8o| 1,463,426.891 451,578.33 

Teh 27,1903 
Jan 10, 1900 
Dec. 10,1891 




I 



1 



$238, 242. 75\ 


I 


Remarks. 
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DnisioN A. Statement of legislative authorizations and appropriations with notes relative in ih* t ■ 

° !her features. (Assorted uith Division B by ° f ** ^ ^ 


No. 


764 

765 


State and location. 


Kansas City, Mo.. 
Kearney, Nohr 


Title of building. 


766 Keene, N. TI • 2 


Rent of bail hnjs. 
Po t of 'ce 


Legislative authorizations. 


Date of act. 


..do 


Mar. 3,1 PI 5 

June 30,1906 
May 30,1908 

Time 30,1006 
Mav 30,1°0<* 
June 25. 19 T 0 
Apr. 6,1914 


767, Kendallville, Ind . . | 12' do 1 Mar 4 1913 

i I 

1, Customhouse July 13,1832 


76S. Kennebunkp ort. 1 
Me. 1 | 

769| Kenosha, Wis... 

I 

770[ Kenton, Ohio 

i 

771 Keokuk, Iowa 


772 Kewanee, 111 . 


773 Key West, Fla.... 

774 do 


Statutes. 


780 

522 


Project or object. 


Temporary quarters and 
movirg expenses. 

Site and bniu'ing 

Limit increase i . .. 


Limit of 
cost. 


3 ij 7 C 3 I Site 

35 527! Building ... . 
r 78| T unit iruToased. 


4h, 


38| 330| Cpi i i led cl a i m . 

37| 874 Site and building. . 


1, Post office 

i 

. June 30,1906 | 

! 

I 34 

8^ do 

- Mar. 4,1913 J 

37 

1; Post office, court- 

Feb. 25,1885 1 

23 

house, etc. 

Jlllv 10,1886. 

24 

i 

Mar. 30, 18S8 

25 

1 

Aug. 30.18Q0 , 

2b 


July 1, 1916 

39 

15 Post office 

June 30,1906 

31 


May 30, 19u8 

33 

l Courthouse... 



1 to’vthouse, post 

r’eb. 28 , is8j 

23 * 

office, etc. 

Mar. 3 1 8«7 

24 


Mar. 2, 1SS9 

25 


574^ Purchase of customhouse. 
781 Sito' and building i 

875 do I 


3*20- . 


.do. 


47 do ;; 

372i Tower, fence, etc.. 
266J Lookouts 


$15,000.00 

80,000 00 
30,000.00 


20,000 00 
70.000 00 
5,000 00 
2.00 

75,000.00 


1, 600. OOj 

75.000. 00, 

80. 000. OoJ 


100,000.00 

40.000. 00 

15.000. 00 
7. 5' JO. 00 
1,500.00 


Appropriations. 


778 Site and building P 5 0 

521 Limit in creased io’o 


y40, 


, V, 7 *’ 100,000 o 

rO infill ion q n 

i, Lroteeting site a’/ioon 


Date of act. 

Statutes 


I°A 

Page. 

Amount. 

Mar. 

3.1915 

38 

P25 

$15,090.00 

June 

30.1906 

34 

723 

13,000.00 

Mar. 

4,1907 

34 

129‘ 

4 n ono 60 

Mar. 

4.1909 

35 

952 

20 . non on 

June 

25.1910 

36 

705 

37, non on 

June 

30, 1906 

34 

7 V 

20 . 006 ! 00 

May 

30, 1008 

35 

484 

20,000 00 

War. 

4, 1309 

33 

952 

35.000 00 

Mar. 

4,1911 

36 

1371 

20,000 Oft 

1 r. 

6 , »o*4 

39 

339 

9 no 

July 

29, 1914 

38 

562 

18,000 0 ft 

July 

1, 1916 

39 

266 

500 00 

June 

12, 1917 

40 

109 

45,000 00 

July 

13, 1832 

4 

574 

Moo 60 

June 

30, 1900 

34 

794 

! ?n.onn.on 

Mar. 

4,1907 

34 

1299 

4 1. 11 1(1 (11) 

Mar. 

4,1909 

35 

9->2 

1 1 mi 1 ) iii 1 

Julv 

29, 1914 

38 

562 

14,000 00 

June 

12, 1917 

40 

109 

50,000 00 

Afar. 

3,1885 

23 

481 

100 OOO 00 

July 

10,1886 

24 

141 

III INI 1 INI 

Mar. 

30, IS88 

25| 

26| 

47 

1 ■ IN III nil 

Aug. 

30. 1890 

372 

7. 500 00 

July 

1, 1916 

39, 

266 

1,500.00 

June 

30,1906 

34 

778 

20 , 000 . 00 ] 

Mar. 

4,1907 

34 

1290 

20 , 000 . 00 > 

Mar 

4,1909 

35 

952 

35,000. OOj 

Feb. : 

Afar. 

Mar. 

28, 1885 
3,1887 
2,1889 

’*23' 

24 

25 

*33r 

510 

940 

100 , 000 . 00 ] 

8 . 000 . 09 

3.000. 001 


10111 


1912’ 


Remarks. 


[ 1832 | 

10101 


Contract in force 
for building. 

Leased for library 
purposes. 


Contract not 
awarded for 
building. 


Contract not 
awarded for 
lookouts. 


Lot. 

Old customhouse 
site. 


to 

I-* 


W 

hj 

0 
W 
H 

§ 

H 

Q 

ZD 

1 

w 

3 

m 

*— i 

o 

i> 

w 

o 

W 

i — I 

Q 

H 


Division B — Statement of erpenditures for building ( construction and annual repairs , etc.) and sites, showing outstanding obligations and balances , 
v ith notes as to surplus fund deposits, and other features. ( Associated with Division A by coirespondmg line numbers) — Continued. 


| Expenditures. 

Remarks. 

I Buildings. 

No. 

Sites. 

Outstanding obligations. 

Balances. 

1 F xten-uons. Annual 1 T f ] t T 

Constiuction altt-rauuiis, repairs, 1 on mo e 

1 efc. etc. 1 30>1918 ’ 

i 

| Cost. 

Date of pur- 
chase. 

i 

j Site. 

Building. 

764 ... . 1 . . J 




$15,000.00 

Surplus fund, June 30, 1915; 582.28. 

Deficiency, 33,474.90. 

Cost of site includes building. 

7b5 ^104,784.19 S3, 754 42] 

76o -7i.8S1.07 ■ 3,080 30 1 

7o7 14,140 0) 1 

768 1 , 2,750 33 

1 3108,538 61 35,028 841 

! 77,963 37> 19,974 99 1 

14,140 00 15,804.00 

I 2 750. 33! 1 575 00 

Oct. 25,1907 1 
June 19,1907 
Oct 11,1916 
Nov 9,1812 
Julv 13,1907 
Nov. 2,1910 
Aug 15,1835 
Sept. 4,1907 
Apr 28,1858 
July 26,1833 j 


3104. 70 

37,034.90 

709 *57,049 71 1 3,740 81 

770' 2 55 09 

7711 -155,271 91’ 23,270 03 

772 -51,876 95 2,095.68, 

779 1 

I GO, 790 52 

! 215 00 

| 1S4, 544 99 

| 53,972.63 

13,511 SO 
14,009 01] 
6,906 20 
11,535 43 

1 3, 091 74] 

, 8,135 951 


: 

49, 705 00 
1,500 00 

774! >107,955 9b, 39,052 llj 147,008 07 





W 

td 

O 

W 

1-9 

O 

*4 


w 

3 

K 

W 

<1 


3 

o 

w 

Q 


O 

H 


to 

M 



Division A. — Statement oj 
oil 


\ gislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work , and 
pertinent features . (Associated with Division B by corresponding line numbers) — Continued . 


No. 

State and location. 

Cong. dist. 

Title of building. 

Legislative authorizations. 

Appropriations. 

Year occupied. 

Remarks. 


j Statutes. 

Project or object. 

Limit of 
cost. 

Date of act. 

Statutes. 

L 

Amount. 

Date of act. 

i 

o 

> 

<3? 

a* 

fii 

o 

> 

2 

775 

Key West, Fla 

1 i 

1 Marine hospital.. . 

June 15.1844 

5 

670 

For furnishing and erecting . 

$25,000.00 

June 15,1844 

5 

670 

$25,000.00 

1893 






1 Sept. 30,1850 

9 

534 

Repairs, etc 

600.00 

Sept. 30, 1850 

9 

534 

600.00 







June 16,1880 

16 

21 

do 

1,000.00 

June 16.1880 

16 

21 

1,000.00 



1 




Aug. 7, 1882 

22 

305 

do 

4,000.00 

Aug. 

7, 1882 

22 

305 

4,000.00 







July 7,1884 

23 

195 


1,000.00 

July 

7, 1884 

23 

195 

1,000.00 







Mar. 3,1891 

26 

950 

Isolation ward and wharf... 

3,000.00i 

Mar. 

3,1891 

z6 

950 

3,000.00 





1 

l 

June 4,1897 

30 

13 

Repairs to sea wall, $700; 

1,700.00! 

June 

4,1897 

30 

13 

1,700.00 







i 



storehouse, etc., $1,000. 


Mar. 

3,1899 

30 

1077 

1,550.00 


| 





Mar. 3,1899 , 

, 30 

1077 

Iron fence 

1,550. 00 1 

June 30, 1906 

34 

701 

4,500.00 







June 30.1906 1 

1 34 

! 701 

Complete breakwater, etc. .1 

1 4, 500.00, 

1 Mar. 

4,1907 

34 

1307 

3,000.00 







Mar. 4.1907 

34 1 

1307 

Improvements to hospital.. 

3,000.00 

| Mar. 

4.1911 

1 36, 1374 

40,000.00 



i 




Mar. 4,1911 | 

36 

1374 

Rebuilding breakwater 

40,000.00 

June 

12, 1917 

40 

112 

5,000.00 



1 




June 12, 1917 j 

40 

112 

Tent houses and refrigerat- 

5, 000. 00 , 




1 



Contract not 

| 






ing plant. 







1 awarded for 

J 


1 



| 







l 



' tent houses, etc. 

776' 


1 

Post office, court- 

Mar. 4, 1913 

37 

877 

Site 

80,000.00 

July 

29, 1914 

38 

1 562 

70,000.00 



( No provision for 


1 


house, and cus- 


| 










1 bunding. 




tomhouse. 




1 








1 

777 

Kingfisher, Okla.. 

1 

Post office 

June 25,1910 

36, 

683, 

Building on Government 1 

! 45,000.00, 

i Aug. 

24, 1912 

37 

! 421 

25,000.00 

1913 

Executive order. 



1 





reservation. 


1 June 

23, 1913 

38 

10 

20,000.00 


1 -June 6, 1906. 












i 




Government res- 

| 















ervation. 

778 

Kingston, N. Y... 

27 

do 

June G, 1902 , 

32 

319* Site and building 

80.0Q0.00i June 

28,1902 

32 

427 

20,000.00 

'1908 





June 30,1906 

34 

773 

Limit increased 

30,000.00 

, Mar. 

3,1903 

32 

1086 

20,000.00 












! Apr 

28,1904 

33 

455 

15,000.00 












Mar. 

3,1905 

33 

1158 

25,000.00 












, Mar. 

4.1907 

34 

1299 

30,000.00 

1 


779 

Kinston, N. C 

2 

do 

do 

34 

780 

Site and building 

30,000.00 

, June 

30,1906 

34 

793 

15,000.00 

191G 





May 30,1908 

35 

522 

Limit increased 

40,000.00 

1 Mar. 

4,1907 

34 

1299 

15,000.00 







Mar. 4, 1913 ■ 

37 

867 

do 

20,000.00 

Mar. 

4,1909 

35 

i 952 

40,000.00 












| Mar. 

3,1915 

38 

825 

20.000.00 



780 

Kirksville, Mo 

1 , 

do 

June 6,1902 J 

32 

317 

Site and building 

40.000.00 

June 

28,1902 

32! 428 

10,000.00 1905 





Mar. 4, 1913 ! 

37 

809 

Extension, etc 

40,000.00 

Mar. 

3,1903 

32| 1087 

30.000.00 1916 










Mar. 

3,1915 

38 

825 

30,000.00 

I 





• 






Feb. 

28, 1916 

39 

1 18 

10,000.00 

1 



bO 

1 


I 

o 

w 

t-3 

O 

tei 


<3 

tel 

tel 

w 

< 


SzS 

Q 

W 

O 

W 

w 

H 

tel 

O 




Ti'vmTwHhlT'P.S. 


t 

No. 


Buildings. 

• 

Sites. j 

Outstanding obligations. 

I 

1 

1 

Balances. 

Remarks. 

Construction. 

Extensions, 

alterations, 

etc. 

Annual 

repairs, 

etc. 

Total to June 
30. 1918. 

_ _ Date of pur- 

Cost. chase. 

Site. 

Building. 


775 

776 

777 

*$25, 100. 00! 

11.6^1 T* 


$59,901 13 

$135, 023. 33^ 

46,961 89 . 
92.848. 15| 

$500 00, Nov 30,1844 


$4,564.50 

$6,904.39 

Surplus fund, June 30, 1916, $52.77. 


2,310 66 
3 320.64 

52,750 00 Nov. 3,1915 
"i9.976. 78 July 29,1903 


296.00 


77S 

77S 

78C 

■>,■,1 r ._>: i 1 

’Hi '■ i| iiC 


857 30 

57,148.95 

IS 

20,018.20 May 11, 1909 
5,523 50 Oet. 9.1902 


1,679.00 

8,394.i7 


I *34^476 50l 

29,926 83 

7,379.64 

71,782.9' 

r> 





w 

tei 

tel 

o 

W 

H 

o 

H 

W 

tel 

CD 

cl 

teJ 

tel 

W 


3 

O 


O 

H 




o 

H 


to 


—3 



“T™ A ' crsafti !rasewsMr~ - -* - 



7S1 Kissimmee, Fla 


782 Ki( tanning, Pa . . . 
7Sa Knoxville^ Term . 


w Title of building. 


do 

j Post office and 
courthouse. 


7&lj Kodiak, Alaska... 

I 

7$o Kokomo, Ind 

78o Laconia, ii 

787 1 L? ( l r)~-c, V, i> 


Customhouse. 


1 do 


Po-'t office and 
co .rti cx.se. 


Date of act. 

[ 

j Statutes 

o 

> 

Page. 

Mar. 4, 1913 

37 

I 

877 

May 30,1908 

35 

536 

Aug. 18,1856 

11 

93 

do 

11 

93 

Mar. 3,1869 

15 

305 

1 July 15,1870 

lb 

| 

310 

Mar. 3,1871 

J 

509 

May 18,1872 

17 

12b 

Mar. 3, 1S73 

17, 

5_'3 

June 23,1874 

18 

228 

June 30,1906 

34 

77b 

July 1,1916 j 

39 

266 

June 30,1906 

34^ 

782 

May 30,1908 

35 

52b 

1 

line 25, 191 u 

1 

00 

690 

Mar. 4,1913 

u 1 

.72 

r*o> 2*. 1885 

23 

1 

335 

M r 3 1«^7 

21 

510 

Miy 30, 190> , 

35 

525 


Legislative authorizations. 


Project or object. 


Site. 


Appropriations. 


Bate of act. 


Site and hiflk’V.... 

Compen : . ( « . 

etc. 

Completion 5 non no 

Revive all former unex-1 * ’ ' 

period ~. P1 r, i i . : a ' 

« i i n i • I ^ . s j i. 

Completion .' I 20,000.00 

J® 100,000.00 

lGti, 747. 00 

J 20.000.00 

QXC • . I 155,000.00 

Lookouts j 3,500 00 . 


May j 
Aug. 
Mar. 
Mar. 
May : 
Mar. 
June ‘ 
June [ 
Mar. 
May i 
Mar. 
July 


Sue 

Building. 


c ite and b”il ling 

T iaih mere i*sed.\’.’ 
extension, etc 


I June 30,1000 
May 30,1908 
Mar. 4, 1909 
, Mar. 4, mi 

15.000. 00 do . 

75.000. 00, Ip’j. 2^, 191 r." 

1 July 1, 1916 
'June 12,1917 
100,000.00 Feb. 28,1885 

50.000. 00 Mar. 3,1887 

40.000. 00 May 30,1908 

! Mar. 4,1909 


Statutes. 


SG, 000. 00 July 29,1914 


Amount. 


562 $6,000.00. 


1S74 


Remarks. 


No provision for 
building. 

Bo. 


39. 266 i, ,ini i 


.11909 


I Contract not 
awarded for 
lookouts. 

I Transferred from 
War Depart- 
ment. 


' i . i * i 
I • 

i.' ■ • ,■ 

30.000 00‘ 

15.000 00 

100,000 001890 

50.000 00 

20. 000 (VI 1911 

20 , 000 . 00 , 


Contract in force 
for building. 


Division B — Statement of t ependitvres for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances } 
uith notes as to surplus fund deposits , and other features. (Associated with Division A by corresponding line numbers ) — Continued. 


Expenditures. 

Remarks. 

Buildings 1 Sites. 

Outstanding obligations. 

Balances. 

1 r\ ten*;, ors Annual 

Consn uciion 1 alieialions j remits, 

et . etc. 

: 1 

Total to Tune. + 

30,1918. L0ST * 

Date of pur- 
chase. 

Site. 

Building. 

t 

1 S5 033 01 

1 Oef 0,1914 
| Sept . 30,1909 
/ 'opt 30,1870 
|\ ’ far 3,1871 





; ’ i5,ob o) 




* 8)18 203 12 SI- 5-1. 98) 21 ( §61,259 17j §554,527 50, 10,303 03 

09 ■> 49i 007.4? 

} 


$3,503.00 

, **7), 0,59 7u 3,780 m| 78,7)8 90 14, °b0 O' 2 Vg 0,1907 

, 33 fP'* 08 .. 0 59 33,6°S 58 0,093 03 r 0 b 10,101? 

' *1)4 822 94, 33 81100 41,966 45' 216,601.32 l 12, ICO. 20 July 11, 1885 ; 


§33, 096. 04 

8,281.28 
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Division A. — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites f, the progress of the work , and 
other pertinent features. ( Associated with Division B by corresponding line numbers ) — Continued. 


Legislative authorizations. 


Appropriations. 


No. 

State and location. 

Cong. dist. 

Title of building. 

Date of act. 

Statutes 

o 

> 

© 

£ 

Ph 

788 

Lafavette, Ind 

10 

Post office 

j 

i May 16,1890 

26 

111 





1 June 30,1906 

31 

775 





May 27,1908 

35 

317 

789 

Lafayette, La 

3 

....do 

May 30,1908 

35 

534 





June 25,1910 

36 

685 

790 

La Grande, Oreg.. 

2 


! ' May 30.1908 

35 

531 

791 

Lagrange, Ga 

4 

do 

' do 

35 

529 





June 25,1910 

36 

G77 

792 

La Junta, Colo ! 

2 


J do 

36 

684 





, Mai. 4,1913 

1 37 

8G6I 





Get. 20,1914 

38 

740 1 

793 

Lake Cliailes, La.. 

7 i 

i Post oilice and 

June 10,1900 

34 

779 

i 



co^rtuo* se. 

' 



794 1 

Lake City, Fla.... 

2 

Post ofhce 

.. Mar. 4,1913 

37 

I 877 

795 

Lake t ity, Minn . 

1 

do 

. June 25,1910 

3d 

6S6 

796 

Lakeland, Fla 

1 

do 

. Mar. 4,1913 

37 

S71 

797] 

Lamar, Mo 

15 

do 

do 

37 

S7S 


Project or object. 


Site and building 

Additional land, extension, 
etc. 

Change driveway 


Site 

Site and building, S65,000.. 


I Statutes. 


Limit of 
cost. 


Site and building . 


do 

Limit increased . 


-do. 


$30,000.00 
60,000. 00 

1,502. 41 

5,000.00] 
60, 000. 00 


65.000. 00 

50.000. 00 

10 , 000.00 

*jO fvyi ao 
IN/.' H» \»«1 


Date of act. 


779 Site and building i 125, (MX). 00 

I 

| 7,500.00 

6S6 Site and b'.ilding ] 55,000.00 


75.000. 00 

10.000. 00 


Aug. 30,1890 
Mar. 3,1891 
June 30,1906 | 
Mar. 4,1907 1 
May 27,1908 I 
May 30,1908 
Mar. 4,1911 1 
June 23,1913 1 
Aug. 1,1914 
Mar. 3,1915 , 
May 30,1908 i 
Mar. 4,1909 , 
May 30,1908 
June 25,1910 
Mar. 4,1911 
.. do . 

«, > t I'., { 

I, I'll! 
Mar. 3,1915 
Feb. 28,1916 
June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
June 25,1910 
Aug. 1,1914 

Mar. 4,1911 
June 23,1913 
Mar. 3,1915 
Jvly 29,1914 
July 1, 1916 
June 12,1917 
Aug. 1,1914 


Amount. 


26 372 

26 950 


31 

34! 

35 

35 

36 
3S 
38 
38 
35 
35 

35 

36 
36 
36i 


il894 


790 
1299 
317 
488 
1374 
10 
612 
825 
486 
952 
485 
705 
1374 
1374 
38 1 101 

38| 6121 
38i 825! 
39 18| 

34 792 

34 1299| 

35 ! 952, 
36 705 

38] 612] 

36 1374 1 
38j 10 

38 825 

38 562 

39 266 

40 109 

35 612 


$25,000.00 

55.000. 00 

15.000. 00 

45.000. 00] 
1,502. 41 1 
5,000.00 

10.000. 00 

15.000. 00 

25.000. 00 
10,000 00 
pn n*n rr.'ion 

t II . Wfc 


1908 


|1915 


Remarks. 


20 , 000.00 
10,000. 00 

30.000. 00 
100 0c 

25.000 HO 

29.900.00 

10.000. 00 
20,000. 00 
20,000.00 

45.000. 00 

15.000. 00 

45.000. 00 

6,000.00 


1913 


19U>i 


Site donated. 


1912 


I 


No provision for 

buildmg. 

I '*) » ir » 

29.000 OOt i 

10.000 00* Contract in force 

500. OOj , for building. 

64.500.00 

7,000.00 ' No profusion for 

| building. 
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Division B. — Statement of ecpenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits, and other features. ( Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 


No 


Buildings. 



Construction 

Extensions, Annual 

alterations, repairs, 

etc etc. 

Total to June 
30, 1918. 

788 

*$64, 845 72 

$52,349 35 $8,338.38 

$125,533.45 

789 

47, 175 47 

579. 00 

47,754 47 

790 

+35,956 33 

4,654 0« 

60,610 43 

791 

*51,969 87 
*14,934.81 

3, 720 05! 

55,689 92 

792 

1,071 11' 

86,005 95 

793 

794 

*120, 128 04 

8,245 74| 

128,373.78 

795 

49,361 30 

1 803 oi 

50, 164 3i 

79u 

797 

33,707 10 

6. fill 

34, 707 10 
fi 60 


Sites. ! Outstanding obligations. 


Tost. 


Date of pur- 
chase. 


S15. 154 2S 
9,003.83 
15, 000 00 
8, 750 00 
8.000 00 
1 00 
4,814 74 
fi,onn oo 
2,650 00 
7,300 00 
7, 000 00 


Apr. 20,1891 
Julv 5, 1907 
Sept. 2,1911 
Mav 12,1909 
Ifai- 15,1909 
May 20,1911 
June 3,1907 
Oct. 17,1914 
July 17,1911 
Jan 13, 1916 
Aug 22.1914 


Site. 

Building. 

Balances. 

\ 



i 

$66 25 

















130 00 
17,494.15 



$16,298.75 



Remarks. 


Surplus fund, June 30, 1917, $2,75S 28 


Surplus fund, June 30, 1918, $2,858 70. 
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Division A. — Statement of leaislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the worh t and 
other pertinent features. ( Associated with Division B hy corresponding line numbers) — Continued. 


No. 


State and location. 


Title of building. 


Legislative authorizations. 


Date of act. 


Statutes, 


> I 


Project or object. 


Limit of 
cost. 


Appropriations. 


Date of act. 


Statutes 


Amount. 


Remarks. 


798 

799 
8C0 

801 


Lancaster, Ky 

Lancaster, Ohio.. , 
Lancaster, Pa 


8 Post office . 
ll! do 

J do 


i 


do 


9 do.. 


June 25,1910 
Mar. 4,1913 


June 30,190fi 
Mar. 4, 1907 

Mav 9. 1888 
June 30,1906 

June 25,1910 

Mar. 4, 1913 


3o! 689! 
37 871 


l 

34 [ 
34 

25 j 
31 


Site 

Building. 


778| 

123G| 


Site and building (site, 81)., 
Prior leu-'lition modified 
I'd df' « lo p'i 1 it*». 

Mir <ll<l h ll 1 1 1 1 1 . . . 

\ .1 mien <11 n.I.oMi'h mn, 
etc. 

Additional land 


75, 000. 00 


S02 

Lancaster. S. C 

i 

; 5 .. 

...do 

1 do 


L mile’ , Wvo 

■ i 

i... 

. . do 

i 



1 

i i 


I May 39,1908 

i 

c '4 

T Trctt, \li 

i 

j 

. .do 

1 

i 

5f5 

Lm-mi:, Mich... . 

r ‘ 

*• . . 

...do 

M.r 19.15Q0 


37- 881 


37 876 1 


Site. Unexpended balance 
heretofore appropriated 
for extension, plus 850,000, 
made available for new I 
site | 

Site and building 


85,000 00 Mar. 
55,000.00 Feb. 

1 Julv 
June 
Ji'ne 
Mar. 
Mar. 
May 
June 
Mar. 
May 
M"r. 
Aug. 


100.000 

75,000. 

40,090. 

138,278. 


78 


4,1911 

23. 1916 
1, 1916 

12. 1917 
39, 19% 

4, 1907 
4,1909 
9,1588 
30,1906 
4,1907 
27,1908 
4,1911 
1, 1914 


1374 

18! 

266! 

109 

792 

1299 
952 
136 
791 

1300 
317 

137 * 
6121 


I 


34 1 784 Site 

35 528, B-iKiiig I 


V 5 1"92 
Ti ne °5 pin* 
June 12,1917 , 


22 Site md b^ildmc 

350 Limit mere >sed I 

679 t‘-’i=ian, etc i 

109 Mail-conveying machinery. 


"Of J - fe.Ind 1< do , May JU, 1905 35 529 Site and b.ulding. 


50,000.00 

July 

29, 1914 

38 

562 

«.nnn nnl 


1 

July 

1,1916 

391 

266' 

1 , 1111,1 nil 1 


1 

June 

12, 1917 

40 

109 

37,000 00 


7, 500. 001 

June 

30, 1906 

34 

79u 

7,5*10 00 

1912 

115,000.00, 

Max 

30, 190S 

35 

451 

20,000 on 


I 

M-r. 

4,1909 

35 

952 

| 50,000.00 


1 

Jrne 

25.1910 

36 

705 

30,000.00 


i 

Mar. 

4,1911 

36 

1375 

15,000.09 


ioo, ooo. on’ 

Mir. 

19,1890 

26 

22 

1 

:l 100,009 00 

1894 

25.000 00 

An?r. 

5, 1S92 

27 

350 

i 25,000 on 


75,000 no 

Apr. 

MQ 11 

i 36 

■ 1371 

,! inn'i n-' 

1914 

1,500.00 

Aug. 

24, 1912 

37 

421 15,000 00 




June 

23,1913 

38 

. 10 20,000 00 

j 


June 

12,1917 

40 

' 109 

i 1,500.00 

1 

7ft, 000. 00 

May 

30,1908 

35 

' 4S.5 

J 15.000 no 

1913 


Mar. 

4,1911 

36] 1375 

| r.,i no in 

1 


June 

23, 1913 

i 3S 

10 

1 10,000.00 

1 


$5,000 
500 
5,000 
49,500. 
10. (HK) 

40.000 

25.000 
100 000 

20 , 000 . 

35.000. 

20 . 000 . 

40.000 
138,278 


00 .... 
00 
00 
00 
00 19111 
on 
on 

00 1892] 
00 1908 
00 
00 
on 
78.... 


Contract in force 
for building. 


for 


pr ovisi 
building. 


Contract not 
awarded for 
building. 


See West Point, 
Ga. 


Contract not 
awarded for 
mail - conveying 
machinery. 




Expenditures. 


No. 


Buildings. 


Sites. 


1 

Construction j 

Extensions 

alteiations, 

etc. 

Annual 

repairs, 

etc. 

1 

Total to June , 

30, 191S. | 

Cost. 

795 

799 

804 

■ j“ 



1 $5, 290. 7S 

85,030 00 

+59, 772 G8’ . 
S4, 013 24 

*’*856,767 37 1 

$1,274 b5 
25,208 19 

j 61,047 33' 

165, 92S 80 

13, 067 0o 
15,874 59 
127,833 00 

801 

^02 

803 

804 

805 

806 

40 6.4 
112,833 16j 

*166, 120 691 
-57,000 00, 

74.852 50 

2, 788 38 

10,326 54 
2, 594 9 : 

40 66' 

1 115,621 54 

[ 191,299 73' 

> 59, 594 95, 

8,000 00 
6,043.97 

18, 798 67 
13,000 00 


Date of pur- 
chase. 


Feb. 21,1913 
Arr 21,1908 
Aug 18,1888 
Oct 1,1917 
Mar. 30,1915 
Apr. 17,1907 


* Sept. *27, i890 
Aug 13,1909 


• 

Outstanding obligations. 

Balances. 

Site. 

Building. 

... 


$28,224 40 

821,484 82 



375.66 

41,960. 00 

1,566 66 


Remarks 


Surplus fund, June 30, 1918, S10,445 78 

Surplus fund. June 30, 1918, $1,791.81. 
Sec MW I ‘oi nt, C.a 


W 

fed 

hJ 

o 

H 

H 

§ 

£ 


u ; 
c 
►c 

is 


u 


* 

hr 



1 

t 

c 


report of the supervising architect. 



Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers ) — Continued. 


No. 


807 


State Mid location. 


Laramie, Wyo. 
Laredo, Tex. . . 


809| La Salle, HI. 


810, Las Cruces, N.Mex. 
81 1 1 Laurel, Miss 1 


12 


Title of building. 


Post office. 


Post office, court- 
house, and cus- 
tomhouse. 


Post office.. 


Post office and 
courthouse. 


Legislative authorizations. 


Date of act. 


June 6, 1902 


Post office.. 


312' Laurens, S. C 4 1 do 

* 1 

1 

813 Lawrence, Kans . . 2 do 

1 

814 Lawrence, Mass... 7 — do 


do 

Mar. 4,1907 


May 30,1908 
Mar. 4,1913 


June 25,1910 
Mar. 4,1913 


May 30,1908 
June 25,1910 
Mar. 4,1913 

May 30.1908 
June 25,1910 


June 

Mar. 


Statutes, 


6.1902 

3.1903 


Mar. 2,1899 
Mar. 3 1901 1 
June 12,1917 


32 


320 


320 

1300 


529 


691 

872j 


5341 
6S2 
867 ‘ 

531 

678 


Appropriations. 


Project or object. 


Limit of 
■ cost. 


Site and building. . 


do 

Limit increased . 


Site and building. 
Limit increased . . . 


Date of act. 


Site 

Building. 


Site 

Building 

Limit increased . 


Site and building . 
Limit increased . . . 


32 31S 

32 12*14 


30 983 

31 1097 

40 109 


Site and building . 
Limit increased. .. 


Site and building 

Limit increased 

Mail-conveying machinery. 


$ 100 , 000.00 


150,000. 00 

6,000.00 


65.000. 00 

35.000. 00 


15,000.00 

125,000.00 


12,500.00| 
60,000. 001 
20,000.00 

50.000. 00! 

10.000. 00 

t 

50.000. 00 ! 

10 . 000 . 00 ! 


100,000.00 

35.000.00! 

1,500.00 


June 28,1902 
Mar. 3, 1903 
Mar. 3,1905 
June 28,1902 
Mar. 3,1903 
Mar. 3, 1905 
June 30, 1906 
Mar. 4,1907 
May 30,1908 
Mar. 4,1911 
Aug. 24,1912 
June 23,1913 
Mar. 3,1915 
Mar. 4, 1911 
Feb. 28,1916 
July 1,1916 
June 12,1917 
May 30,1908 
Aug. 24,1912 
Mar. 3,1915 
Feb. 2S, 1916 
May 30,1908 
Mar. 4,1911 
Aug. 24,1912 
June 23,1913 
June 2S, 1902 
Mar. 3. 1903 
Apr. 28,1904 
Mar. 6 , 1905 
Mar. 3,1899 
Mar. 3, 1901 
Apr. 28,1904 
June 12,1917 


Statutes. 


32 

428 

32 

1087 

33 

1158 

32 

428 

32 

1087 

33 

1158 

34 

698 

34 

1300 

35 

485 

36 

1375 

37 

421 

38 

10 

38 

825 

36 

1375 

39 

18 

39 

266 

40 

109 

35 

488 

37 

421 

3S 

825 

39 

18 

35 

486 

36 

13751 

37 

421) 

38 

10 

32 

42S 

32 

1087 

33 

455 

33 

1158 

3C 

1075 

31 

1134 

33 

i 455 

40 

l 109, 


Amoimt. 


$25 000. no 
2 ft.m 11 ). 'Hi 

50.000. on 
85 nmf.no 

37.600.00 

20.000. 00 

57.500.00 

6 , 000.00 

20 , 000.00 

20,000.00 

15.000. 00 

10.000. 001 
35,000.001 
1 ^ can nn 

1 I II I I H l| 
,-IHNI INI 


1906 


1916 


Remarks. 


Contract in force 
for building. 


119, 500. 00| 1 
12,500.00(1916 

30.000. 00 

40.000. 00 

10.000. 00 

15 000.00 1913 

25.000. 00 

10.000. 00 
10,000.00 

10. 000. 0011906, 

12.500. 00 

17.500.00 

20.000. 00 1 

"fl.iWi. i'hV I ■ hi , 


8'>,INIII INI 

1,500.00 


Contract not 
awarded for 
mail - conveying 
machinery. 
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Division B . — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus fund deposits, and other features. (. Associated with Division A by corresponding line numbers) — Continued. 


cJ 


Expenditures. 


No. 


Construction 


807 

80 4, 

80" 

810 

811 

812 

R1 r , 


*891,573 4o 
*145,074 8t, 
70, 135.35 
05,513 82 
71,928.80 
*49,052 93 
*52,922 44 
*104,804 28 


Buildings. 


Extensions, Annual 

alteiations, [ repairs, 

etc. i etc. 


Sites. 


I 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 



I 


$4, 775 02 
15,470 43 
12.75 


1,018 78 
1, 02 
4,374 30 
17,246. 7S| 


896,348 45 
160,545 29 
70, 148. 10 
05,513 82 
72,947 58 
5J, J59 yj 
57,296 74 
122,111.06 


?S, 029 7ll June 
10,893 44' Jan. 
14,000.001 Mar. 
15,000 00 Apr. 
8, 000 OO 1 May 
13.UJJ uoi Alar. 
6,581.82 Mar. 
30,135.721 Jan. 


26. 1903 

14. 1904 
25, 1910 
25, 1914 

14. 1909 

22. 1910 
3, 1903 

16, 1903 


Outstanding obligations. 


Site. 


Building. 


378. 75 
31,461 22 
15.75 


Remarks. 


Balances. 


328,024.96 


Surplus fund, June 30, 1918, 315,785.90. 
Surplus fund, June 30, 1917, 38,055.45. 


1,500.001 
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Division A . — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features . {Associated with Division B by corresponding line numbers) — Continued. 


No. 


State and location. 


Title of building. 


Legislative authorizations. 


Statutes., 


Bate of act. 


Project or object. 


Appropriations. 


L X° f ! Date of act. 


Statutes. 


Amount. 


Remarks. 


815 

816 


Lawrenceburg, Ky , 
Lawton, Okla 


817 Lead, S. Dak. 


818 Leadville, Colo. 

| 

819, Leavenworth. I 
| Kans. ! 


Post office May 30,1908 

June 25,1910 

Post office and May 29,1908 
courthouse. 


May 30, 1908 
Mar. 4,1909 

June 25,1910 


Post office June 30, 1906 

June 25,1910 « 


l! do 


I Courthouse, post 
! office, etc. 


Mar. 

Mar. 

June 

Aug. 

Julv 

Mar. 

Aug. 


2,1899 

3.1901 

6.1902 I 
7,1882 I 
7, 1SS4 
3. 1885 I 
4.1SS6 


i Mar. 30 1SSS | 
'Apr. 4, 1S90 I 
Mar. 3, 1S91 ' 


634 Site 

681 Building. 


I 


I Building, 8100,000. Pro- 
ceeds of sale of certain In- 
dian lands made available 
for construction fund. 

Old site to be sold and pro- 
ceeds for new site. 

Prior IcphhiUcn amended. 
>'e\v Mtoautliur i/od. To 
be paid from proceeds 
arising from sale of lots 
31 and 32. 

j Additional for site and 
building. 

Sale of Indian lands 

Site and building 

I Limit increased 


999! Site and building. 
109Si Limit increased . . . 

315 do 

305 Site and building. 
19o| Limit increased. .. 

4Sl' do 

223 Approaches, etc... 

47 Iron stairway 

36 Completion/ 

942 Elevator, etc 


$7,500.00 

50,000.00 


May 30,1908 
Aug. 24,1912 
June 23,1913 
Mar. 4,1909 

Mar. 3,1915 


I . 


17, 700. 00; 


820 Lebanon, Ind 9 Post office Mar. 4,1913 37 877j Site. 


152,300.00, 

45,096.281 

80,000.00 

20,000.00 


50,000. 00 ! 

25.000. 00 1 

10 . 000 . 00 | 

100,000.001 

10 000 00 

50.000. 00 
4,514.03 
7 . 000 . 00 - 
7,946.62 
8,000.00 

10.000. 00 1 


I 


June 

Mar. 

Mar. 

Mar. 

Mar. 

Mar. 

Mar. 

Aug. 

Mar. 

July 

Mar. 

Aug. 

Mar. 

Apr. 

Mar. 

July 


30, 1906 
4,1907 
4,1909 
4,1911 
3, 1899 
3, 1901 
3,1903 

7. 1882 

3.1883 

7.1884 

3.1885 

4.1886 
30,18S8 

4, 1S90 
3, 1891 
29,1914 


488 

421 

10 

1069 


38 


34 

34 

35 

36 

30 

31 

32 
22 
22 . 
23 

23 

24 
25! 
26 
26| 
38| 


7931 
1300! 
952' 
1375 
1076 
1134 
1087 
305' 
604 1 
195 
481 
223 
47 
36 
942 
562 


$7,500.00 

30.000. 00 

20.000. 00 
17,700.00 
45,712.64 

152,300.00 


|1914| 

19171 


l 


I 


25.000. 00.1913- 

35.000. 00 

20.000. 00 
20.000.00| 

25.000. 00 1905' 

25.000. 00| 

35.000. 00f 

10.000. 00 1889' 

45.000. 00' 

5o, 000. 00| 

50.000. 001 
4,514. C3, 

7.000. 00 
7,946.62 

8.000. 00 

9,800.00, 


No provision for 
building. 


226 REPORT OF THE SUPERVISING ARCHITECT. 



Division B. — Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits , and other features. (Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 


Buildings. j 

Sites. 

Outstanding obligations. 

Balances. 

Remarks. 

Construction. 

1 Extensions, Annual 

alterations, repairs, 

etc. etc. 

Total to June 
30, 1918. 

i 

c . Date of pur- 

Cost - chase. 

1 

Site. 

Building. 

1 

§49,811 68 
138,493 51 
76,458. 74 
*71, 469. 97 
*185,798.20 

SG97.01 

822 30 

1,205 94 

8,861.90 

46,072.58 

S50, 508 69 
139,315 81 
| 77,664.68 

80,331.87 
j 232, 470. 78 

1 

S7, 200 00 
8,002 00 
, 21, 104 25 

12,084 34 
10,412 45 

1 9, 000. 00 

Apr. 3, 1909 

1 Feb. 28, 1912 

1 July P,,19D8 
July 25, 1901 

1 May 31, 1883 
'Apr 3,1917 


971 70 
*J, 'If. 1 ii * 
109. 12 

», ‘i’lj 50 

Surplus fund, June 30, 1918, $113.62. 

Surplus fund, June 30, 1916, $2,327.89. 


K> 

to 
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Division A,— Statement 


of legislative authorizations and appropriations ^ with notes relative to the acquisition of sites, the progress of the work) and 
ther pertinent features. ( Associated with Division B by corresponding line numbers) — Continued. 00 


822 1 Lebanon, Mo., 


824 1 Lebanon, Tenn...| 3 do 


825 Leestmrg, Va 

826 Le Mars, Iowa . . . 


827 Lenoir, N. C 

828 Leominster, Mass 


829, Lewes, Del. 


830] Lewiston, Idaho.. 


831 1 Lewiston, Me. 


832| Lewistown, Pa. . . 


1 

Title of building. 1 

Date of act. 

Post ofhee 

June 30,1906 
May 30,1908 


Mar. 4,1913 


June 6,1902 


i 

May 30,1908 
June 25,1910 

do 

Mar. 4,1913 

do 

May 30,1908 
June 25,1910 


Mar. 4,1913 

do 

do 

do 

i 

May 30, 1908 ^ 
June 25,1910 

do 

June 30,1906 
May 30,1908 

do 

Jan. 21,1891 
Aug. 23, 1S°4 

do 

I Mar. 4, 1913 * 


Legislative authorizations. 


Project or object. 


Appropriations. 


Limit of 
cost. 


779 Site and building $30,000.00 June 30,1906 

521 Limit increased 25,000.00 Mar. 4,1907 

Mar. 4,1909 

878 Site 7,500.00 July 29,1914 


35 533' Site. 


36 681 j Building I 40,000.00! 

34 782 1 Site 10,000.00 

35 526 Building 85,000.00 


26 724, Site and building j 75,000.00 

2S 428 Completion 9,500.00 

37 876 Site and building J 75,000.00 


$20,000.00 1913 
10,000.00 
25,000.00 
7,500.00.... 


e 6,1902 32 319 Site and building 75,000.00 June 28,1902 

1 I 1 I Mar. 3,1903 

I | Apr. 28,1904 

i 1 Mar. 3,1905 

| i June 30,1906 

7 30,1908 35' 536' Site 5,000.00 May 30,1908 

6 25,1910 36, 683 Bui, ling 50,000.00 Aug. 24,1912 

June 23, 1913 

I Aug. 1,1914 

\ 4,1913 37i 876 bite and building 55,000.00 July 29,1914 

June 12,1917 

j 30,1908 35 533 Site 10,000.00 May 30,1908 

e 25,1910 36, 681' Building 50,000.00 Aug. 24,1912 

June 23,1913 

•. 4,1913 37 878j Site S, 000. 00 Aug. 1,1914 

do 37 875 1 Site and building 90,000.00 June 12,1917 


No provision for 
building. 


40,500.00.... 


5,060.00 1915 
20, ik Hi iHi 
20,000.00 

10.000. 00 1912 

20 . 000 . 00 

45.000. 00 

20.000. 00 

75,000.00 1895 

ft, tOO Oft 
In, m»i IHt . . 

J, r .l II I till | 

IU,UU0 111 I 


I Site not selected. 


| No provision for 
building. 

I Contract not 
! awarded for 
building. 


Contract not 
awarded for 
building. 
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Division B . — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. (Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 


1 Buildings. 

No.i 



1 Construction. 

Extensions, 1 
alterations, 
bte. 

' - 1 'Total to Tune 

etc. ’ 30 > 191S * 

1 1 

891 

822 

*$45, 967 15 1 

i 

, $1,992 84 

$47,959 99j 

82^ 

"51,916 2* 

I 5,761 19 

l 

09,677 15‘ 

824 

■’■48,064 07 

SS3 04 

49,517 11 

82: 1 


1 . i 


826 

47,320 8. 


824 441 

48, 145 33 

82-1 



! 


828 j 

97.00 



97 00 

82 1 

39,682 3> 


8iS 77 1 

40,501 07, 

83f| 

*82,37 3 17 


1,181 37] 

83,557 51 

83i 

<8,020 SI 


15,G46 b7‘ 

83,673 4S| 

[ S3-: 

120 0C 



3 50 

123 50 


Sites. 


Cost. 


Date of pur- 
chase. 


89, 032 85 
i>, 800 00 

20,083 71 
4,000 00 1 


June 5,1909 
Dec. 10,1914 
Jail. 2 C , 1904 
Jan. 21,1904 
Mar. 15,1910 


3,000.00 
4,500 00 
20,000 00 
4,990-00 
9,074 40 
10,472 19 
10, 500-00 


July 

Auy. 

July 

Fcl> 

Sept. 

Aug. 

May 


24,1909 
24,1915 
2, 1917 
24, 1909 
17, 1907 
16, 1892 
15, 1917 


Outstanding obligations. 

i 

Site. , Building. 









$225 on 






Remarks. 


Balances. 


$28,750 00 
2.079.11 


20, 403 00 


11,880.00| 


Surplus fund, June 30, 1918, 892.70. 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites, the progress of the work , and 
other pertinent features. ( Associated with Division B by corresponding line numbers) — Continued. 


No 1 State and location. 

I 

1 

.2 I Title of building. 



Legislative authorizations. 


Appropriations. 

Year occupied. 


Statutes I 

1 

Limit of 
cost. 


Statutes 

Amount. 

nO 

9 ! 

5 i 
° | 

Date of act 

> 

. 1 

§> j 

£ 

Project or object. 

Date of act. 

> 

a 

p* 

833j Lexington, Ky 


Mar. 3,1885 

23 

484 

do 

$150,000.00 

Mar. 3,1885 

23 

484 

$150,000.00 

1 

1839 j 


Aug. 4, 188G 

24 

223 

Approaches, etc 

13,000.00 

Aug. 4,1886 

24 

223 

13,000.00 




May 30,1908 

35 

524 

Extension, etc 

80,000.00 

May 30,1908 

35 

482 

25,000.00 

1912', 

j 







Mar. 4, 1909 

35 

952 

55,000.00 

1 

834 Lexington, Mo 

7 do. . . 

Juno 30,1906 

34 

783 

Site 

7,500.00 

June 30,1906 

34 

795 

7,500.00 

1912 


May 30,1908 

35 

527, Building 

45', 000 00 

May 30,1908 

35 

484 

15,000.00 



| 






Mar. 4,1909 

35 

952 

30,000.00 


835 Lexington, N.C... 

7 do 


35 

531 

Site and building 

65,000.00 

May 30,1908 

35 

486 

15.000 00 

1913- 

i 

| 






June 25,1910 

36 

705 

39,000.00 



| 






Mar. 4,1911 

36 

1375 

20 . 001 ). (Ml 


836 j Lexington, Va 

10 1 do. ... 

... do 

35 

532 

do 

60,000.00 

May 30,1908 

35 

4S7 

10,000 (Hi 

1913 

i 





Mar. 4,1911 

36 

1375 

6 O .1 M0. (Hi 


R37 T.ihprfy Mr» 

3 do 

1 | 

Mar. 4,1913 

37 

875 

do 

60,000.00 

July 29,1914 

38 

5G2 

7,500 on 






June 12,1917 

40 

109 

.' 11 , 11 m) irf 1 


T.irrm Ohio 

1 4 do 

Dec. 24,1890 

26 

694 

do 

60,000.00 

Mar. 3,1891 

26 

950 1 * ■ mm mi 

iH’l'. 

Oi/Oj V/iUU 

May 30,1908 

35 

525 

Extension, etc 

60,000.00 

May 30,1908 

35 

483 

11 , lii M mi 

■ '•I 

1 







Mar. 4,1909 

35 

952 

40,000.06 


839 Lincoln, 111 

17 do 

June 30,1906 

34 

778 

Rite and building *. 

65,000.00 

June 30,1906 

34 

792 

20 , 000.00 

1912 



May 30,1908 

35 

521 

Limit increased 

10 , 000.00 

Mar. 4,1907 

34 

1300 

20 , 000.00 









Mar. 4,1909 | 35 

952 

35.000.00 


840 Lincoln, Nebr 

1 Post office and 

June 6,1902 

32 

312 

Extension, etc., to old 

300,000.00 

June 28,1902 1 32 

425 

25, 000. OO 

1900 


courthouse. 




building 


Mar. 3,1903 

32 

1087 

173, 000. 0< 




Mar. 3, 1903 

32 

1209 

New building to be erected 

50,000.00 

Mar. 3,1905 

3: 

1158 

150,000. 0( 







on old site at a limit of 


Mar. 4,1911 

3( 

1375 

40,000.06 







cost of S350.000. Amends 


Aug. 24,1912 

37 

421 

25.000.0C 







act June 6, 1902; also pro- 


Mar. 3,1915 

3t 

825 

335,000.06 







vides for sale of old build- 


Feb. 28.1916 

39 

If 

75,000.06 







ing and portion of site. 


July 1, 1916 

39 

266 

5,000.0C 




June 25,1910 

. 36 

679 

Extension, etc 

100 , 000.00 





. 1916 



1 Mar. 4.1913 

37 

867 

Limit increased 

175,000.00 








| July 1, 1916 

1 

i 

39 

266 

Mail-conveying machinery. 

5,000.00 

! 






Remarks. 


Old building and 
part of site sold. 


Contract not 
awarded for 
mail - conveying 
machinery. 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showmg outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line numbers) — Continued. 




Expenditures. 





No. 

Buildings. 

Sites. 

Outstanding obligations. 


Remarks. 

Construction 

25 £ES2 

etc. etc. 191S * 

c Act ^ Date of pur- 

Cost * chase. 

Site. 

Building. 

Balances. ! 

j 


833 *$124, 920 67 

STS, 617 52 S16, 287 14 $219, 834. 33 

$20,330 47 Feb. 13,1886 


$253.00 


Surplus fund, June 30, 1916, $1,129. 48 

834 *44,906 11 

2,638 74 47,604 85 

7,465 90 Apr. 22,1908 
15,000 00 Mar. 10,1909 




S35 48, 2 > 

1,024 63| 50,009 89 

1,149.27 52,854 72 


80.50 

* 

riin-.iM- fvjr.,1 , Tnr,n in, 1010, ?mi ?i 

836 61,705 45 

837| 75 00 

7,500 00 May 27,1909 
6,000 00 Sept. 28,1917 


70.00 

$21,425.00 

1 •'1*1,1 1 !!*■■• V, bi|i‘, ii'.'l 1,'. 

838 *49, 848. 17 

59,068 05 4,648 46' 113,564 68 

10, 151 83 Sept. 7, 1891 




8391 *n.4?7 Oi 

1,122 67; 64,550 61 

, i «i S3 20,542.77' 605,776.41 

11,544.55 Oct. 25,1907 





8401 *.M m 

436.35 Apr. 1,1873 


i,568 66 

43,08i.i7 
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Division A. — Statement of legislative authorizations and appropriatipm, with notes relative to the acquisition of sites , the progress of the work , and 
other pertinent features. (Associated with Division B by corresponding line numbers) — Continued. 


No. 

State and location, j “ 

Title of building. 

Date of act. 

Statutes. 


1 bo 

i a 

1 o 
U 


£ 

ID 

to 

C3 

Ph 

841 

Linton, Ind 2 

Post office 

Mar. 4,1913 

37 

877 

842 

Litchfield, 111 21 

do 

June 30,1906 

34 

782 




May 30,1908 

35 

526 

843 

Little Falls, Minn. 6 

do 

June 25,1910 

36 

690 




Mar. 4, 1913 

37 

871 

844 

Little Falls, N. Y. 33 

do 

June 6,1902 

32 

319 

i 

l 



June 30,1906 

34 

773 

=45 

Little Rock, Ark. . 5 1 

Post office and 

June 7,1872 

17 

281 


1 

courthouse. 

Aug. 15,1876 

19 

202 




June 16,1880 

21 

259 




Mar. 3,1881 

21 

435 




Aug. 7,1882 | 

22i 

306, 




Aug. 27,1894 1 

28 

506 




June 11,1896 [ 

29! 

414 




June 30,1906 

34' 

778 




May 30,1908 

3sJ 

539 



1 

June 12,1917 

40, 

109 

846 

Live Oak, Fla 2 

Post office 

May 30.190S 

3i 

533 




June 25, 1910 

36 

6SI 




Mar. 4,1913 1 

37 , 

866 

847, Livingston, Mont. l 

■ do , 

May 30,1908 

35, 

534 ! 




June 25,1910 1 

36 

682 


Legislative authorizations. 


Project or object. 


Appropriations. 


Limit of 
cost. 


7,600.00 

60,000.00 

6,000.00 

65,000.00 


60,000.00 

35,000.00 


100 , 000.00 

100 , 000.00 

30.000. 00 

18.000. 00 
3,000.00 

58.000. 00 

43.000. 00 
125,000.00 


ment ground. 
3x tension, etc., 
new building, 
amended. 


35 533 Site 7,500 00 May 30,1908 

oe COI ' TJ IMF. . I- i ~ ~ 


Mar. 3,1915 
Feb. 28,1916 

15.000. 00 May 30,1908 

75.000. 00 Aug. 24,1912 

June 23,1913 


1.00 — No provision for 
L 00 building. 

1.001912 

LOO 

LOO 

1.001918 

LOO 

LOO 

LOO 

1.00 

I 00 1909 
LOO 
LOO 
L 00 

LOO 1881 

LOO 

LOO 

LOO 

LOO 

LOO 

LOO 

LOO 

) 00 

LOO 1910 

LOO 

LOO 

LOO — Contract not 
awarded for 
mail - conveying 
machinery. 
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Division B. — Statement of expenditures for building (construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits y and other features. (Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 


No. 


Construction 


84 . 

84( 

847 


85% 643 34 
5% 134 b9 
* 38,951 V D 
*221,390 9 
5l,0J3 34 
*74.999 74 


Buildings. 


Extensions. 

alterations, 

etc. 


Annual 

repairs, 

etc. 


Total to June 
30, 1918. 


Sites. 


Cost. 


Date of pur- 
chase. 


Outstanding obligations. 


Site. 


Building. 


Balances. 


c227, S24 Vi 





! 

S5, 509 

00 

Aug. 

18, 1916 

81,172 

3u 

$00,815 

■fo' 

7,018 

42 

Jan. 

29, 1900 

1, 0j8 

bs 

57,113 

77, 

5,000 

00 

June 

13,1911 

8,247 

21 

77, 199 

10 

16,047 

47 

July 

18, 1904 

46, ISO 

81 

495, 702 

54 1 

29, 729 

25 

May 

25, 1S73 

795 

14 

51,798 

481 

7,000 

00 

Mar. 

15, 1910 

tis7 

50 

75,987 

24] 

14,500 

00 

Feb. 

27, 1909 


S73 04 

750.00 57,115.11 


65 25 3,500.00 

140 00 


Surplus fund, 


, r | .1 . , ' f.pi.1, 
f* I * !«•■ I , 


Remarks. 


June 30, 1916, $283 62. 
Tii *n*< an, pin, ^ 

ill..,* tn, i'ii if'',** 1. 1 ii 
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Division A. — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work , and 
other pertinent features. ( Associated with Division B by corresponding line numbers) — Continued. 


No. State and location 

I 

+* Title of building. 

Legislative authorizations. 

Appropriations. 

*d 

® 

1 

Remarks. 


• 


Statutes. 





Statutes. 



th 

S 

o 

Date of act. 

> 

1 

Project or object. 

L/imit oi 
cost. 

Date of act. 

> 

§ 

Amount. 

0 

1 



848 Lock Haven, Pa. . 

15 Post office 

Mar. 

4,1913 

37 

875 

Site and building 

$100,000.00 

July 

29, 1914 

38 

562 

$22,600.00 


Contract 

n ot 









July 

1, 1916 

39 

266 

600.00 


awarded 

for 


< 







June 

12, 1917 

40 

109 

25,000.00 


building. 


849 Lockport, N. Y... 

40 do 

Mar. 

3,1899 

30 

1352 

do 

50,000.00 

Mar. 

3,1899 

30 

1352 

25,000.00 

1904 





Mar. 

3,1901 

31 

1098 

Limit increased 

55,000.00 

Mar. 

3,1901 

31 

1134 

25,000.00 












June 

28,1902 

32 

421 

25,000.00 












Mar. 

3,1903 

32 

1087 

30,000.00 




850 Logan, Ohio 

11 do 

June 

25,1910 

36 

691 

Site : 

15,000.00 

Mar. 

4,1911 

36 

1375 

15,000.00 

1917 





Mar. 

4,1913 

37 

872 

Building 

60,000.00 

Mar. 

3,1915 

38 

825 

20,000.00 












Feb. 

28,1916 

39 

18 

20,000.00 












July 

1, 1916 

39 

266 

20,000.00 




851 Logan, Utah 

1 do 

June 

30,1906 

34 

781 

Site and building 

50,000.00 

June 

30, 1906 

34 

794 

15,000.00 

1911 





May 

30,1908 

35 

523 

Limit increased 

20,000.00 

Mar. 

4,1907 

34 

1300 

35,000.00 












Mar. 

4,1909 

35 

952 

20,000.00 


| 


852 Logansport, Ind... 

f 11 do 

June 

6,1902 

32 

318 

Site and building 

75,000.00 

June 

28, 1902 

32 

428 

15,000 00 

1905 











Mar. 

3,1903 

32 

1087 

oo 





i 







Apr. 

28, 1904 

33 

455 

25,000.00 












Mar. 

3, 1905 

33 

1159 

ift.o-n no 




853 London, Ky 

11 Post office and 

June 

30, 1906 

34 

779 

do 

65, 000. 00 

June 

30, 1906 

34 

792 

r .mm mi 

h'l | 




courthouse. i 

May 

30, 1908 

35 

521 

Limit increased 

, 40,000.00 

Mar. 

4,1907 

34 

1300 

r .ll f INM INI 












Mar. 

4,1909 

35 

952 

10,000.00 




, 1 








June 

25,1910 

36 

705 

30,000.00 




854 ( Long Beach, Cal... 

9 Post office 

June 

25,1910 

36 


Site 

40,000.00 

Mar. 

4,1911 

36 

1375 

40,000.00 

.... 

No provision 

i for 















building. 


855 Long Branch, N. J. 

3 do 

do 

36 

6S6 

Site and building 

125,000. 00 

do 

36 

1375 

25,000 001915 








| 



June 

23, 1913 

38 

10 

50,000.0C 




1 








Aug. 

1,1914 

38 

612 

50,000 00 




856 Long Island City, 

2 do 

Mar. 

4,1913 

37 

875 


200, 000. 00 

July 

29,1914 

38 

562 

100,000 00 


Contract 

not 

1 N. Y. 

1 







June 

12, 1917 

40 

109 

75,000.00 


awarded 

for 

i . . „ 














building. 


857 Longview, Tex 

3 do 

June 

25,1910 

36 

688 


50,000.00 

Mar. 

4,1911 

36 

1375 

10,000.001910 



1 








June 

23,1913 

38 

10 

5,000.00 




, 1 

1 | 







Aug. 

1,1914 

38 

612 

15,000.00 




t 1 







1 i 

Mar. 

3, 1915 

3<? 

825 

20.000.00 




858 Lorain, Ohio [ 

14 do 1 

do 

36 

687, 


1 150,000.00 

Mar. 

4,1911 

36 

1375 

30,000.001914 




| 




! 1 

, 


Aug. 

24,1912 

37 

421 

41,25 0.00 




1 

1 







June 

23,1913 

38 

10 

78,750.00 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites y showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. (. Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 


No. 


Buildings. 


Bites. 


Construction. 


Extensions, 

alterations, 

etc. 


Annual 

repairs, 

etc. 


Total to .Tune 1 
, 30, 1918. j 

-I !■ 


Cost. 


Date of pur- 
chase. 


Outstanding obligations. 


Site. 


Building. 


Balances. 


Remarks. 


848 

849, 

850 

851 


$150 00 . 
*97, 461 34 . 
46,290 68 . 
*63,208 79 


88.407 43' 
849 64 ‘ 
5, S3 5 90 


$150 001 
105, RG8.77 
47, 140 321 
69,044 69 


$22,000 00 
7,538 66 
12, 500 00 
3,684 40 


853 

854 .. 

88,632 71 1 

A 051 84 1 

99,6S4 55 

7,520 96 
40,000 01 

855. 

8561 

857 

98, 843 08 

623 00 

A 40,920 37 

1,010.11 
995 S7 1 , 

99,883 i§ 
628 00 
41,916 24 1 

19. 000 00 

40.000 00 
6,500 00 

858 j 

100,758 861 

1,055 62 

101,814 48 

41,250.00 


June 
Sent. 
Mar. 
May 
j? eb. 
Oct. 
*eb. 
June 
Apr. 
Nov. 


7, 1917 
25, 1900 

25.1911 

8. 1907 
21,1903 

7. 1907 

14.1914 

17. 1911 

13. 1915 

18. 1911 


$60 00 


1,680.00 


S25, 790 00 
" "i2, 029.32 


250 00 


Surplus fund, June 30, 1916, $8,596.33 


1,279.00 


5,877 92 
134,372 00 


83.751 


fund. 1917, »V.nt n 

1 1 1 1 , I • I ■■< in. i'i| w , ■ 

'Mil 1-til I'lli'l, I >!■■«- ill, 1,111 , 'J./Ni; 1-1 


to 

za 


report op the supervising architect. 
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Division A . — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features . {Associated with Division B by corresponding line numbers) — Continued. 


No. 

State and location. 

1 

bi. 

§ 

U 

Title of building. 

Legislative authorizations. 

Appropriations. 

1 

© 

P. 

| 

Date of act. 

Statutes. 

l 

Limit of 
cost. 

Date of act. 

Statutes 

Amount. 

*3 

> 

© 

ar 

Ah 

Project or object. 

> 

§ 

o . 

03 

© 

** 1 

861 

Louisville, Ky 

5 

Post office 

May 25,1882 

22 

94 

Site and building 

$500, 000. 00 

May 25,1882 

22 

94 

$200, 000.00 

1893 




Mar. 3,1885 

23 

349 

Building limited7 81,000,000. 

641,001.75 

Mar. 3, 1883 


304 

140,000.00 






Aug. 30,1890 

26 

372 

Limit increased 

95,000.00 

Mar. 3,1885 

23 

481 

200,000.00 






Aug. 24,1912 

37 

421 

Lookout gallery 

6,500.00 

Aug. 4, 1886 

24 

223 

200,000.00 






June 12,1917 

40 

109 

Mail-conveying machinery. 

5,000 00 

Mar. 3,1887 

24 

510 

200,000 00 






June 12,1917 

4C 

109 

Conduit and wiring 

20,000.00 

Oct. 2, 1888 

25 

506 

60,000 00 











Oct. 19,1888 

25 

508 

10,000.00 











Mar. 2, 18S9 

25 

94C 

131,001.75 











Aug. 30,1890 

26 

372 

95,000.00 











Aug. 24,1912 

37 

421 

6,500.00 











June 12,1917 

40 

109 

25,000. 0C 


862 

do 

5 

Marine hospital 

Aug. 29,1842 

6 

546 

Site 

6, 000. 0C 

Aug. 29,1842 

5 

546 

6,000.00 1856 





Mar. 3, 1845 

7 

795 

Building 

8,333. 33 

Mar. 3, 1845 

7 

795 

8,333.33 






Aug. 3,1848 

9 

269 

Completion 

10,000.00 

Aug. 3,1848 

9 

269 

10,000.00 





Mar. 3,1849 

9 

367 


11,667.00 

Mar. 3,1849 

9 

367 

11,667.00 





Sept. 30, 1850 

9 

534 


5,000.00 

Sept. 30, 1850 

9 

534 

5, 000. 00 





Mar. 3, 1851 

9 

609 

do 

7,000.00 

Mar. 3, 1851 

9 

609 

7,000.00 





Sept. 30, 1850 

9 

534 

Furnishing 

7,000.00 

Sept. 30, 1850 

9 

534 

7,000.00 




i 

Aug. 31,1852 

10 

87 

Draining site, etc 

2,000.00 

Aug. 31,1852 

10 

87 

2,000.00 




i 

Aug. 4, 1854 

10 

562 

Completion 

12,500.00 

Aug. 4, 1854 

10 

562 

12,500.00 




1 

Mar. 2, 1867 

14 

461 

Repairs 

10,000.00 

Mar. 2, 1867 

14 

461 

10,000.00 





Mar. 3, 1891 

26 

950 

Deadhouse 

1,200.00' Mar. 3,1891 

26 

950 

1,200.00 




i 

June 11,1896 

29 

416 

Isolation ward 

1,500.00| June 11,1896 

29 

416 

1, 500. OC 




! 

1 

Mar. 3, 1905 

33 

1162 

Laundrv. etc, 

6, 000 . 001 Mar. 3, 1905 

3i 

1162 

6, 000. 00 

863 

Lowell, Mass 

5 


Apr. 9.1888 

25 

83 

Pitp and Imildinc __ 

200,000 00 

Oct. 2, 1888 

’2‘ 

506 

inn nan nn iRQr 




j Post office 

1 June 12, 1917 

40 

109 

Mail-conveying machinery. 

800.00 

. Mar. 2, 1S89 

25 

940 

loo.oon nr 

... 




i 






| June 12,1917 

i 40 

109 

m)u m 


864 

Lumberton, N. C. . 

6 

1 

, do 

, June 25,1910 

36 

691 

Site 

I 1 

5,000.00 Mar. 4.1911 

! 36 

1375 

5.000. 0( 

)!.... 





Mar. 4, 1913 

371 8GS 

Limit increased 

5,000.00 

Oct. 22,1913 

! 38 

210 

| 5,000.001 


Remarks. 


Contract not 
awarded for 
mail - conveying 
machinery, or 
conduit and 
wiring. 


Site donated. 

Contract not 
awarded for 
mail - conveying 
machinery. 

No provision for 
building. 
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Division B. — Statement of expenditures for building (construction and annual repairs , etc.) and sites , showing outstanding obligations and balances y 
with notes as to surplus-fund deposits , and other features. (Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 


No. 

Buildings. 

Sites. 

I Outstanding obligations. 

Balances. 

Remarks. 

Construction. 

Extensions, I Annual 
alterations, repairs, 

etc. etc. 

Total to June 
30, 1918. 

Cost. 

Bate of pur- 
chase. 

I 

1 Site. 

Building. 

861 

862 

863 

864 

*$1,100,644.92 

*61,924.61 

*199,800.93 

$4,554.0 o | $177,532.44 

6,546.00 77,327.30 

24,437.58 

$1,282,731.36 
145,797. 91 
224,238.51 

$141,001.75 
6,000.00 
199. 07 
10,000.00 

Jan. 29,1883 
Nov. 3,1842 
Jan. 16,1890 
Sept. 16, 191 1 



$25,000.00 

800.00 
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Division A.— Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work , and 
outer pertinent features . ( Associated with Division B by corresponding line numbers ) — Continued. 


Legislate e authorizations. 


Appropriations. 


No. State and location. « Title of building. 


865 1 Lynchburg, Va.... 


Date of act. 

> 

Page. 

June 10,1882 

22 

101 

Mar. 3, 1885 

23 

481 

Aug. 4, 1886 

24 

223 

Mar. 30,1888 

25 

48 

June 30,1906 

34 

775 

Mar. 4,1907 

34 

1300 

May 30,1908 

35 

■ 543 


866 Lynn, Mass 7 Post office.. 


867 Lyons, N. Y. 

868 Machias, Me. . 


post office. 


869 Macomb, 111.. 


14 Post office.. 


S70 Macon, Ga. 


house, etc. 


Aug. 

22,1911 

37 

32 

Mar. 

4,1913 1 

37i 

869 

Juno 

3, 1890 

26 

125 

June 

6,1902 

32 

1 

312 

Mar. 

4,1913 

37, 

878 

Mar. 

2,1867 

14 

461 

May 

18, 1872 

17 

126 

June 

10, 1872 

17, 

352 

June 

14, 1878 

20 

118 

June 

25,1910 

30! 

685 

Feb. 

25,1885 , 

1 

23 

331 

Mar. 

3,1887 1 

24 

510. 

Mar. 

3,1891 . 

26 

950 

July 

28,1892 1 

27 

2S4, 

Mar. 

2,1899 

SO, 

1002 

June 

6, 1902 

32 

322 

Mar. 

3, 1903 

32 1 

121 ol 


Project or object. 


Site and building 

Limit increased 

Approaches 

Completion 

Extension, etc 

Limit increased 

New site in lieu of exten- 
sion; present building and 
site to be exchanged for 
new site; or authority to 
proceed with extension, 

Limit increased 

do 

Site and building 

Repairs 


Limit of 
cost. 


Date 

of act. 









> 

P* 

Aug. 

7,1882 

22 

304 

July 

7, 1884 

23 

195 

Mar. 

3,1885 

23 

481 

Aug. 

4,1886 

24 

223 

Mar. 

30,1888 

25 

48 

June 

30,1906 

34 

790 

Mar. 

4,1907 

34 

1300 

Mar. 

4,1909 

35 

953 

June 

23,1913 

38 

10 

Mar. 

3,1915 i 

38 

825 


Amount, o 


$50,000.00 1888 

25.000. 00 

60.000. 00 
7,500.00 
2,000.001913 

20,000 00 

70.000. 00 

60.000. 00 | 

30.000. 00 

25.000. 00 


a\ ailable for impro\ e- 
mects. 


land, 531,000). 


30,000.00 

25,000.00 


20,000.00 

3,766.00 

2,000.00 

.91 

70,000.00 


125, 000. 00 

4.000. 00 

8 . 000 . 00 


150,000.00] 


Aug. 

30, 1890 

26 

372 

35,000.00 

Mar. 

3, 1891 

26 

950 

90, 000. 00 

June 

28, 1902 

32 

425 

1,200.00 

July 

1,1910 

39 

260 

15,000.00 

Mar. 

2, 1807 

14 

461 

20,000.00 

May 

18, 1872 

17 

126 

3,766.00 

June 

10, 1872 

17 

352 

2,000.00 

June 

14, 1878 

20 

118 

.91 

Mar. 

4,1911 

36 

1375 

14,000.00 

June 

23, 1913 

38 

10 

30,000.00 

Aug. 

1,1914 

38 

612 

26, 000. 00| 

Mar. 

3,1885 

23 

481 

75,000.00 

Aug. 

4, 1886 

24 

223 

50,000 00 

Mar. 

3, 18S7 

24 

510 

4,000.00 

Mar. 

3,1891 

26 

950 

8,000.00 

Mar. 

3,1899 

30 

1076 

58,000.00 

Mar. 

3,1903 

32 

1087 

48,000 00 

Mar. 

3, 1905 

33 

1159 

50,000.00 

June 

30, 1906 

34 

698 

100,000.00 

Mar. 

4,1907 

34 

1300 

50,000.00, 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligation & and balances , 
v ith notes as to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line numbers ) — Continued. 


No. 

1 

Expenditures. 1 

| Remarks. 

Buildings. 

Sites. 

Outstanding obligations. 

Balances. 

j I i 

| Extensions, . Annual Total to June 

Construction.' attentions, ' repairs, 1 ° 30 igl8 

| j etc. 1 etc. * 

Cost. 

i 

1 

Date of pur- 
chase. 

Site. 

Building. 

865 

86 

807 

838 

831 

870 

*$120, 288. cJ 

*89,042 77 

$179,813 61 $10,449.76 $310,582.02] 

1,200.04 21,790.45 U2,033.22| 

$14,119. 70 
35,957.23 
15, 000 00 
1,000.00 
4,000. 00 
J 12,716.00 

|\ 31,000.00 

May 31, 1883 
Doc. 14,1802 
Do-. 18,1917 
May 7, 1870 
Apr. 14,1911 ! 
Aug. 15,1885 
Apr. 13,1904 i 





*24, 706. 00 
63,608.31 

*128,521. 20 

19,527.09 44,293.09 

869.29 64,477.60 

263 305. 33 21, 297. 93 413, 124. 40 

} 

$1,001.00 

$1,390.69 



REPOET OP THE SUPEBVISIH'G AECHIXECT. 241 



Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites t the progress of the work , and 

' " ' ( Associated with Division B by corresponding line numbers) — Continued. 


other pertinent features . 


No. 

! 

i 

State and location. 

1 

tg 1 Title of building. 

* 

fcr 

8 , 
o ! 

Legislative authorizations. 

Appropriations. 

Year occupied. 

Date of act. 

Statutes^ 


Limit of 
cost. 

Date of act. 

Statutes. 

Amount. 



. 

'0 

> 

r 

Ph 

Project or object. 

.. 

!> 

I 

871 

| M n rnn , Mo 


June 30,1906 

34 

783 

Site 

810,000.00 

June 30,1906 

34 

795 

$10,000.00 

1912 




May 30,1908 

35 

527 

Building 

eo; 000. 00 

May 30,1908 

35 

484 

15,000.00 





Mar. 4, 1911 

36 

1375 

Reimburse account founda- 

3,500.00 

Mar. 4,1909 

35 

953 

45,000.00 








tion work. 


Mar. 4,1911 

36 

1375 

3,500.00 


872 Madison, Ga 

8 do 

Mar. 4,1913 

37 

877 

Site 

5,000.00 

July 29,1914 

38 

562 

5,000.00 

.... 

873 

Madison, Ind 

4 ) do 

Dec. 24,1800 

26 

693 

Site and building 

50,000.00 

Mar 3,1891 

26 

950 

60,000.00 

1897 

874 

Madison, S. Dak . . 

l| do 

June 25, 1910 

36 

692 

Site 

10,000.00 

Mar. 4,1911 

36 

1375 


if 1 .- 



1 

Mar. 4, 1913 

37 

872 

Building 

60,000.00 

Feb. 28,1916 

39 

18 

1 ' -i 










July 1,1916 

39 

266 

. 1 -. 










June 12,1017 

40 

109 

24,000.00 


875 

Madison, Wis 

3 do 

Mar. 3, 1857 

11 

228 

do 

50,000.00 

Mar. 3, 1857 

11 

228 

50,000.00 

1871 



I 1 July 20.1S6S 

15 

114 

Continuation 

50.000.00 

July 20.1868 

15 

114 

50,000.00 





July 25,1868 

15 

174 

do 

50,000.00 

July 25,1868 

15 

174 

50,000.00 





Mar. 3, 1869 

15 

313 

do 

25,000.00 

Mar. 3,1869 

15 

313 

25,000.00 





do 

15 

305 

do 

ka non nn 


15 

305 

50,000.00 





Apr. 20,1870 

16 

85 

Interior finish, etc 


’■ .. J 1 • 

16 

85 

30,000.00 





July 15, 1S70 

16 

295 

Continuation 

1 ! ■ 

: 1,1- 

16 

295 

40,000.00 





Mar. 3. 1871 

16 

516 

Completion 

1 " * > . ■ 

" . '* ■ - 1 

16 

516 

34,082.74 





July 15,1870 

16 

296 

Furniture 

1 10 ; 000. 00 

July 15.1870 

16 

296 

10,000.00 





June 10,1872 

17 

353 

\ 'billion "d hud 

1 11.000.00 

June 10,1872 

17 

353 

11,000.00 





June 25,1910 

1 36 

705 

I'ril 1 1 j.*o mailing pi u foi lu . . 1 

1 5,000.00 

June 25,1910- 

36 

705 

5.000.00 


876 

do 

3 Post office and 

Mar. 4,1913 

37 

873 

■t 1 ■ ii". 

550, 000.00 

Mar. 3,1915 

38 

825 

200,000.00 

--T- 



courthouse. 

Sept. 7,1916 

39 

742 

Authorized sale of present I 


..,..do 

38 

825 

15,000.00 







1 

site and building. See 1 













act. 315,000 on account 












. 

of rent transferred. 







877 

Madlsonville, Ky. . 

2 Post office 

Mar. 4, 1913 

37 

1 878 

Site 

10,000.00 

July 1,1916 

39 

266 

5,000.00 


878 

Malden, Mass 

9 do 

do 

37 

1 875 

Building on donated site . . . 

150,000.00 



879 

Malone, N. Y 

31 ....do 

June 30,1906 

31 

783 Site 

, 10. 000. 00 

June 30,1906 

34 

795 

10,000.00 

1912 




May 30,1908 

35 

527 

Building 

50,000.00 

May 30,1908 

35 

484 

15, 000.00 









1 

j 

Mar. 4,1909 

35 

953 

35,000.00 


880 

Manassas, Va 

8 do 

Mar. 4,1913 

37 

879 

Site 

1 5,000.00 

July 29,1914 I 

38 

562 

3, 750. 00 

.... 

881 1 Manchester , Conn . 1 

li . .do 

June 25,1910 

3G 

689 


15, 000. Ooj 

Mar. 4,1911 

36 

1375 

15, 000. 00 J 

.... 


Remarks. 


No provision for 
building. 


Contract not 
awarded for 
building. 


No provision for 
building. 


Site not selected. 
No provision for 
building. 

No provision for 
bunding. 
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Division B . — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
v'ith notes as to surplus-fund deposits , and other features . (Associated with Division A by corresponding line numbers) — Continued. 


No. 


874 


881 


Expenditures. 


Buildings 


i Extensions, 1 
Construction, alterations, 
etc 

Annual I 
repaiis, 
etc 

Total to June^ 
30, 191 S. 

■»St!3, 434.09 

81,2*8 53 

864,085 28 i 

*41, 213 7- 

37,057.31 

*339,082 7i 82,903 03 

195 09 

9, 799 05, 
1 049 «*7i 
42, 133. 65 

51,012 79, 
38, 108 011 
381, 131. 34 
195. 09 , 

. . : 

| 49, 230 16 

1,271.81 

50,502 39 

i i i 


Sites. 


Cost. 


Date of pur- 
chase. 


S'!, 517 59 Dee. 12,190S 
5,003.01 July 21,1917 
8,786.24 Feb. 25,1892 
6,009.09, D p\ 26,1911 
10, SS5. 9o| M' iy 17,1857 

"i)ee.”29,’i8i6 

Apr. "il 1908 

Aug.'^mi' 


5,030.00 
' 9, 967,'io 

"i2‘66o."66 


Outstanding obligations. 


Site. 


Building. 


87, 178. 75 


Remarks. 


Balances. 


815,753.91] 
2H, 805. 65 


3,750.00 


Surplus fund, June 30, 1915, $604.54. 
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Division A. — Statement 
o 


of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the worh t and 
ther pertinent features. ( Associated with Division B by corresponding line numbers) — Continued. 


No. 

i 

1 

| State and location. 

1 

t 

c? 

o 

U 

l 

Title of building. 

Legislative authorizations. 

Appropriations. j 

Year occupied. 

Remarks. 

Date of act. 

Statutes. 

Project or object. 

Limit of 
cost. 

Date of act. 

Statutes. 

Amount. 

1 * 

© 

btJ 

* 

PM 

> 

© 

I 

PM 

882 

Manchester, N. H. 

2 

Post office and 

! 

Mar. 3,1885 

23 

83 

Site and building 

$200,000.00 

Mar. 3, 1885 

23 

83 

SLOO.OOO.OO 

1891 





courthouse. 

Mar. 30, 18S8 

25 

48 

Limit increased 

46, 000.00 

Mar. 3.1S97 

24 

510 

100,000.00 







Apr. 4,1890 

26 

36 

White oak instead of white 

5,000.00 

Mar. 30,1888 

25 

48 

46,000.00 










pine. 


Apr. 4, 1890 

26 

36 

5,000.00 







May 30,1908 

35 

525 

Extension, etc 

25,000.00 

May 30,1908 

35 

483 

15. 000.00 

1910 











Mar. 4, 1909 

35 

953 

10,000.00 



883 

Manchester, Va. . . 

3 

Post office 

June 30,1906 

34 

781 

Site and building 

60, 000. 00 

June 30,1906 

34 

794 

12 090.00 

1910 



1 1 

1 


May 30,1908 

35 

523 

Limit increased 

5i 000. 00 

Mar. 4, 1907 

34 

1300 

0 1 1 











Mar. 4,1909 

35 

953 

5,000.00 



884 

Mandan, N. Dak. . 

3 


June 25,1910 

| 36 

687 

Site and building 

55, 000. 00 

Mar. 4, 1911 

36 

1375 

12,000.00 

1915 






July 17,1914 

1 38 

513 

Limit increased (complete 

11,000.00 

June 23,1913 

38 

10 

| 25,000.00 





| 




; 

and furnish). 


Aug. 1,1914 

38 

612, 

18,000.00 



, 


1 







Mar. 3. 1915 

38 

826 

11,000.00 



885 

Manhattan, Kans. 

5 

do 

June 30,1906 

34 

779 

Site and building 

30.000. 00 

June 30,1906 

34 

792 

10,000.00 

1911 




| 


May 30,1908 

35 

521 

Limit increased 

20,000.00 

Mar. 4,1907 

34 

1 1300 

20,000.00 












Mar. 4, 1909 

35 

953 

20,000.00 



886 

Manistee, Mich. . . 

9 

do 

June 30, 1906 

34 

779 

Site and building 

55,000.00 

June 30,1906 

34 

! 793 

15,000.00 

1911 





1 

May 30,1908 

35 

521 

Limit increased 

35.000.00 

Mar. 4, 1907 

34 

1300 

40,000.00 












Mar. 4,1909 

35i 953 

20,000.00 












June 25,1910 

36 

705 

15,000.00 



887 

Manitowoc, Wis... 

C 

do 1 

June 30,1906 

31 

781 

Site and building 

75,000. 00 

June 30,1906 

34l 794 

20,000.00 

1911 






May 30,1908 

35 

524! 

Limit increased 

20,000.00 

Mar. 4, 1907 

34 

, 1300 

35,000.00 












Mar. 4, 1909 

35 

953 

20,000.00 












Time 25,1910 

36 

1 70.5 

20,000.00 



888 

Mankato, Minn... 

2 Courthouse an d 

Jan. 27,1391 

26 

732 

Site and building 

90,000.00 

Mar. 3, 1891 

26 

950 

100,000.00 

1896 


l 



post office. 

Mar 3, 1S91 

2b 

950 

1 Linus i.icie.iM'd 

10,000.00 





1 



Mansfield, Ohio. . 

14 

Post office 

May 30, 190S 

35 

531 

l ftllO and building 


May 30,1908 

35 

486 

20.000.001914 


889j 







1 

^ 100,000.00 

Mar. 4,1011 

36 

1375 

50,09). u0 






! 

i 




Aug. 24,1912 

37 

421 

10,000.001 


1 




i 

i 


1 


June 23,1913 

33 

10 

20,000.00 


890 Maquoketa.Iowa.. 

2 

do 

June 25,1910 

36i 

| 689 

Site 

5,000.00 

Mar. 4,1911 

36 

1375 

5,000. 00 1 .... 

Contract in force 

i 




Mar. 4, 1913 

1 371 

1 871 

Building 

50,000.00 

Mar. 3,1915 

38 

826 

1,000.00| 

for building. 

1 





1 

1 



Feb. 28.1916 

39 

18 

10,000.00’ 


i 





1 




July 1.1916 

39 

266 

24,000. 00, 








i 



June 12,1917 

40 

109 

15,000.00! 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. {Associated with Division A by corresponding line numbers)—* Continued. 


Expenditures. 


No. 


Buildings. 


Construction 


Extensions, 

alterations, 


etc. 


88 

883 

88 

885 

885 

887 

888 
88 
890 


*$212,931 9 f 
*45.928.50 
52,088 43 
*47,419.3 
*78,667. 6C 
*77,252.70 
*93.627. 85 
*79,231.0 
19,095.48 


$24,997.21 



Annual 

repairs, 

etc. 


Total to June 
30, 1918. 


$38,755.75 
1,699. 12 
93 91 
1,701.26 
3,663 fS 
1,842 89 
18,321.68 
1,764. 2t 


$276,087 95 [ 
47, 627. 62 
52, 182 34 
49,120 62 
82,331. 28 
79, 095. 5.i 
111,949. 53 
80,995.27 
19,095.48 


Sites. 


Outstanding obligations. 


l 

Balances. ! 


Remarks. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


$38,961.03 

11,931.70 

12.003.00 
2, J 19. 85 
8, S3 j. 4» 

17,721.65 
6, 372. 15 

20.050.00 
4,000.00 


Mav 8, 1886 
July 10,1907 
Apr. 15,1911 
Feb. 5,1907 
June 7,1907 
Nov. 16,1907 
Jan. 19,1892 
Oct. 27,1909 
July 25,1911 








$1,090.00 

$821.57 















30,625.77 

278. 75 


Surplusf und, June 30, 1918, $768.99 
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Division A . — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work , and 
other pertinent features . (Associated with Division B by corresponding line numbers) — Continued. 




i 

! 

1 

1 


No. 

State and location. 

to 

'd 

bi) 

§ 

O 

i 

Title of building. 

Date of act. 

891 

| 

Marblehead, Mass. I 

l 6 

j Post office 

June 6, 1902 
Mar. 3,1903 
June 30,1906 

892 

Marengo, Iowa . . . 

2, 

I 

i do 

I 

Mar. 4, 1913 

893 

Marianna, Ark 

i ! 

1 do 

do..* 

894 

Marianna, Fla 

3 

Post office and 
courthouse. 


a 

& 

GO 

Marietta, Ga 

7j 

Post office 

June 30, 190G 

May 30,1908 

896| 

Marietta, Ohio . . . 

15] 


June 30, 1906 

897 

Marinette, Wis. .. 

9' 


Mar. 3,1903 
June 30,1906 

898 

Marion, 111 

25 


Mar. 4,1913 

899 

Marion, Ind 

11 

...do 

Mar. 3,1903 
Jane 30,1906 

900 Marion, Ky 

1 

do 

Mar. 4,1913 

901 Marion, Ohio 

13 


June 30,1906 
May 30,1908 


Legislative authorizations. 


Statutes. 


!| 

s 

03 

& 

Project or object. 

32 

317 

Site and building 

32 

1203 

Limit increased 

34 

786 

Authorizes sale of portion 
of site. 

37 

878 

Site 

1 

1 37 

873 

Site and building 

37 

874 

1 

34 

778 

Site and building (site, I 
_ 810,000). 1 1 

35 

520 

34 

780 

■ ■ ■ ■■ ■ - ■ ■■ , 

32 

1208 

Site 1 

34 

778 

Building ] 

1 37 

874 

i 

Site and building j 

32 

1039 1 

1 Site | 

34 

777 

Building 1 

1 37 

1 

874 

^ Site and building J 

1 

1 34 

780 

do 

1 35 

522 

Limit increased 


Appropriations. 


1 

Limit of 
cost. 

Date of act. 

Statutes. J 

> 

<D 

A 

A. 

840,000.00 

June 28,1902 

32 

428 

30,000.00 

Mar. 3, 1903 

32 

1087 


Apr. 28,1904 

33 

455 


Mar. 3,1905 

33 

1159 

5,000.00 

July 29,1914 

38 

562 

50,000.00 

do 

38 

562 


June 12,1917 

40 

109 

70,000.00 

July 29,1914 

38 

562 


June 12,1917 

40 

109 

50,000.00 

June 30, 190G 

34 

792 


Mar. 4, 1907 

34 

1300 

10,000.00 

Mar. 4.1909 

35 

9.53 

100,000.00 

June 30,1906 

34 

793 


Mar. 4, 1907 

34 

1301 


Mar. 4,1909 

35 

953 

10,000.00 

Mar. 3,1903 J 

32 

1039 

80,000.00 

June 30, 1906 

34 

792 


Mar. 4,1907 | 

34! 

1301 


Mar. 4,1909 

33 

953 

70,000.00 

July 29,1914 

38 

562 


June 12,1917 

40 

109 

23,000.00 

Mar. 3,1903 

32 

1208 

100,000.00 

June 30,1906 

34 

791 


Mar. 4,1907 

34 

1301 


Mar. 4,1909 

35 

953 

70,000.00 

Aug. 1,1914 

38 

612 


July 1,1916 

39 

266 


June 12,1917 

40 

109 

75,000. 0C 

June 30,1906 

34 

793 

20,000.00 

Mar. 4,1907 

34 

1301 


Mar. 4, 1909 

35 

953 


June 25,1910 

36 

705 


Amount. 


Remarks. 


1010 ' 


$15,000.001906| 

10,000.00 

25.000. 00 

20.000. 00 

3.500.00 

6.500.00 

20,000.00 

4,000.00 

50.000. 00 
15. mo. 09 
:u«, um 
10,1)1)0. 0(>| 

25.000. 001911 

35.000. 00 
-10.000. (VM 

I ) IV Uj II iV 

V ),(n) i i * . 

* 5, noo.no' 

I i in i. «“. 

» *, i " )• I (■'.... 

40.000. 00 I 

25.000. 00 

25.000. 00 

55.000. 00 
20 Ooo fv> 

5, l 

iH 

45.000. 00' 

20. 000. 00 1910 j 

35.000. 001 

20.000. 00 

20,000.00! 


Arthur W. Rice, 
architect. 


No provision for 
bunding. 

Contract not 
awarded for 
building. 

Do. 


1909 


Site donated 


Contract in force 
for building. 


Do. 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances, 
with notes as to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 


No- 


Buildings. 


I 

Construction.* 


Extensions, 

alterations, 

etc. 


Annual 

repairs, 

etc. 


891 

892 . 

*$57,924.71' 

$2,811.63 

5.00 

893 

260.03 


894i 

895 

896 

75.50 


*43, 593. 70 

*99,698.99 

2,6li.9) 

5,274.77 

897 

893 

899 

900 

901 

75,562 50 

28,283 15 

*99,936.35 

30, 503. 09 

. . 2,066 88 
10. 0 . 

. . 2,844.79, 

*76,093.00 

3,904.73 


Total to June 
30, 1918. 


$60, 736. 34 
5.00 
261.00 
75.5) 
51,240.601 
104,973 76, 
77. 629 38 
24,293.13. 
102,781. 14 
30,513.09 
79,997.731 


Sites. 


Cost. 


Date of pur- 
chase. 


$12,023.29 
3,501.0) 
2,753.01 
4,000.0) 
9, 734. 69 
15. 39 
9,973. 41 

1 ),24*. 0 i 

20,143.82 
5, 25). 01 

18, 093. 4S 


.Apr. 7, 19 >3 
Dec. 29,1915 
Teb. 7, 1917 
Nov, 16,1916 
June 24, 19 j 7 
June 30, 19 »7 
Jan. 23,1904 
Nov. 17,1915 
Jan. 21,19)4 
Ang. 18,1914 
Apr. 19,1907 


Outstanding obligations. 

Balances. 

Site. 

Building. 









$23,493.0) 

49,924.53 







. 


$56. 25 
27,253.05 







10,593.20 

8,903.71 



Remarks. 


Surplus fund, June 30, 1917, $4,381.25. 
Deficiency, $10,781 20. 

Surplus fund, June 30. 1918, $813.52. 
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Division A. — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. {Associated with Division B by corresponding line numbers) — ^Continued. 


No. 


891 


892 

893 


895 

896 


State and location. 


Title of building. 


— ! 

Marblehead, Mass. I 6 Post office.. 


Marengo, Iowa... 
Marianna, Ark 


Marianna, Fla.. 
Marietta, Ga. .. 


Marietta, Ohio . 


.....do.. 
do. . 


Legislative authorizations. 


Appropriations. 


Date of act. 


June 6, 1902 
Mar. 3,1903 
June 30,1900 


Post office and do 

courthouse. 

Post office June 30, 190G 

May 30,1908 
do June 30, 1906 


897 Marinette, Wis . . 


9 do. 


898 Marion, 111 

899 Marion, Ind... 


000 Marion, Ky... 
901 ' Marlon, Ohio. 


25 do 

11. ...do 


1 do 

I 

13' do 


Mar. 3, 1903 
June 30,1906 


Mar. 4, 1913 

Mar. 3,1903 
June 30,1906 


Statutes. 

Project or object. 

Limit of 
cost. 

Date of act. 

Statutes. 

Amount. 

Year occupied 

Remarks. 

> 

CD 

% 

o 

> 

§> 

* 

32 

317 

Site and building 

$40, 000. 00 

June 28,1902 

32 

428 

$15,000.00 

1906 

Arthur W. Rice, 

32 

1205 

Limit increased 

30,000.00 

Mar. 3,1903 

32 

1087 

10,000.00 


architect. 

34 

786 

Authorizes sale of portion 


Apr. 28,1904 

33 

455 

25,000.00 





of site. 


Mar. 3,1905 

33 

1159 

20,000.00 



37 

878 

Site 

5,000.00 

July 29,1914 

38 

562 

3,500.00 


No provision for 







bunding. 

37 

873 

Site and building 

50,000.00 


38 

562 

6,500.00 

.... 

Contract not 





June 12,1917 

40 

109 

20,000.00 


awarded for 










building. 

37 

874 


70,000.00 

July 29,1914 

3S 

562 

4,000.00 



Do. 





June 12,1917 

40 

109 

50,000.00 



34 

778 

Site and building (site, 

50,000.00 

June 30, 190G 

34 

792 

15,000.00 

1910 




810,000). 


Mar. 4,1907 

34 

1300 

35,000.00 



35 

520 

Limit increased 

10,000.00 

Mar. 4.1909 

35 

953 

10,000.00 



34 

780 

I Site and building 

100,000.00 

June 30,1906 

34 

793 

25,000.00 

1911 

Site donated 





Mar. 4,1907 

34 

1301 

35,000.00 







Mar. 4,1909 

35 

953 

40,000.00 



32 

1208 

Site 1 

10,000.00 

Mar. 3,1903 

32 

1039 

10.000.00 

1909 


34 

778 Building 

80,000.00 

June 30, 1906 

34 

792 

20, 000. 00 







Mar. 4,1907 

341 

1301 

45,000.00 







Mar. 4, 1909 

35 

953 

15 nm. on 



37 

874 

Site and building 

70,000.00 

July 29,1914 

38 

562 

1 , 1 H N 1 INI 


Contract in force 





June 12,1917 

40 

109 

llljIHDI IHI 


for building. 

32 

1039 

Site 

25,000.00 

Mar. 3, 1903 

32 

1208 

25,000.00 

1909 


i 34 

777 

Building 

100,000.00 

June 30,1900 

34 

791 

25,000. 00 







Mar. 4, 1907 

34 

1301 

55,000.00 







Mar. 4, 1909 

35 

953 

20,000.00 



37 

874 

Site and building 

| 70,000.00 

Aug. 1,1914 

38 

612 

5,250.00 

• • • • 

Do. 

1 




July 1, 1916 

39 

266 

5,000.00 







June 12,1917 

40 

109 

45,000.00 



1 34 

780 

do 

75, 000. 0C 

June 30,1906 

34 

793 

20,000.001910 


! 35 

522 

Limit increased 

20,000.00 

Mar. 4,1907 

34 

1301 

35,000. 001 






Mar. 4, 1909 

35. 

953 

20,000. 0C 

1 






June 25,1910 

36 

705 

20,000.00 


1 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. (Associated with Division A by corresponding line numbers)-- -Continued. 


Expenditures. 


No. 


Buildings. 



, Extensions, 1 
Construction ; alterations, 

I etc. 

i 

Annual 

repairs, 

etc. 

Total to June 
30, 1918. 

Cost. 

Date of pur- 
chase. 

891' 

*$57,924.71 


$2,811. 63 


1 

$60, 736 34 


$12,023 29 

\ nr. 7, 19 )3 

892 



5.00 


5.00 


3 r j » ».u i 

l'u*. 29,1915 

893 

260. 0J 




261.00 


2, r r A') 

I rl> 7,1917 

894 

75. 50 ... . 




75.50 


4,000.01 

Nov. 16,1916 

895 

'13,593.70 


2,641.91 


51,240. 60 


9, 784. 69 

June 21,1937 

896 

*99, 698. 99 


5,274. 77 


104,973. 76 


15. 39 

June 30, 19 j7 

897 

75,562 50 .... 


2,066 S3 


77, 629 38 


9.973. 11 

Tan. 2S.1904 

893 

28,233. 15 


11. o. 


2:>, 293 13 


l»,24s Oi 

Nov. 17,1915 

899 

*99,936.35 


2,844.79, 

102,781.14 


20, 143. 82 

Jan. 21,19)4 

900 

30,503.09 




30,513. 09 


5,251.03 

Aug. 18,1914 

901 

*76,093.00 


3,904.73 


79,997.73i 

18, 093. 45 

Apr. 19,1907 


Sites. 


Outstanding obligations. 

Balances. 

Site. 

Building. 









$23, 493. 6 j 
49,924.53 









$56. 25 
27,253.05 







10,593.20 

8,903.71 



Remarks. 


Surplus fund, June 30, 1917, $4,381.25. 
Deficiency, $10,781 20. 

Surplus fund, June 30. 1918, $813.62. 
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Division A . — Statement of legislative authorizations and ap\ 
outer pertinent features. ( Assodatei 


, with notes relative to the acquisition of sites, the progress of the work, and 
with Division B by corresponding line numbers) — Continued. 


to 

00 


No. 

State and location. 

+J 

1 1 

] Title of building. 

Legislative authorizations. 

Appropriations. 

Year occupied. 

Remarks. 

Date of act. | 

! 

1 

Statutes I 

Project or object. 

Limit of 
cost. 


Statutes. | 

Amount. 

X) 

bo 

g 


. 

too 

at 

Ph 

Date of act. 

£ 

& 

Pi 

I 

Marlon, S. C . 

6 


June 25,1910 

3G 

692 

Site 

$10,000.00 

Mar. 4,1911 

36 

1376 

$10,000.00 


Contract In force 





1 Mar. 4,1913 | 

37 

872 

Building 

50)000. 00 

Mar. 3,1915 

38 

826 

1,000.00 


for building. 










Feb. 28,1916 

39 

18 

10,000.00 







i 





July 1,1916 

39 

266 

19,000.00 












June 12,1917 

40 

109 

20,000.00 



903 

Marlboro, Mass... 

13 


June 30,1906 

34 

782 

Site 

15,000.00 

June 30,1906 

34 

795 

15,000.00 

1912 

* 





May 30,1908 

i 35 

526 

Building 

70,000.00 

May 30,1908 

35 

483 

20,000.00 












Mar. 4,1909 

35 

953 

40,000.00 












Mar. 4,1911 

36 

1376 

10,000.00 



904 


11 


1 do 

35 

536 

Site 

7,500.00 

May 30,1908 

35 

489 

7,500.00 

1916 





] June 25,1910 

, 36 

683 

Building 

45,000.00 

Aug. 24,1912 

37 

421 

20,000.00 







1 Jan. 16,1915 

1 38' 

794 

Limit increased 

12, 000. 0C 

June 23,1913 

38 

10 

25,000.00 












Feb. 28,1916 

39 

18 

7,000.00 









1 



July 1,1916 

39 

266 

5,000.00 



905 

Marquette, Mich . . 

12 

Post office, court- 

1 July 27,1882 

22 

177 

Site and building 

100,000.00 

Aug. 7,1882 

22 

304 

60,000.00 

1889 





houso, etc. 

July 1, 1916 

39 

266 

Lookouts 

1,500.00 

Mar. 3, 1885 

23 

481 

60,000.00 

.... 

Contract not 






i 

1 



July. 1,1916 

39 

266 

1,500.00 


awarded for 







| 








lookouts. 

906 

Marshall Mn 

7 

■ Pn<jt nffine - _ 

i May 30,1908 

35 

534 

Site : 

10,000.00 

May 30,1908 

35 

488 

10,000.00 

1914 





1 June 25,1910 

3G 

6S2 

Building 

60,000.00 

Aug. 24,1912 

37 

422 

45,000.00 





• 




■ 



June 23,1913 

38 

10 

15,000.00 


i 

907 

Marshall, Toy 

2 

rio... 

May 30,1908 

35 

530 

Site 

10,000.00 

May 30,1908 

35 

489 

10,000.00 

1914 

■ 


; 


| June 25,1910 

36 

683 

Building 

65,000. 00 

Aug. 24, 1912 

37 

422 

1,000.00 







1 





June 23,1913 

38 

10 

40,000.00 







1 





Aug. 1,1914 

38 

612 

24,000.00 


' 

908 

Marshalltown, 

5 


1 June 6,1902 

32 

318 

Site and building 

1 85,000.00 

June 28,1902 

32 

428 

20,000.01 

11006. 









j 

Mar. 3, 1903 

32 

1087 

21,250.00 


| 


Iowa. | 



1 

i ! 




Apr. 28,1904 

33 

455 

20,000.00 


i 








1 


Mar. 3, 1905 

33 

1159 

23.750.00 



909 

Martin, Tflnn 

9 


June 25,1910 

36 692 

Site 

, 5,000.00 

Mar. 4,1911 

3 t. 

1376 

, 5,000.00 

11918' 



| Mar. 4.1913 

37 

1 872 Building 

j 50,000.00 

Feb. 28 1916 

39 

IS 

; 500.00 










1 

1 

July 1,1916 

39 

266 

1 10,000.00 


I 










June 12,1917 

46 

109 

1 39,500.00 


, 

910* 

Mar tinsburg, 

2 

do 

June 9, 1890 

26 

127 

, Site and building 

1 75,000.00 

Aug. 30,1590 

2G 

372 

!j 30,000.001895 

1 

W. Va. 



1 Aug. 23, 1S94 

2S 

428 

Limit mcreased 

1 10,000.00 

Mar. 3,1891 

26 

950 

'j 45,000.00 






June 11,1896 

29 

414 


1 5,000,00 

Aug. 23,1594 

28 

42S 

10,000.00 

1 





Mar. 4,1913 

37 

870 

Extension, etc 

f 20,000.00 

June 11, 1896 

29 

414 

5,000.00,1916 










Mar. 3,1915 

38 

826 

1 20,000.001 

1 


§ 

1 

§ 


1 

a 

3 

Ui 

M 

tzj 

Q 

fe 

g 

W 

M 

3 

O 

f-3 




No 


Expenditures. 


Buildings. 


Sites. 


Construction 


912 

903 

9)4 

9051 

936 

9)7 

908 

909 
910 | 


Extensions, 

alterations, 

etc. 


Annual 

repairs, 

etc. 


$37, 519. 53 
*63,1)5. S5I 
48,(9i. 69 
*92,273 05 
=1 58,812. 37 


81,531. 

841. 

33,067. 

1,296 

6,240. 

6,926. 


Total to June 
30, 191b. 


IK® ” 10,415.691 


$37,549. 
69, 637. 
48,94). 
125,343. 
63,103. 
70, OR 
79, 133. 
35,698. 
109,140, 


Cost. 


14 , 

7, 

7, 

4, 
10 , 
12 , 

5, 
9, 


Date of pur- 
chase. 


603.03 
445. 15] 

503.0 , 
276. 63 
730.0)] 

003.0 , 
737. 35 
000. 0j 

, 460 . 22 | 


Aug. 25,1911 
Dec. 24,1937 
Aug 18,19,9 
May 9, 15S3 
Mar. 12,1909 
Feb. IS, 1911 
Oct. 21,1903 
Dec. 27,1912 
June 8, 1891 


Outstanding obligations. 


Site. 


Building. 


Balances. 



$10,133 29 

$2,347.21 


894.33 

8,0)6.93 

1,503.00 


53.75 



9,616.91 

5,293.34 

1,814.86 



Remarks. 


Surplus fund, June 30, 1916, $1,137.97 


REPOET op the supervising ARCHITECT. 



Division A. — Statement of legislative authorizations and appropriations^ with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) — Continued. 


No. 

State and location. 

£ 

ti 

a 




Legislative authorizations. 

Title of building. 

Date of act. 

Statutes. 

Project or object. ^ 

'o 

> 

£ 

a 

911 

Martins Ferry, 

16 

Post office 

Mar. 4,1913 

37 

875 

Site and building 


Ohio. 






912 

Mar tins viIlo,Va. . . 

5 


June 6, 1902 

32 

318 






Mar. 3,1903 

32 

1205 

Limit increased 

913 

Mary Island, 


Customhouse 

Mar. 3, 1891 

26 

1087 

Building 


Alaska. 






914 

Maryville, Mo 

4 

Post office 

May 30,1908 

35 

530 

Site and building 





June 25' 1910 

36 

678 

Limit increased 

915 

Maryville, Term. . . 

, 2 

. .do 


36 

692 

Site 


i 

I 


1 Mar. 4,1913 

37 

872 

Building 

9 is! Mason Cit.v . Tow r a. . 

1 41 

; do 

Mar. 3, 1903 

32 

1039 

Site 



1 1 


June 30,1906 

34 

777 

Building 



1 


i Mar. 2,1907 

34 

1237 

Additional land by dona- 





1 



tion. 



i 

1 

i 

1 

Mar. 4, 1907 

34 

1301 

Additional land 




1 

, May 30, 190S 

35 

521 

Limit increased 



1 


June 25,1910 

36 

7S0 

Sewer license 

917 

Massillon, Ohio . . . 

l 18 

do 

May 30,1908 

. 35 

531 

Site and building 

918 

Mattoon, 111 

1 19 

do 

do 

35 

1 529 

do 





j June 25,1910 

, 36 

677 

Limit increased 

919 

Mavaeuez, P.R... 

i 

Customhouse 

i 





! 

1 

! 




Limit of 
cost. 


Appropriations. 


Date of act. 


Statutes.! 


Amount. 


Remarks. 


$85,000.00 

35.000. 00 

10.000. 00 


7,500.00 


50.000. 00 

25.000. 00 


10,000.00 

60,000.00 


8 , 000.00 

70,000.00 


500. 00 
5,000.00 
08.93 

90.000. 00 

70.000. 00 

20.000. 00 


July 29,1914 
June 12,1917 
June 28,1902 
Mar. 3,1903 

do 

Apr. 28,1904 
Mar. 3,1891 


May 30,1908 
Mar. 4,1911 
Aug. 24,1912 
June 23,1913 
Mar. 4,1911 
Mar. 3,1915 
Feb. 28,1916 
July 1,1916 
June 12,1917 
Mar. 3, 1903 
June 30,1906 
Mar. 4, 1907 
Mar. 4, 1909 
June 25,1910 


May 30,1908 
Mar. 4, 1909 
Mar. 4, 1911 
May 30,1908 
Mar. 4,1911 
Aug. 24,1912 
June 23,1913 


562 
109 
428 
1087 
1038 1 
455 
1087 


485 
1376 
422 
10 
1376 
826 
18 
266 
109 
1208 
791 
1301 ; 
953 
780, 


1918 

1904 ' 


$15,000.00 

70.000. 00 
10,000 00 

8,750.00 

10.000. 00 
16,250.00 

7, 500. 0011891; 


15.000. 00 1913 

35.000. 00 

10.000. 00 

15.000. 00 

10.000. 00 
10,000.00 

15.000. 00 

25.000. 00 

10.000. 00 
8,000 00 

20,000 00 
60,500.00 
5,000.00 
98.93 


Abandoned as cus- 
tom station in 
May, 1900. Gov- 
ernment reserva- 
tion. 


1917 


1909 


486i 

953 

1376 

485| 

1376 


422 

10 


20 , 000 . 

55.000 

15.000. 

30.000 

20.000 

20 . 000 . 
20 , 000 . 


1913 


1913 


President's proc- 
lamation June 30, 
1903. 


250 BEPOBT OP THE SUPERVISING ARCHITECT. 



Division B . — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances, 
with notes as to surplus-fund deposits , and other features. ( Associated vith Division A by corresponding line numbers)— Continued. 


No. 


Expenditures. 


Buildings. 


Sites. 


Construction. 


Extensions, Annual 

alterations, repairs, 

etc. etc. 


Total to June 

30, 1913. 


Cost. 


Date of pur- 
1 chase. 


Outstanding obligations. 


Site. 


Building. 


Balances. 


Remarks. 


911 

912 

913 

914 

915 

916 

917 

918 
91J 


338,495.311 

*45, 191.87. 

*7,448.43 

*67,297. 

56,935.9? 

*73, 922. 53 
G5.798 93 
*79,995.44 


S5.2U1 82. 
599.20 
1,136.36 
9)5 62' 
4,709 40| 
998.61 
1, 113. 6l| 
31 53| 


838, 495. 31 
59, 393. 69 
7, 957. G3 
68,433.99 
57,841. 6*) 
78, 031. 93 
00,797. 57 
SI, 109. 05 
31 58 


811,700.091 July 13,1915 
2,521.2)1 Oct. 27,1902 


88,100.23 


826,704.41 


6,890.00 
10,000.00 
8,461.46 
20,0)0. 0J 
9,000.00 


Aug. 13,1999 
Juno 5, 1911 
Jan. 13,1904 
June 30,191)9 
Jan 11,1910 


2, 122.09 
89.50 


042.02 


Surplus fund, June 30, 1913, 84,111.57. 
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Division A . — Statement 


of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work and 
mer pertinent features. (Associated with Division B by corresponding line numbers) — Continued. 


No. State and location 

Conor, dist. 

Title of building. 

Legislative authorizations. | 

Date of act. 

Statutes. 

© ^ Project or object. 

p a 

> p< 

Limit of 
cost. 

926 Mayfield, Ky 

1 

Post office 

June 30,1906 

34 779 Site and building 

$40,000.00 




May 30,1908 

35 521 Limit increased 

15, 000.00 

921 Maysvilie, Ky 

9 


June 6, 1902 

32 318 Site and building 

40,000.00 




Mar. 3, 1903 

32 1204 Limit increased 

10,000. 00 

922 McAlester, Okla... 

4 

Post office and 

May 30,1908 

35 535 Site 

15,000.00 



courthouse. 

June 25,1910 

36 683 Building 

135,000.00 

923 McComb, Miss 

7 

Post office 

do 

36 690 Site 

5,000.00 




Mar. 4,1913 

37 871 Building 

50,000.00 

924 McCook, Nebr 

5 

Post office and 

May 30,1908 

35 534 Site 

8,000.00 



courthouse. 

June 25,1910 

36 682 Building 

95,000.00 




Mar. 4, 1913 

37 867, Limit increased 

25,000.00 

925 McKeesport, Pa... 

30 

Post office 

June 6, 1902 

32 319i Site and building 

100,000.00 




Mar. 3, 1903 

32| 1205] Limit mci eased 

10,000.00 

926 McKees Rocks,Pa . 

32 


i 

i 

Mar. 4,1913 

1 j 

37 876* Site and building 

80,000.00 

927 McKinney, Tex. . . 

4 


May 30,1908 

| 

35 532 ..... do ..................... 

f 

60,000.00 

92c McPherson, Kans. 

8 

do 

June 25, 1910 

36 6 Sol do 

50,000.00 

929 Meadville, Pa 

25 


Mar. 3, 1903 

1 

1 32; 1039 Site i 

8,000.00 

i 



June 30,1906 

34 1 780 Site and building, $110,000. . 1 

102, 000. 00 

1 



May 30,1908 1 

1 33! 522 Limit increased 

10, 000. 00 


Appropriations. 


34 792 

34 1301 

35 953 

32 428 

32 1087 

33 455 
33 1159 

35 488 

37 422 

38 10 

36 1376 

38 826 

39 18 

39 266 

40 109 

35 488 

37 422 

38 11 

38 612 
32 428 

32 1087 

33 455 

33 1159 

34 698 


) — Contract in force 
) for building. 


) Contract not 

> awarded for 

) building. 

) 1913 
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Division B . — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 


No. 


Buildings. 


Construction. 


i 


Extensions, 

alterations, 

etc. 


Annual 

repairs, 

etc 


923' 

*"$47, 486. 17 

...J S2, 736.001 

921' 

* 43. 972. 06 

... 1 10, 695 051 

922 

134, S64 77 

1,524.95 

923 

; 36,273.60 

...J 153| 

924 

109,537. 36 

1,143.88' 

925 

*74,956.09 

...J 10,434.29 

923 

593 03 


927 

55.755 44 

1 i, 2 ii 73 ! 

923 

45,753. 48 

....[ 994.53| 

929 

*88,874.67 

.. J 3,874.6b 


Sites. 


Total to Tune 
30, 1918. 


Cost. 


859,272 17 
54.663. 11 
136, 3 >9. 72 
36,272 10 
110,731.24 
85, 39 J. 33 
593.00 
57,039. 22 
46,745.06 
92,749.2? 


$ 7 , 022 21 
6,027.94 

io.ojo.oj; 

5.000. 00 

5. 753.00 
34, 996. 56 
14,503.00 

3. 000. 00 

4.100. 00 
31,073.70 


Date of pur- 
chase. 


Sept. 

Apr. 

Feb. 


Feb. 

Sept. 

Sept. 

Mar. 


May 

June 


6, 19 )7 
7, 1933 

11.1939 

5.1911 

15. 1939 
8,19)3 
7, 1916 

11, 19 >9 

1.1912 
10,1907 


Outstanding obligations. 


Site. 


Building. 


«io ejn 

\,i.r. 1 1| 
r , # u ,*< 


63 00 
63.75 


Balances. 


*'. 1 ll«l! 1l 

.. i i ;■ 


50,407.00 


Bemarks. 


Surplus fund, June 30, 1916, $122.73. 


Surplus fund, June in, loin $1,181.56. 
surplus mud, Juno 3 1, IUI7, tf3d.i7. 
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Division A. — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. ( Associated with Division B by corresponding line numbers)— -Continued. 


No. 


930 


931 


932 


State and location. 


Title of building. 


§ 

o 


Medford, Oreg l[ Post office and 

i courthouse. 


Media, Pa 7 Post office.. 


Memphis, Term . . . 


933 do . 


934 do 


10 Customhouse, 

i n 1 1 I In >i i ■ i r ■ ■ 1 


Legislative authorizations. 


Appropriations. 


Date of act. 


June 25,1910 


Statutes. 


do 

Mar. 4,1913 


Feb. 21,1873 
June 23,1874 
May 23,1876 
, June 20.187S t 
July 7,1884 
do 

Mar. 3,1891 I 
| Mar. 3, 1899 
June G, 1902 


10 Marine hospital. . May 3,18S0 

. ...do 

Maj 1, 1SS4 


10 Sub-post office Mar. 4,1913 

do 

July 17,1914 


36 


37 


37 

37 

38, 


687 


872 


227 

55 

2101 

195 

240 

950 

1075 

314 


109' 

603 

16, 


879 1 
872 
513 


Project or object. 


Limit of 
cost. 


Date of act. 


_L 


Site and building.. 


Site 

Building. 


Additional site 

Building 

Building limited to 5400,000. 

Limit mci eased 

Completion, etc 

To pay judgment Court of 
Claims. 

Improvement of grounds. . . 

Clock 

Extension, etc 


Site and building 

Completion I 

\ppr oilic , e't I 

Tran f< rieil irom 1‘ulilic ( 
Health Service. 

Site 1 

Building | 

Limit for site increased to , 
$90,000. Unexpended 
balance of j ite authoriza- 
tion available for build- 
ing. I 


110,000.00 


10,000.00 

60,000.00 


25.000. 00 

50.000 00 
350,000 00 

85.000 00 

56.000. 00 

4.500.00 

1,000.00 

3.000 00 
250,000.00 


30.000. 00 
16,000 00, 

30.000. 00, 
500.00 


40.000. 00' July 17,1914 
120,000.00] July 29,1914 

50.000. 00 July 1,1916 

June 12,1917 


Mar. 4, 1911 
June 23,1913 
Aug. 1,1914 
Mar. 3,1915 
Mar. 4,1911 
Feb. 28,1916 
July 1,1916 
June 12,1917 
Feb. 21,1873 
June 23,1874 
July 31,1876 
Mar. 3,1877 
June 20,1878 
Mar. 3,1879 
June 16,1880 
Mar. 3,1881 
Aug. 7,1882 
Mar. 3,1883 
July 7,1884 

do 

Mar. 3, 1891 
Mar. 3,1899 
June 28,1902 
Mar. 3, 1903 
Apr. 28,1904 
May 3,1880 
Mar. 3,1883 
May 1,1884 


Statutes. 


36 1376 
38 11 

38 612 
38 826 

36 1376 
39, 18 

39| 266 
40 109 

17i 469 

18 227 

19 110 

19 351 

20 210 
20 377 
21' 259 
21' 435 

22 304 
22 1 603 

23 195 

23 240 

26 950 

30 1075 
32 425 

32 1087 

33 , 455 


40 


109 

603 

16 


513 

562 

266 

109 


Amount. 


Remarks. 


26.000. 001916 

40.000. 00 1 

24.000. 00 

20.000. 00 
10,000 00 
25,000.00 

25.000. 00 

10.000. 00 

25.000. 0018851 

50,000 00' 1 

26.000. 00 

30.000. 00 

25.000. 00 

60.000. 00 

50.000 00 

100,000.00 

75.000 00 

25. 000 00 1905; 

100,000.00 

4.500.00 

1,000.00 

3.000 00 

25.000 00 

175.000 00 

50.000 Oft 

30.000 0018841 

16.000 00 
30,000.00 

500.00 

50.000. 00. 

40.000 00 
500.00 

40.000. 00 


Site donated. 


Contract in force 
for building. 

Site donated. 
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Division B . — Statement of expenditures for building ( construction and annual repairs , etc.) and sites t shouing outstanding obligations and balances , 
v'ith notes as to surplus-fund deposits , and other features. (Associated vith Division A by corresponding line numbers)— Continued. 


Expenditures. 


Buildings. * Sites. 

Outstanding obligations. 

1 

Balances. 

Extensions, AnnUll 1 rpnTiH-n Tn«o 1 

Construction alterations repaus, A0 In iSi*? 110 ! Cost. 

etc etc i»is. j 

Date of pur- 
chase 

Site. Building. 

ei0S,406 2> '1,130 2 5109,595 50, S1.00 

34, ''07.92 1 34,807 92 10,000.00 

Oct. 17,1911 
Oct. 31,1912 
June 26,1876 
Aug. 10,1852 
Mar. 14,1918 1 

$1,088.00 

19,078.73 

$524. 72 ' 
6,113.35 j 

*570,500.00 ^253 9'9 61 71,137 10 8°7,626 76' 


*69,501.84 50 J 00 5^,333 25 12^,390 091 5,719.17 ! 

1 90,000.00 


40,2i2.50 


Remarks. 
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Division A . — Statement 


t of legislative authorizations and appropriations, with notes relative to the acquisition of sites t the 
other pertinent features . ( Associated with Division B by corresponding line numbers ) — Continued 


progress of the work t and 


935| Memphis, Tex 

93fl| Mena, Ark 


937 

938 


Mendota, 111 

Menominee, Mich. 


Legislative authorizations. 


Menomonie, Wis.. 
940| Meriden, Conn 

I 

941 j Meridian, Miss ... 

I 

942 Merrill, Wis 

943 Metropolis, 111 

944 Mexico, Mo 

945 Miami, Fla 


Cong. dist. 

Title of building. 

Date of act. 

Sta 

o 

> 

fcutes. 

© 

ar 

(U 

13 ' 

Post office 

Mar. 

4,1913 

37 

879 

4 

do 

June 

25,1910 

36 

688 



Mar. 

4,1913 

37 

871 

12 

do 

do 

37 

877 

12 


Mar. 

2, 1899 

30 

984 



June 

6,1902 

32 

315 

10 

do 

May 

30, 1908 

35 

536 

( 


June 

25, 1910 

36 

684 

3 

do ' 

June 

6, 1902 

32 

317 



June 

30, 1906 

3a| 

I 

773 

5 

Post office and 

Dec. 

24, 1890 

26' 

i 

695 


courthouse. 

Mar. 

2, 1895 

28_ 

9U | 



May 

30. 1908 

1 

35 

524* 

11 

Post office 

May 

30,1908 

35 

537| 


i 

i 

Mar. 

4,1913 

37 

873j 

24 . 

do 

do 

37 

874* 

| 

9 . 

do 1 

\ 

May 

30, 190S 

35 

l 

530 

2 

Post office, court- | 

do 

35 

529 


house, and cus- 
tomhouse. 


Project or object. 


.do. 


Site and building.. 
Limit increased. . . 


Site and building 

Limit increased. Exchange 
of site for more suitable 
one. 

Extension, etc 

Site 

Building 


\7 874 1 Site and building.. 


Appropriations. 



1 

Limit of } 
cost. 1 

Date of act. 

Statutes. | 

Amount. 

I 

I 

Remarks. 

i> 

1 

P4 

7,600.00 

July 29,1914 

38 

562 

4,100.00 


No provision for 







building. 

5,000.00 

Mar. 4,1911 

36 

1376 

5,000 00 

.... 

Contract in force 

50,000.00 

Feb. 28,1916 

39 

18 

500.00 


for building. 


July 1,1916 

39 

266 

15,000.00 




June 12,1917 

40 

109 

34,500.00 



10,000.00 

July 29,1914 

38 

562 

10,000.00 

....1 

No provision for 
building. 

50,000.00 

Mar. 3, 1899 ' 

30 

1076 

25,000 00 

1902 


1,500.00 

June 6,1900 

31 

590 

25,000.00 




June 28,1902 

32 

425 

1,500. 00 



10,000.00 

May 30,1908 

35 

4891 

10,000 00 

1915 


50,000.00 

Aug. 24,1912 

37 

422 

1,000.00 




June 23,1913 

38 

11 

39,000.00 




Aug. 1,1914 

38 

612 

10,000 00 



100,000.00 

June 28,1902 

32 

428 

45,000.00 

1909 


40,000.00 

Mar. 3,1903 

32 

1087 

25,000 00 




Mar. 4, 1907 

34 

1301 

50,000.00 




Mar. 4, 1909 

35 

953 

20,000.00 



50,000.00 

Mar. 3, 1891 

26 

950 

50,000 00 

189S 


30,000.00 

June 4, 1S97 

30 

12 

30,000 00 



May 30,1908 

35 

482 

20,000 00, 



Mar. 4, 1909 

35 

953 

30,000.00 


50, 000. 00 







7,500 00 

May 30,1908 

”35 

4S9 



7,500.00 

j 1912 


75,000.00 

Mar. 3,1915 

38 

, 8261 35,000 00,1917 



Feb. 28,1916 

39 

18 

15,000 00 




July 1,1916 

39 

266 

1 2o,000 00 



50,000.00 

July 29,1914 

38 

562 

10,000 00.... 

Site not selected. 


June 12,1917 

40 

109 

10,000.00 



SO, 000. 00 

May 30,1908 

35 

4S5 

20,000.00 1913 



Mar. 4, 1911 

36 

1376 

, 40,000 00 




Aug. 24,1912 

37 

422 

! 10,000 00 




June 23,1913 

38 

111 

10, 000 00 



175,000.00 

May 30,1908 

35 

4S5 1 

20, 000 00 1914 


i 

Mar. 4, 1911 

30 

1376' 

60,000. 00| 




Aug. 24,1912 

37 

422 

35,000. OOj 




June 23,1913 1 

38 

11' 

60, 000. 00 1 
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Division B . — Statement of expenditures for building ( construction and annual repairs , etc.) and sites y shouting outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. ( Associated vith Division A by corresponding line numbers)— ^Continued. 


No. 


035 

936 

537 

938 

939 

940 

941 

942 

943 

944 

945 


Expenditures. 


Buildings 


Construction. 


Extensions, 

alleiations, 

etc. 


Annual 

repans, 

etc. 


Total to June , 
30, 1918. 1 


$25,153.91 . 


S25, 153.91 


*47, 2bb. 
*47,053 
*112,097 
*73,848. 
59,151 


11 

03 

54 , 

7S 1 $19,890 T 

35, 


$11,300 70 
1,092 tli 
12,721 00 
11,450 26 
855 00 


58, 026 81 
4\ 145. 14 
124, Sis. 00 
135, 195. 19! 
60,008.35* 


Sites. 


Cost. 


$3,600.00 
4,100. 00 
10,000 00 
4,233.89 
10,000.00 
20,527. 61 
6, 151.22 
4,162.50 


*69,239. 

*159,717 


1,457. 54, 
9, 649.851 


70,696.871 

169,367.35| 


10,000 Of 

15, 000. 0C 


Date of pur- 
chase. 


1 Outstanding obligations. 1 



j 

Remarks. 


j Balances. 


Site. 

I 

Building, j 



Mar. 

May 

Sept. 

Nov. 

Jan. 

Dec. 

Mar. 

July 


IS, 1916 
27, 1912 
8,1917 
10, 1899 
3,1911 
17, 1902 
11,1892 
2, 1909 


Aug. 27,1909 
Aug. 7,1909 


821,307. 3 7j 


$3,538.72 


T 


600.00, 


15,246.65 

20,000.00 


REPORT OP THE SUPERVISING ARCHITECT. 257 



Division A —Statement of legislative authorizations and appropriations, with votes relative to the acquisition of sites , the progress of the work , and 
other pertinent features. (Associated with Division B by corresponding line numbers ) — Continued. 


Legislate e authorizations. 


Appropriations. 


:7a. j St ite and loc dum \ [ XII If* cHuukting. 

* S 


Statutes | 


]>ate of act. 


916| Michigan City, Ind. 1 13i Post office 'June 30,1906 | 34 


Project or object. 


! Date of act. 


Statutes. 


779 


Site and building $70, 000. 00 


947] Middle^boio, Kv .. 

Ill 

...dO 

June 25.1910 1 

36 

6S5 

Sire and building 



Mar. 4,1913 j 

37 

867 

Limit increased 1 

948^ Middleton n. Conn. 

2. 

J iiMmuhoiro 

and Julj 13, l c 32 1 

4! 574 

1 

Erection or purchase of a 



i*f>~t ndif e. 




customhouse, otc. 1 




Mai. 2,1<*33 

41 b27 

Erection 




June 27,1834 

4 

697 





Feb. 25,183'*- 

6 

K2F 

\dditional land 




July 28,1866 , 

14 

311 

Repairs, etc 

949 . do 

2 

Toil oJMie... 

1 June 25,1910 

36 

6891 Site 




Mar. 4.1913 

37 

874' Building 

950 Middletown, X Y. 

2b 

.. do. .. 

June 30, 1908 

34! 7S3 

Site 




Mav 30,190* 

3". 

527 

Building 

fiol Middletown, Ohio. 

3 

.do ... 

do 1 

38 

535' Site 1 




Mar. 4. 1913 j 

37 

872 

Building j 

1 

952 J Midland, Mich 

10. 

....do 

d0 1 

37 

87o 

1 

Site and building 

953 1 Mil bank. 8 Da\... 

2 

. .do 

do 

j 

37 

879 

Site 

954^ Miles c|tv, Mont . 

1 

.do. 

June 25,1910 l 

3b 

6S0 

Site and building 1 




Mar. 4,1911 j 

36 

1370 

Site mav be selected from 




i 



ground heretofoie set | 







aside for paiK 




Mar 4. 1913 

37, 867 

Limit inc» ea^e 1 


C0,000.0U 

23.000. 00 

5, 000. 00 

4 m. oo 

o; 000. 00 

130.00 
.3.000 OOj 

30.000. 00 
140, 000. 00 


20, 000. 00 
75, 000. 00 


10,000. 00 
100, 000. 00 


60,000.00. 


June 

May. 

Mar. 

Mar. 

* ug. 
Mar. 
July 
Mar. 
June 
Feb. 
July 

Mar. 

Star. 

Feb. 

July 

June 

Tune 

Mav 

Mar. 

Mar. 

Mav 

Mar. 

Feb. 

Julyi 

July 

June 


30,1906 
4, 1907 
4,1909 
4,1911 

1.1914 

3. 1915 
13.1S32 

2, 1*33 
27, 1831 
25, 1836 
28, 18 ‘,6 

4,1911 ' 

3.1915 

28.1916 ; 

1.1916 ' 

12.1917 
30, 1901 1 

30. 1908 ' 
4, 1903 
4,1011 1 

30. 1908 | 

3.1915 , 
28, 1910 

1.1916 
29,1914 
12,1917 , 


'■8 


Amount. 


792 

1301, 

953 

1376 

bl2‘ 

826| 

574 

627 

6u7i 

62s, 

311 


Remarks 


3h! 1370 
38] S26l 
39 18, 


109 
793 
484 
933 1 
13761 
489 
825 

266 
38 562 
40 109, 

I 


7,500.00 July 29,1914 ( 38 562 

75,000.00 Mar. 4,1911 , 36 1376 

I Vug. 1,1914 | .38' 0I2J 

{ Mar. 3,1915 , .3.81 i 

75, 000. 00 


20.000. 00.1910' 

35.000. 001 " 

15.000. 001 

12.000. 00 1916 

8.090.00 
65,-OOD. 00' 

5.000 OO.ls3 J i 

4. 800. 00 

6.090.00 
1M). 00 

5.000. 00 

30. 000. 00^ contract in force 

1.000. 00 foi bull ding 

55.000. 00, 

55.000. 00 

29.000. 00 

20 090. 00 1912 

20 . 000 . 00 ] 

35.000. 09 

20.000. 00 

10.000 001917 
50,090.00] 

10.000 00 ] 

40,000.00 

4,300.00 
40,000.00 


Contract not 
awarded for 


4,000. 00\ . Xo pionsion 
| 1 buil ling 

15,000. 00 1 1916 
16,500.00 i 
11S.500.00I 


for 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , shouing mif^andi^a obligations and balances, 
vith notes as to surplus-fund deposits, and other features. (Associated vith Division A by corresponding /»/<■ n„ml„ . ) - Continued 


Expenditures. 


No. I 


Buildups 


Constriu tion 


946 

947 

9 is' 
949 1 
950 
951, 

952 

953 

954 


*853, 

72. 


923.62 

719.lv 


176 64 
176 10 
214 54 
936 75 
2M 00 


92,362.97 


Extensions 

Annual 

alterations, 

lepans. 

, etc 

etc. 


82, 177. 


1,054 93 


76V S2i 

151 *2| 
725 56 
MS 10| 


1 , 2S9. 33 


Total to June 
30, 19ls. 


$56,301 

73,774. 

46,945. 
78,727. 
71,940 
SO, 7S4. 
2S4. 


27 

11 

40 

98 

10 

851 

00 


91,a52 


Sites. 


| Outstanding obligations. 


Remarks. 


Tost. 


Date of pur- 
chase. 


•H{ 


812 622. 94, 

6 , 000 . 00 , 

2 , 000. 00 
28,000 00, 
18,022 49 
10,000 00 
* 6,000 00 
4,000.00 
14,500.00, 
1,500. 0U 1 


Oct. 

May 

Feb. 

Aug. 

July 

May 

Nov. 

July 

Apr 

Apt 


28.1907 

10.1912 

8, 1833 
2.3,1911 

31.1907 
5, 1909 

5. 1916 

7.1917 

17.1912 
16, 1915 


l Balances. 


Site 


Building. 



1 

1 


!..... 1 


867. 00 






31.656.70 
100 00 
3,230 On 

$30,967. 14 


16,811.23 

38,016.00 



} 

1,101.25 

37, 535. 78^ 


Suiplus fund, Jime 30, 1917, 86.198. S2, sui- 
plin fund, June 30. 191S, Si,*. 

Surplus fund, June 30. 1916. 54,685.16. 
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Division A . — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers ) — Continued. 


! 

1 

i 

r 

Legislative authorizations. 

Appropriations. 

i 

1 

Remarks. 

No. j State and location. 

+£ Title of building. 


Statutes. 



1 i 

Statutes. 



si 

o 

o 

Date of act. 

£ 

jf 

P4 

Project or object. 

cost. 

• 

Date of act. 

ii 

S 

£ 

Amount. 

0 

1 
J* 


955, Milford, Del 

1 Post office 

June 30,1906 

34 

778 

HVlir.UMlH.illi:? 

S30, 000. 00 

June 30,1906 

34 

792 

15,000.00 

1910 


1 


May 30,1908 

35 

520 

1 ii" i in I Oil: ( i 

10,000.00 

Mar. 4, 1907 

34 

1301 

15,000.00 


, 

1 







Mar. 4,1909 

35 

953 

10,000.00 



956, Milford, Mass 

4 do 

do 

35 

530 

Site and building 

80,000.00 

May 30,1908 

35 

485 

25,000. 00 

1914 


1 


Mar. 4, 1913 

37 

867 

Limit increased 

15,000.00 

Mar. 4, 1909 

35 

953 

kk nno on 










Aug. 1,1914 

38 

612 

! ■ ' 



957 Milledgeville, Ga.. 

10 do 

May 30, 190S 

35 

529 

Site and building 

50,000 00 

May 30, 1908 

35 

485 

>' ! ■ 

i ! 




June 25,1910 

36 

677 

Limit increased 

10,000.00 

June 25,1910 

36 

705 




\ 







Mar. 4, 1911 

36 

1376 

: • 



958' Millersbuig, Ohio. 

17, do 

Mar. 4, 1913 

37 

878 

Site 

7,500.00 

Julv 29,1914 

38 

562 

7,000.00 



No provision foi 

j 







Oct. 6,1917 

40 

348 

500.00 


building. 

959 Millville, N J 

2 do 

June 25,1910 

36 

6S6 

Site and building 

55,000.00 

Mar. 4, 1911 

36 

1376 

15,000.00 

. ... 

Contract not 








Aug. 1, 1914 

38 

612 

5,000. 00 


awarded for 








Mar 3, 1915 i 

38 

826 

25,000 00 

1 

building. 

960 Milwaukee, Wis... 

4 Appraisers’ stores . 

May 30,1908 

35 

537 

Site 

50, 000 00 

May 30,1908 

35 

489 

50,000.00.1916 




June 25,1910 

36 

684 

Building 

75,009.00 

Aug. 21,1912 

37 

422 

45,000.00 





Apr. 30,1914 

38 

371 

Limit increased 

40,000. 00 

June 23,1913 

38 

11 

30,000. 00 



, 







Mar. 3, 1915 

3* 

826 

40,000.00 



961 do 

4 Post office (west 

Mar. 4,1913 ] 

37 

879 

Site 

100,000.00 


.... 




No provision for 


side) 

1 










1 building. 

962 do 

4 Post office, couit- 

Jan. 21, 1SS9 

25 

632 

Site and building; site not 

1,200,000. 00 

Jan. 21, 18S9 

25 


1 ■ ■ > • 

■ ' . 



house, and cus- 


I 


to exceed S4O0,OD3. 


Mar. 3,l<*91 

26 


' ■» ■ * 




house 

Aug. 30,1890 

26' 

372 

Limit increased 

400.000.00 

June 4,1*97 

i 30 

12 

! 400,000. 00 


J 



Mar. 3,1891 

26] 

952 

Sale of buildings on block 

286,402.36 

July 1,1916 

39 

266 

15,000.00 






| 

i 

No. 23 and pi esent build- 







• 

1 





ing and spe. Proceeds to 



i 




• 

i 

i 



1 


be applied to construc- 








1 



j 


tion of new building. 





1 


1 

i 

1 


July 1,1916 

39 

266 

Lookouts 

10,000.00 






1 

1 


do 

39, 

266 

Mail-conveying machinery. 

1 5,000.00 






1 

963 Minden, La 

4 PostoOue 

June 25,1910 

3d! 

697 

Authorizes acceptance do- 


Mar. 3,1915 

3* 

826 

20,000.00 

1917 

1 Site donated 





i 

nation of site. 


July l f 1916 

39 

266i 

30,000.00 



* 


Mar. 4, 1913 

37 

87L 

Building 

50,000.00 



1 


1 

i 
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Division A. — Statement of legislative authorizations and appropriations, with nates relative to the acquisition of sites , the progress of the work , and * 
other pertinent features. {Associated with Division B by corresponding line numbers) — Continued. 


1 

l 

1 

1 

No. 1 State and location 

1 

I 

5 i 

1 



Legislate e authorizations. 



Appropriation 

s 

Title of huildmr , 

1 

I 

Statutes 1 





Statutes 

g Remarks 


•c 

t,' 

Si 

, Date of act , 

I 

i 1 

O 

> 1 
i 

S , 

ft. j 

Project or object. 


rs*r I Date of act. 

1 

> 

1 

Ps 

Amount. o 

U 

<» 

in 

964 Miueral I'oint, 

3| 

Lost oTi^o and j Mar. 

4,1913 1 

l 

W. 

snj 

Sire and building. . .. 


$70,090.00 July 

29, 1914 

38 

562 

$4.500. on .... Site seleuel. 

Wis 


customhouse. i 

i 

1 




June 

12, 1917 

40 

109 

20,000.00 

965 MinOMl W elh, 

H. 

Post o lice... . Ma~ 

30. 100S | 

3 • 

532 



60, 090. 00 May 

30, 1908 

35 

486 

1.5,00.1 0 1 191 1 Site donated 

Tex 








Mar. 

1,1911 

36 

1376 

15 09). on 

90G Minneapolis, Minn 

.5 

. ..do. .. . June 

.50,1006 I 

34 

"83 

Site 


350,000.00 June 

30, 1906 

34 

795 




M iv 

30 1908 , 

35 

512 

Bull ting 


500,000.00 Mav 

.30, 1908 

35 

490 

■ . 



Jiuie 

25,1910 1 

ol 

6901 

Limit increased 


200.009.00 Mar. 

4,1909 

35 

934 

i . 1 1 ■ 



Mat. 

4,1011 1 

3-’ 

1.376 

Conveyance to city of 20- 

June 

25,1910 

36 

705 

i » 





1 


foot ‘dtip off Tliitd 

\ve- 

Vug. 

24, 1912 

37 

422 

■ ■ 







nue, c ite f font age 

for 

i June 

23, 1913 

38 

11 

• ■ . 







street purpose-’. 


Aug. 

1,1911 

38 

612 

175.000.00 i 



Mu 

1.1013 

37 

867 

i imir Hi 0 * eased 



173,000.011 .. do 

38 

612 

25,090.09 



Au?. 

1, 1014 

3S 

612 

Mail-handling devices 



25, 000 00 Sc.pt 

8, i'.MO 

39 

803 

954.00 



Sept 

8, 101C 

30 

803 

‘ ■’ 


9.54.00 





^67 do 

5 

7 e d e i a 1 ollice Apt . 

11.13k? 

22 

•*3 



175,000.00 Apr. 

11,1882 

22 

43 

fdii mil ftfi.lNw'i 



b" i.dmg and ca*- Juiv 

7,1S«4 

23 

193 

T n. : i 1 .1 


15,000 00 Mar. 

3,1883 

22l 

604 

Oil i h m i mi | 



tuinhuu-e Mar 

.3 1««5 

23 

481 

1 1 ■ i . . till ,* "‘V 

,' i "1. 

402,511.56 July 

7, 1884 

23' 

195 

n miii iui 



Oct. 

2. 18SS , 

23 

306, 

Ji<- ■ | <■ . ■i , .i »■ lli.'i. kll 

■H-l, 

37,000.00 Mar. 

3,1885 

23j 

481 

110.000.00 i 





i 


... , -*.ii «-»-* 


Aug. 

4,1886 

24 

223 

125,000.00 1 



, Oct. 

If) 1S8S 

25 

506! 

etc 


11,500.00 Mar. 

3. 1887 

24 

510 

167,514.56 



Aug. 

5, 1892 

27 

330 

[b'jp'u. . and pam'i'i'. 


10,000.00 Oct. 

2, 1888 

25 

506 

37,000 00 



Mar 

2 1S99 

30 

999) 

Extension 



55,000 00 Oct. 

19, 1888 

25 

506, 

11,500.00 . 



June 

6, 1902 

32 

312' 

- - - -do 


250,000.00 Aug. 

5. 1892 

27 

350 

10,000.001904 



, Mar. 

4.1915 

38 

1220' 

Title changed from t( 

Post 

Mar. 

3.1899 

30 

999 

55,000.00 



f 




olhee, etc,” 


June 28,1902 

32 

425 

25,000 00 



1 






' Mar. 

3, 1903 

32 

1087, 

225.000.00 1 

%S Mmot, X I>ak.... 

3 

Post ornce and Ma\ 

30 190k 

33 

531 

Site and building 


150.000.00 Mav 

30. 1908 

35| 

486' 

25.000 00 1915 



corn thou-** 






1 June 

23. 1913 

38, 

111 

1.5. <HH>. 00. | 









Aug. 

1,1914 

38 

612 

60,000.00 









1 Mar. 

3, 1915 

38' 

826, 

on /wi nni 

yb9 Mfsh&v aka, lnd .. 

13 

P*»3.t u hi e. . . . June 

25. 1910 

36 

6s3 . 

...do 


75,000.00 Mar. 

4.1911 

36 

1376' 

■ ■■ i. ,> 









J June 

23, 1913 

38 

111 




* 






Aug. 

1,1914 

38, 

612 j 

35,000.001 


L J 
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Division B . — Statement of e rite ndiiures for building ( construction and annval repairs , etc.) and sites , showing outstanding obligations and balances , 
o ith notes as to surplus-fund deposits . and other features. (Associated with Division A by corresponding line numbers)— -Continued. 






Expenditures 





\0. 


Buildm 

gs. 


i Sites. 

Out-standing obligations. 

! 


Remarks. 

i 

Construe tion. 

Extensions. 

alterations, 

etc. 

Annual J 
repairs, 

etc. 1 

i 

Total to June 
30, 1918. 

i 

i | 

Cost. Date 0/ par- 

1 chase. 

, ! ! 

1 i 

Site. 

Building. 

Balances. 


064 



, 


l 1 

S4 225 00 


$20,275.00 


5 65 

516 oi 


'1,025. 30 

850,541. 63 
929, 766 01 
920,231.88 

138,894. 71 
57,111.33 

hi 0U| Mav 19, 1909 

3 10, 981. *S Apr. 19,1907 

92 514 56 Dial. 31,1883 , 
92,514.56 j 24, 1SS4 , 

9,800.00 Aug. 3,1911 
15,000 00! June 22,1911 I 


$51.85 

4,181.00 

48.75 
184. 50 

Surplus fund, June 30, 1917, $1,430.82. 

Surplus fund, Juno 30, 1918, $2,841.48. 

Surplus fund, June 30, 1918, $3,899.97. 

9Gb 
967 j 

968 

969 

*S75,951 G7 
*548,678. 21. 

137.309. 77 
55,915 53 

817, 7 00 
31-1, 855 43 

36,727.31 
59, 69S. 24 1 

1,581.91 
1,195 80 

■ 

3, 732.00 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work t and 
other pertinent features. ( Associated with Division B by corresponding line numbers) — Continued. 


•No. State and location 


i 



Legislative authorizations. 

Appropriations. 


.2 

g, 

Remarks. 

Title of building. 
>r 3 



Statutes. 

1 

! 

Statutes. 


l 

tib 

a 

o 

o 

Date of act. 

> 

1 

. Project or object. 

© i 

to 

03 

P4 

L St of Date ol aot - 

1 

■ 

Page. 

Amount. 

1 


970 Missoula, Mont 

1 

1 Post office and 

^ June 

30,1906 

34 

1 

i 783 Site 

$20. 000 00 June 30, 1906 

34 

795 

$20,000 00 

1913 


1 

courthouse. 

May 

30. 190S 

35 

1 527 Building 

115,000.00 May 30,1908 

35 

484 

25.000.00] 





June 

25, 1910 

36 

678 Limit increased 

65.000 00 Mar. 4,1909 

35 

954 

30.000.00 





Mar. 

4, 1913 

37 

869 Extension, etc 

125,000.00 June 25,1910 

36 

705 

30,000 00 


Contract no t 






1 

Mar. 4, 1911 

36 

1378 

45,000.00 


awarded for ex- 







1 Aug. 24,1912 

37 

422 

50,000 00| 


tension. 







Mar. 3,1915 

38 

826 

50,000 001 



i 





| 

T- e b. 28,1916 

39 

IS 

15.000.00 



971 do 

— Rent of buildings.. 

Mar. 

3,1915 [ 

38 

826 Temporary quarters and 

3,000.00 Mar. 3,1915 

38 

826 

3,000 00 








1 moving expenses. j 

July 1.1916 

39 

266 

2,000.00 





July 

1,1916 i 

39 

26G do i 

2,000.00 






972 Mitchell, S. Dal:... 

1, Post office 

June 

30, 1906 1 

34 

781 Site and building 1 

90,000.00 June 30,1906 

34 

794 

20.000 00 

1909 



i 




i 

Mar. 4,1907 ! 

31 

1301 

35,000 00 

1 



i 





Mar. 4,1909 

35 

954 

35,000 00 



973 Moberly, Mo 

2 do ! 

June 

6.1902 i 

32 

317 Site 

5 000.00 June 28.1902 

32 

429 

5.000.00 

1906 




i Mar. 

3.1903 , 

32 

1206, Building 

35.000 00 Mar. 3,1903 

32 

1038 

20,000 00 

i 

| 


■ 

[ Mar. 

4.1913 

37 

869 Extension 

35,000.00 Apr 28.1904 

33 

455 

15.000 001916 








Mar. 3. 1915 

38 

826 

20,000.00 






1 



Peb. 28,1916 

39 

18 

10,000.00 




| 





July 1, 1916 

39 

266 

5,000.00 



i 

i 1 

' July 

1.1916 • 

39 

266 do 

2 000.00 






974 ( Mobile, Ala* 

1 Customhouse and 1 

Sept. 30 1«50 i 

9 

539 Site and building 

! 100, 000. 00 Sept. 30, 1850 

9 

539 

100.000.001856 

Old customhouse 

i 

post office. 

July 

21 1852 1 

10 

22 1 Comnietion 

i 100.000 00 July 21,1852 

10 

22 

100, 000. 00 


site. 


1 ( 

i Aug. 

4.1851 i 

10 

559 do 

03,000.00 Aug. 4.1854 

10 

559 

65 000 00 





Mar. 

3.1855 , 

10 

659 do 

95.000.00 Mar. 3 1855 

10 

659 

95,000.00 



i 


1 June 

12.185S 1 

11 

323. Repair damage caused by 

30,000.00, June 12,1858 

11 

323 

30 000.00 



i 

1 




, fire. i 

[ do 

11 

324 

2,600.00 




1 

do 

11 

425 r urn i Lire 

. 2. 600 00i Mar. 3, 1859 

11 

425 

10.000.00 





Mar. 

3 1S59 

11 

Si do 

10 000. 00! Apr. 20, 1870 

16 

84 

15,000.00 



' 


Apr. 

20. 1870 

16 

324 1 Repairs, etc 

15, 000. OOl 
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Division A. — Statement of legislative authorizations and appropriations , with nt 
other pertinent features. {Associated with Division B hy 


» , 

No. State and location, Title oi building. 

1 -a 

i 

O I 

O 1 

975 Mobile, Ala 1 Mai hie hospital . . . 

I 

97m. ...do 1 Po*t office 

977 do 1 Quarantine station. 

978 Modesto, t'al 7 Po«t office 

979 Molokai, Hawaii. . . . T epiosy hospital. . 

980 MoMne. 111 14 Po < -t office 

i 

981 Monessen, Pa 22 do 

982 Monmouth. III. .. 14. .do 


Legislative authorizations. 
Statutes.] 

Date of act. ( 7~ Project or object. 



Mar. 3.1837 5 189 Erection of hospital. 

Mai. 3,1839 5 346' do 

May 18 1842 5 485 Completion 

Aug. 3. 184S 9 2G9 Repairs 

Sept. 30.1S50 9i 534, do 

Aug 18 1856 Hi 84 1 To purchase lot 

Mar. 3,1857 Ilf 221 'hading, etc 

Mar. 3, 1891 26, 950 Laundry machinery. 

July 1, 1S9S ’ 30’ 599 Improvements 

June 6.1900 31- 596, Isolation ward 

May 30.190S 35, 532 Site 

June 25 1910 36 696 Building 

Mar 4,1913 37 866 Limit increased 

i 

* i ■ 


Mar. 

4.1913 

37 

877 i 

Site 

June 

i 

CO, 1906 

34 

778 1 

Site and building. 

May 

30,1 90S 

35 

521 

Limit increased . . . 

Mar 

4, 1913 

37 

87o ) 

Site and building. 

Mar. 

2,1899 

30 

985 

do 

June 

6,1902 i 

32 

311i 

Limit increased . . . 
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Division E — Statement of e r [tench tu r is for building i construction and annual repairs, etc.) and sites, shoving outstanding obligations and balances , 
Kith noU as to sat pf ns- fund dt posits, and other fa'tvr* s t Associated v ith Division A by corresponding line numbers) — Continued. 


Expenditures 


1 Buildings. Sites. 

No 

Outstanding obligations. 


11 ©marks. 

Extensions. 

(. on<?trih non. nlteiations, 
eti . 

T i; ?g,ir "-asr ! s « c - 

l. ...... : i ! 

Building 

! 

Balances. 


97 J *-*1.411 on ^O PoO 0‘i' 

97g| 292, US ",s 

977, .... 

97a . . , 

979! ls7 o l 

1 Vis, 910 91 119,312 91 .10,010 01 F™ , 

713 s2 293.137 441 125, 00 UK) 1 Oct. 27! 1909 

1 13,291 (is 13,291.0a ' 

} - - 

5920.10 


Surplus fund, June 30, 1918, 80,661.32. 

. 1 17,000. UU Dec. 24,1910 

02n. 79 sl3 70 .. . . 1 




9m) ay, 542. 77 

941' 34,272 2 > 

9$2i A 44 t «M>9 04 ... | 

9,102.9) 9s, b 1 ^ 07. 14.002.76 June 21,19 J7 

1 33,272.20 21,473.0 J. Jan. 17.1910 

0,435 33 70,494. S9 1 3.991.S9 Oct. 26 , 1S99 


28,777.87 

56,474. 93, 
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Division A . — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (. Associated with Division B by corresponding line numbers) — Continued. 




1 



Legislative authorizations. 

No. 

State and location. 

w Title of building. 


Statutes. 



Sf 

Q • 

Date of act. 

> 

. , Project or object. 

<D | 

!? 1 

!■ ■ 

983 

Monongahela, Pa. . 

24j Post office 

June 25,1910 

36 

1 

687 Site and building 

984 

Monroe, Ga 

8 1 do 

Mar 4,1913 1 

37 

877* Site 

i 

985 

Monroe, La 

I t 

1 

6 Courthouse, post 

1 office, etc. 

June 18,1888 

25 

186 Site and building 

986 

Monroe, Mich 

2 Post office 

1 

May 30,1908 

35 

530^ do 

937 

Monroe, N. C 

1 

7| do 

do 

June 25,1910 
Apr. 10,1914 

35 

36 
38 

! 535! Site 

682- Building 

346’ Limit increased 

988^ 

Monroe, Wis 

3 1 ....do 1 

June 25,1910 

36 

1 1 

693 1 Site 


Appropriations. 


Limit of 
cost. 


580,000.00 Mar. 4,1911 
i Aug. 1,1914 
Mar. 3,1915 
July 1,1916 

5.000. 00 July 29,1914 

75.000. 00 June 18,1888 

60.000. 001 May 30,1908 

Mar. 4,1909 

10.000. 00 May 30,1903 

50.000. 00 Aug. 24,1912 

3.000. 00 June 23,1913 

I Apr. 16,1914 
t Aug. 1,1914 

7.500.00, Mar. 4,1911 


$22,000 001917- 
2:>,OOO.OU | 

23,000 00 

10 , 000.00 | 

5,000.00.... 

75.000. 001892 

I 

15.000. 001913, 

45.000. 00 ' 

10.000. 001915 

25.000. 00 

20.000. 00 

3.000. 00 , 

5,000 00 

7.500.00. ... 


No provision foi 
building. 


989l Montclair, N. J — 10 do j Mar. 4,1913 37 875 Site and building.. 


No provision for 
building. 


7 Post office 1 June 25.1910 

Mar. 4, 1913 


993' Monterey, Cal 8 Customhouse I 

991^ Montevideo, Minn. 1 7 Post office 1 June 25.1910 

, Mar. 4, 1913 

! 

992l Monte Vista. Colo. 2 do do 

9931 Montgomery. Ala. 2 Courthouse, post May 26,1880 


36 690 She 

37 871 Building. 


37 877 Site. 


office, etc. 


Aug. 7, 1882 
Mar. 3,1883 
July 7, 18X4 
Mar. 3, 1885 
Jime 6, 1902 


21 142 Site and building 

22 304 T imit increased 

22 603 ( Approaches 

23 195 Approaches, iron fence, etc. 

23 4S1 Tower clock 

32 311 Extension, etc 


. 130, 000. 00 Aug. 

1,1914 

38 

612 

30.000.00 ..... 

Contract not 

, July 

1,1916 

39 

267 [ 

5,000.00 

awarded for 

, June 

12, 1917 

40 

109, 

75, 000. 00 

building. 



L 

1 

1 

i 

Acquired from 
Mexico; leased. 

5,000.00 Mar. 

4,1911 

36 

1377| 

5,000 00...., 

Contract not 

50,000.00 Mar. 

3,1915 

38 

826, 

1,000.00 

awarded for 

Feb. 

28,1916 

39 

18* 

10,000.00 1 
19,000.00 

building. 

July 

1,1916 

39 

267, 

June 

12, 1917 

40 

109, 

20,000.00 1 


10,000.00 July 

29, 1914 

38 

562 

I 

6,000 oo 1 ! 

1 I 

No piovision for 
building. 

. 125.000.00, May 

26, 1880 

21 

142 

40,000.001885 


., 15,000 00 1 Mar. 

3, 1881 

21 

436 

40,000.001 | 


. ! 15, 000 00 Aug. 

7,1.882 

22 

3041 

60,000 00 1 



5,000 00 Mar. 
5.000.00 July 
65,000.00 Mar. 


15,000 00 
5,000 001 
5,000.001910. 


; Expenditures. I 


Buildings. 


Outstanding obligations. 


1 | Extensions, 

Construction. 1 alterations, 

, ; etc. 


Total to June 
30, 1918. 


Pate of pur- Slte . . Building 
chase. 


1 1 

S54.6S9.4lj 

1 

SS46. 31 S55, 535. 72 

S21.73S.00i Oct. 11,1912 
5,000.00, May 29,1916 

*P.Q h‘?fi 72 

- || , III. 1 i .'! 

" ■2,.5U‘ u 

24, ii‘2. 94, 93,739.66 

668.16’ 52.628.8S 

1,029.12 53,427.69 

1 345. 00 

4,600.2o Apr. lb,i»»» 
8,000.001 May 29,1909 

10.000. 00 July 31,1909 
7,500.00 Aug. 1,1911 

30.000. 00 Nov. 11,1914 

; 345. 00 

j 222.50 ‘ 

5 63 * nn 

1 m 9 1 

1 5 75 

1 ■ ii h 1 mi Aug. 23,1911 
5 , .mu ■«* May 22,1916 


SI, 593. 00, 


49,777.53 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites t the progress of the icork t and 
other pertinent features. (Associated with Division B by corresponding line numbers) — Continued. 


Legislative authorizations. 


No. 1 State and location. 

1 1 
be 

g 

CP 

Title of building. 

Date of act. 

Stal 

t\ 

tutesj 

0 0 

£ 

993| Montgomery, Ala.' 

2 

Courthouse, post 

! June 30,1906 

34 

773 

1 Mviii unicdj 


office etc. 

' May 30,1908 j 

35 

524 

994 Montpelier, Yt 1 

2 

.do 

1 Mar. 3,1885 I 

I 23 

482 

[ 



I Aug. 4,1886 I 

24 

224 




1 Mar. 30, 1SS8 

2.5 

48 . 




... .do 1 

25 1 

1 48 

995 Monti o c e, 1 olo. . 1 

2 

Po-»r o'fice and 1 Mar. 4,1913 

37 

877 



< oiu thouse. 




996, Moorhead, Minn . ' 

9 

Po<U ollice 

■ Mav **0,1908 

35 

534 . 




Juiie 25,1910 1 

36 

6S2i 




Mai. 4,1913 ; 

37| 

, SB7 

9971 Moigon ( lty, T a . 

3 

.do 

. ..do I 

37 

878 

9981 Morgantonn, 1 

2 

do 

| May 30, 1908 - 

35 

532 

\Y. Va 



June 25,1910 1 

36 

679 




Feb. 25,1910 

36 

207 

999 M 01 rutov n, N J 

5 

- -.do 

May 30,1908 

35' 

535 




June 25,1910 , 

36 

682, 

t 



Mar. 4,1913 

37 

867 

1000} Moirisiown, Tenn.l 

2 

. do 

May 30, 1908 ' 

35 

5361 




June 25,1910 

36 

6S3| 

1001 i Moscow , Idaho 

1' Post office and 

1 June 30, 190G 

34 

778 



courthouse. 




1002j Moultiie, <4 a 

0 

Post office 

1 Mar. 4,1913 

37 

874 . 

I ’ 



Mar 28, 1918 




Project or object. 


Limit increased . 
Extension, etc. . 


482 Sito and building. 
Limit increased .. . 


Fireproofing. 

Rile 


Limit inu eased. 


Site 

Site and building 

Limit increased 

Additional for ^ite within 
limit, $11,000. 


778 Site and building. 


do 

Limit increased 




Appropriations 




Statutes. 


Limit of 
cost. 

Date of act. 

> 

Page. 

Amount. 

1 $12,000.00 

June 

28,1902 

32 

425 

$25,000.00 

' 25,000.00 

iMar. 

3,1903 

32 

1087 

40,000.00 

June 

30, 1906 

34 

789 

12,000.00 


May 

30,1908 

35 

482 

15,000.00 


Mar 

4,1903 

35 

954 

10,000.00 

75,000.00 

Mar. 

3,1885 

23 

482 

75,000.00 

50,000.00 

Aug. 

4, 1S86 

24 

224 

50,000.00 

20,000.00 

1 15,000.00 

Mar. 

30,1888 

25 

4* 

35,000.00 

15,000 00 

July 

29, 1914 

38 

562 

15,000.00 

5,000.00 

May 

30,1908 

35 

488 

5,000 00 

1 50,000 00 

Aug. 

24,1912 

37 

422 

35,000 UO 

| 13,500.00 

June 

23,1913 

38 

11 

15,000.00 

Aug. 

1,1914 

58 

612 

13,500.00 

.' 6,000.0ft 

July 

29,1914 

381 562 

4.200 on 

.! loo.ooo 00 

May 

30, 1908 

35 

4S7 

25,000 Oft 

1 35, 000 00 

Feb. 

25,1910 

36 

207 

11,000.00 

1 

Mar 

4,1911 

36 

1377 

40,000.00 

j 

Aug. 

24,1912 

37 422 

20, 0C0. 00 


June 

23, 1913 

38 

11 

39,000.00 

. 1 u5, 000. 00 

May 

30,1908 

35 

488 

35,000.00 

. 75,000.00 

June 

23,1913 

38 

11 

45,000.00 

50, 000. 00 

Mar. 

3, 1915 

38 

826 

80,000 00 

.| 5,000.00 

May 

30,190S 

35i 489 

"..ftnn on 

' 70,000.00 

. Aug. 

24,1912 

37 

422 

.11,111111 llll 

June 

23,1913 

38 

11 

30,000 00 


1 Aug. 

1, 1914 

38 612 

20.000 00 

.' 100,000.00 

June 

30, 1906 

34 

792 

30,000.00 

, Mar. 

4,1907 

34 13011 30,000.00 


1 Mar. 

4, 1909 

35 

954 

15,000.00 


> June 

25, 1910 

36 

705 

5,000.00 


Mar. 

4,1911 

36 

1377 

20,000.00 

65, 000. 00 

Aug. 

l. 1914 

38 

612 

7.000. 00 

3,700.0ft 

Mar. 

3.1915 

38 

82(i 

1,200.00 

1 July 

1,1016 

39 

267 

109 

% 000.00 


June 

Mar 

12.1917 ! 

28.1918 

40 

51.800. 00 
6,7‘J'j. ftu 


Remarks. 


1891 


' No provision 

1 building. 
191.1' 


for 


Site not selected. 


1914 


1910' Site partlv dona- 
! ted 


Contract in 
for building 


force 
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Division B . — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances, 
v'ith notes as to surplus-fund deposits , and other features. (Associated v'ith Division A by corresponding line numbers ) — Continued 


Expenditures 


No. 


Buildings. 


Sites. 


I Outstanding obligations. 

-I v 


, Extensions, Annual 

Construction.! alterations, repaiis, 

etc etc. 


Total to June, 
30 . 1918 . 


Cost 


Date oi pur- 
chase. 


Balances. 


Site. 


Building. 


995 

996 

997 
993 
999 

1000 , 

1001 ‘ 

IU02J 


‘993 

^ 152 , 371 . 29 ! 

5101.938 17 

856 , 600 . 2 S‘ 

8310 , y 59. 74 

813 , 000.00 

994 

* 144 , 670. 61 


19 , 933.00 

164 , 653. 61 

15 . 17 V 70 


* 60 , 918.831 


* 99,000 01 
112,985 Vi 
3,525 80 
*S7, 301 64 1 
32 . 269 . N 


10 00 
1 , 173. 58 


10 . Oil 
62 , 092 . 41 , 


15,0 JO. 
4,990. 


Nov. 


Afar. 

Feb. 


1,205. So 
1,175 92 
1.16U.57 
93S. 11 


100 , 205 . 
111 , 161 . 
64 , 686 . 
88,210 
32, 209 


36 , 000 . 
35 , 00 '-. 
5 , 090 . 
12, 574 
8 , 200 . 


8.1880 
21 , 1 S 35 
31, 1916 
11,1909 


OJl Mar 
09 1 June 
00, July 
li 1 Aug. 
00 Oct. 


19,19)9 
20,1910 
29. 1909 
8, 19 )7 
8. 1911 


i 

1 

j 1 



i 


i 



54 . 200.00 

1 

, § 93.75 


1 1 

1 1 25 , 950.77 2 . 279.75 


Remarks 


-■.ii*lvv f m- June 30 . ioiQ HI n?n in 

'-.iijli:* l.iiol, June 8‘i, liil 1 *, -'■> 


l.'w 
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t — b'oUUS 


Division A.’ Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites f the progress of the work, and 
other pertinent features. ( Associated with Division B by corresponding line numbers) — Continued. 


Legislative authorizations. 


No. | State and location. I +? i Title of building. 
« t £ 


Date of act. 


1003| 

: 

; 

1004 1 
1005 

iooe 

1007 

loor 

100J 

1010 

1011 

1012 ) 

1013 

1014 


Mounds ville, W. 
Va. 


Mountain Grove, 
Mo. 


1 Post office . . 


1 June 25,1910 
Mar. 4, 1913 


Statutes. 


Project or object. 


O , Sf 
> 


Limit of 
cost. 


36 688 Site and building. , 

37 8G9 Limit increased 


Mich. 


Mich. 


Mount Pleasant, 
Tex 


5 . . 

...do 

! d ° ! 

23;.. 


do. 

7 1 .. 

...do 

I May 30,1908 

1 Apr. 17,1917 

3,.. 

...do 

’ Mar. 4.1913 

11 ... 

...do 


1 ... 

...do 

1 


37j 878 Site.... 
37| 878 do. 


865,000.00 

25,000.00 

7,500.00 

5,000.00 


I 

874, Site and building.. 


530' do 1 

5i Authority to pay Frank 
| N. Vannater 84.50. 

878 Site 


Appropriations. 


Date of act. 


Mar. 4,1911 
June 23,1913 
Aug. 1, 1914 
Mar. 3, 1915 
July 29,1914 


Statutes. 


© . 
^ I 
£ i 


Amount. 


I 


875 Site and building.. 


....do 

75.000. 00) Aug. 1,1914 | 38| 612, 

65.000. 00 

I 

5.000.00 July 29,1914 j 38) 

75.000. 00 do ! 

| June 12,1917 I 40| 


Aug. 1,1914 
July 1, 1916 
June 12,1917 
May 30,1908 
Mar. 4, 1909 


36 1377, 

lli 


38 


612, 

826 

662 


..do.. 


Mount Sterling, 9 do Mav 30,1908 35 

Ky. I 1 

Mount Vernon, 111. 23 do June 25,1910 36, 685 


| Mar. 4.1913 37 ( 866| Limit increased 


55,000.00 Julv 

1 I Fe6. 

I Juno 

G5, 000. OOj May 

s Mar. 

v .do. | 75,000.00' Mar. 


.do. 


Mount Vernon, 1 do I June 25,1910 36 

Ind. | 

Mount Vernon, 24 do 1 Mav 30,1908 35 1 

N. Y. | June 25,1910 30| 


G89 Site 

535 do. . . 

G82 Building. 


15.000. 00 

7,500.00 

35.000. 00 

100,000.00 


June 
A ug. 
Mar. 
Mar. 


29, 1914 

28. 1916 

12. 1917 
30, 1908 

4,1909 
4, 1911 
23, 1913 

1.1914 

3. 1915 
4,1911 


May 30,1908 
Aug. 24,1912 
June 23,1913 
Mar. 3,1915 
Feb. 28,1916 


5621 

110 


38 563 
39) 18 

40 110 

35 485 

35 954 

3G 1377 
38 11 

38 612 

38 826 

36 1377 

35 488 

37 422 

38 11 

38 826 
391 18 


S14.000.00 

10,000.00 

56.000. 00 

10.000. 00 

6,500.00 


1915 


38 562 5,000.00 


40 109 

35 485 
35 954 


20,000.00 

5,000.00 

50.000. 00 

15.000. 00 

50.000. 00 


562' 2,000.00 


Remarks. 


1912 


Site not selected. 
No provision for 
building. 

Contract not 
awarded for 
| building. 


7,500.00'... 

50.000. 00j 

5,000.00... 

500.001 

20.000. 00 

11.000. 001913! 

54.000. 001 

17.000. 001916 

30.000. 00 

35.000. 00 
8,000.00 
7,500.00 . 


35.000. 00 

1,000 00 

G9, 000. 00 

20.000. 00 

10,000. CO 


1918 


Site not selected. 
No provision for 
building. 

Contract not 
awarded for 
building. 

Do. 


No provision for 
building. 


Division 




E 


No. 

Expenditures. 



Buildings. 

Sites. 

Outstanding obligations. 

Balances. 

Construction. 

Extensions, 

alterations, 

etc. 

Annual 

repairs, 

etc. 

Total to June 
30, 1918. 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

1V3 

1)34 

n 

1006 
1J 7 
li- 
nos 
1)1 

1011 

1012 
101 a 
1014 

$61,365 83 

35 6 
*58,294.9 


$347. 44 

2,06^.23 

$62,213. 32 

4 0.5 » 
60,359 16 

$13,5)1.0) 
6, 00). 00 

2), 00). 65 
5,000.0) 

Oct. 13,1911 
Oct. 12,1916 

Fe t. 23, 19i4 
Jan. 13,19,9 


$1,000.00 

$14,133. 12 

5,000.6") 

54,935.00 




2 , 660 . 6 ) 
50,987.00 
2), 25). 00 

• 8,123.29 

6,303.33 

13) ) 
250.0) 
53.423. 79 
63,876. 71 

[| 83," 750.* 89 


1,355. i3 
1,071.09 

i, 034. 70 

i33 )6 
25). 0) 
54, 77 >.92 
64,917.3) 

84,335.59 

6.4) 0.00 
5.0W.0) 

1 ),73).0) 
17,0)0.00 

7.5) ). 00 
35,000. 00 

Nov. 20, 1616 
Tec 29,1916 
Mar. 6,19 9 
Apr. 25,1911 
Se t. 15,1911 
Mar. 29,1910 


65.00 
1,00 '.00 

io, 945. 73 


Remarks. 


Surplus fund, June 30, 1918, $1,705.10. 


Surplus fund, June 30, 1916, $761.21. 


NO 

-T 

“J® 
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Id i vision A . — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. ( Associated with Division B by corresponding line numbers) — Continued. 


! 

N i State and location. 

' 1 
i 

j 1 

42 > Title of building. 

Dale 



Legislative authorizations. 



Appropriations. 

$ 

i of act. 

| Statutes.' 

Project or object. 

l 

Limit of ) 
cost. ] 

Date of act. 

Statutes. 

| 

i 

1 

n 

o 

[° 1 

I 

o 

> 

6 

O/j 

! 03 

Ph 

O 

|s> 

© 

$? 

O, 

Amount ® 

$ 

1015 Muncie, Tnd 

8 Post office 

June 

G, 1902 

32 

318 

Site and building 

; 

$80.000. 00 

June 28,1902 

32 

428 

$10,000. 00 1907 






1 




July 1, 1902 

32 

558 

10.000.001 










Mar. 3, 1903 

32 

1087 

*0,000. OO 1 










Apr. 28,1904 

33 

455 

20, 000. 00] 










June 30,1900 

34 

698 

20,000.00' 

1016 Murfreesboro. 

5 do 

June 

30,1906 

34 

781 



30,000.00 

do 

34 

794 

10,000.001913' 

! Tenn. 


May 

30,1908 

35 

523 

Limit Increased 


25,000.00 

Mar. 4,1907 j 

34 

1305L 

20,000.00' 



June 

25, 1910 

3G 

1 679 

do 


12,000. 00, 

May 30, 1908 1 

35 

482; 

10,000.001 










Mar. 4,1909 | 

35 

954 1 

15,000.00 1 









| 

Mar. 4,1911 I 

36 

13771 

12,000.00 | 

1017 Murphysboi o , 111. . 

25 do 

May 

30, 1908 

35 

1 529 

Site and building 


65, 000. 00 

Mav 30, 1908 j 

35 

485 

20,000.00;i912. 

i 


June 

25,1910 

36 

! 677 

Limit increased 


20,000. 00' 

Mar. 4,1909 

35 

954 

45, 000. 00| 1 

• 








1 

Mar. 4, 1911 

36 

1377 

20,000.001 | 

1018 Murray, Ky 

1 do 

Mar. 

4, 1913 

37 

878 

Site 


5,000.00 

July 1,1916 

39 

1 

267 

4, 500. 00 .... | 

1019 Muscatine, Tov, a... 

3 do 

June 

0, 1902 

32 

320 



15,000.00 

June 28,1902 

i 32 ! 

429| 

15,000.001909* 



June 

SO, 1900 

34 

777 

P» adding 


75,000.00 

June 30,1906 

34 

792 

20.000.00 










Mar. 4, 1907 

34 

1301! 

40,000.00 










Mav 27,1908 

351 

317| 

15,000.00] 

1020 Muskegon, Mich... 

9 Post office au-1 

June 

o, 1902 

32 

317 

Site and 1 i . 

i 

70,000.00 

June 28,1902 

32 

426 1 

10,000.001906 


customhouse 

Mar. 

i, 1913 

37 

8G9 

Extensio--. ■ <■ «iM>ii 



75,000.00 

Mar. 3,1903 

32 

1087i 

17,500.00 







land, 810,000). 



do 

33 

1159, 

20,000.00.... 



* 






i 

June 30,1900 

34 

698 

22,500.00 










Aug. 1,1914 

38 

612 

10,000.00 









i 

Mar. 3,1915 

38 

8261 

30,000.00 









| 

Feb. 28,1916 

39 

18 

15,000.00 





1 





July 1,1916 

39 

267! 

20,000 00 

1021 do 

— Rent of building... 

Mar. 

3, 1915 

3S| 

82G 

Temporary quarters 

and i 

3, 000. OOl 

Mar. 3,1915 

38 

8261 

3,000.00 

t 






moving expenses. 


1 



1 




Oct. 

G, 1917 

40 

3J8 

do 


3,000.00 

Oct. 6, 1917 

40 

348 

3.000 00 

1022 Muskogee, Okla. . . 

3 Post office and 

Maj 

30, 100S 

35 

541 

Building, on Government 

200,000.00 

May 30,1908 

35 

486 

50,000. 00 1915! 


com thouse 




. 

reservation. 

i 

1 

Mar. 4-, 1909 

35 

954' 

25.000.00 



Mar. 

1, 1909 

35 

954 

Site anthoi ized within limit 

1 

Mar. 4,1911 

30 

1377i 

140,000.00 



June 

25, 1910 

3o 

G97 

Limit increased 


360,000.00 

Aug. 24,1912 

37 

422 

25,000. 00 

i 







| 

i 

June 23,1913 

38 

11 

320,000.00 

1023 Mystic, Conn . 

2 Poat office . 

Mar 

4, 1**13 

3; 

87 i 

Sue and building 


55,000.00, 

July 29, 1914 

38 

563 

4,000.00.... 









1 

June 12,1917 | 

40 

no, 

20,000.00 


building. 


Contract in force 
for extension. 


Contract not 
awarded for 
building 
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Division' B — Statement of e rpcndita’\s for bud'bng (construction mid annual repairs, etc.) and sites , shouing outstanding obligations and balances , 
vitli nott " as to svrplus-fin>d d> no ?/,*, and other f at nr es ( Associated z« ith Division A by corresponding line numbers) — Contiuued. 


Expenditures 


Puddm r 


Sites. 


Outstanding obligations. 


Remarks 



, 

Consul* uou 

Extension^, 
all* 1 atioiis 

Ct' . 1 

Ann 1 d 

U* T »lllb. 

etf. 

Tot *! to Tune 

30, 191S 

f ost 

Pate of pur- 
chase. 

Site. 

Building. 

Balances. 

. 

1015 



$’,->74 3-> 

v 7 3. -30 71 

$15, 03 >.07 
7,02s 93 
10, '0 1.0) 
4,0) >.01 
12,*>>2 17 
is. O' 

1 

Mai 12. 1903 



i 

101 

1«*17 
1 •!, 

-0 ^9,2 0J 

J os, 971 o> 


1 , 1 70. 97 

fa 1 , 129. 96' 
71, OOo. 2 

A.i 10.19J7 
Boh. 2 19 19 I 




j 


2.0‘Ji (>i 

| 




Mav 3,1917 

1 2o,l9'3 

1 



101 f >i 
102 )! 
10211 
1022! 
102,11 

*71*9 > ‘.07 

1 v o7, 12 <.24, 

| 5, 9Jo 0 l 

*-491,909 2 » 


1 1. 11 I 

7 s, ”93 Os 




¥J',onO*»i 

Mol 01 

1 >9. M) 1 s 

0, 925 0 r 

Jin. 22.19.>1 j 


51 m.j 

* i, 

73. OJ. 

( 

’ 15, 77 >.22 

711,712.13' 

G3,oV>. OJ 
4,000 00 

Viig* 23,1909 
Mai 22,1917 



i 1,17 DO 

■ 

1 37 0.)' 



19, $63. no' 
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Division A . — Statement of legislative avlhorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work, 
other pertinent features . (Associated with Division B by corresponding line numbers) — Continued. 


Legislative authorizations. 


Appropriations. 


No. State and location ^ I Title of building. 


1024 1 Nacogdoches, Tex. 2 Post office 


1025 Nampa, Idaho... j 1 do 

102 f Napo'eon. Ohio. . ' 5^ do 

1027 XarragansettPier, | 2 do 

i i 

102S Nashua, N. II 1 2 do 


1029. Nashville, Tenn... 6 Post office and 
l customhouse. 



Statutes 


Date of act. 

o 

Page 

Project or object. 

. 

May 30,1908 

35 

530 

Site 

Mar. 4, 1913 

37 

873 

Building 


37 

877 

Site 

do 

37 

878 


! June 25,1910 
Mar. 4, 1913 

35 

688 

Site and building j 

37 

868 

Limit increased 

June 0,1902 

32 

318 

Site and building 

1 Aug 18,1856 

11 

93 

Site 1 

do 

11 

93 

1 uiiding ' 

do 

ll 1 

i 

93 Compensation to architects, 
etc. , 

, re h. 24.1S70 

161 

3‘9 

Sa.c or exchange of site 

Jan. 24. 1873 

17| 

419 

Bui ding 

Mar. 15,1570 

19 

| 

7 

Addmonal land, nit’ in 
limit, not toe ^ceed S1S.500. 

Mar. 3, 1*77 

19 

3:1 

Continuation 

' pr. 3« ‘,1878 

20 ! 

43 


June 20,1878 

20 

210 

do 

Mar. 3. 1879 

20 

377 

do 

June In, 1880 

21 1 

279 

Completion j 

Mar. 3, 1581 

21 

437 

' pproicl es 

.\ ue 7, 18^2 

22 

30c 

Compete approaches * 

M u r 30, l v 8s 

25 

4S 

Llevator 1 

June n, 1902 

32 

314 

F \ tension, etc 

Mir. 3,19.3 

32 

1205 

Limit i ir reased 

Mar. 4, 1913 

37 

870 

Ev tension, etc 1 

JUy 1,1916 | 

39 

267, 

Mail-corn eying machinery.! 


Limit of 
cost. 

Date of act. 

Statutes. 

> 

*1 
“■ 1 

$5,000.00 

May 

30, 1908 

35 

489 

55,000.00 

Mar. 

3, 1915 

38 

826 


Feb. 

28, 1916 

39 

18 


July 

L1910 

39 

207 

10,000.00 

July 

29,1914 

38 

563 

| 7,500 on 

..do . .. 

38 

563 

| 00 

Mn r. 

4, ION 

36 

1377 

19,000.00 

'ill? 

1, 1911 

38 

612 


Mar. 

3, 1915 

38 

826 

90,000.00 

June 

28, 1902 

32 

428 


Mar. 

3, 1903 

32 

1088 


-3pr. 

28, 1904 

33 

455 


Mar. 

3, 1905 

33 

ll. r 9 

1 20,000.00 

'ug. 

18, 1856 

11 

93 

< 95,000 00 

Mar. 

3, 1873 

17 

523 

I 9,500.00 

Mar. 

3. 1877 

19 

3 C 1 

] 

pr. 

30, 1878 

20 

43 


June 

20, 1878 

20 

210 ■ 

150.000.00 

Mar. 

3,1879 

20 

377 


Jure 

li.,1850 

21 

2. r 9 


Mar. 

3,1881 

21 

437 

13,000.00 

A ug. 

7, 1852 

22 

30( 

40.000.00 

Mar. 

3 1888 

25 

48 

35,000.00 

June 

28. 1902 

32 

425 

93,(00.00 

Mar. 

3.1903 

32 

1088 

| 75,000.00 

Apr. 

28,1904 

33 

455 

. 15,000.00 

Mar. 

3, 1905 

33 

11. r 9 

* 6,000.00 

Feb. 

27, 1906 

34 

31 

1 4, 000. 00 

June 

30, 1906 

34 

698 

100,000.00 

Mar. 

4. 1907 

34 

1301 

1*0,000.00 

Mar. 

3,1915 

38 

826 

1 400,000.00 

July 

1,1916 

39 

•7 


June 

12, 1917 

40 

110 

j 3,500.00 

1 

July 

1,1916 

39 

267 


Remarks. 


$5, 000. 00 1918 
20,000.00 
5,000.00 
30,000.00 
9,500.00 .... 


bunding. 


F. Manton "Wake- 
field. architect. 


Contract in force 
I for extension 
Contract not 
awarded for 
mail - conveying 
machinery 
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Division* B . — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances, 
with notes as to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line numbers ) — Continued. 






Expenditures. 





No. 

Buildings. 


Sites. 

Outstanding obligations. 

Remarks. 


Extensions, 
Construction alterations, 

, etc. 

i 

Annual ^ 
repans, 
etc. | 

Total to June 
30, 1918. 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

Balances. 

1024 

$43, 964. 73j 

I 

i 

$43,961.73 

84.544.04 

Aug. 17,1915 


87, 777.32 

83,257.95 

1025 

1026 

1 


i 6,2 0.0) 

| 7,5 OOI 

1 Tan. 15,1917 
. c e t. 15 1915 




1027 

*49 6?5 10 

8721. 7 i 



51, 446 92 

19 0 ) ). 00 

leb. 27,1912 



Surplus fund, June 34, 1918, 8314.84. 

1023 

*72,839.05, 

| 

3,923. 97 

76,703.02 

; 

17,034.1) 

I 

A» r. 22,19 3 
[Feb. 14, 1370 

) 


1029 

*404, 684. 44 j $453,532.70! 

64,597.64 

922,864. 73 ( 

( 33,540.00 

^ V ir . 29,1 >76 
Jun 7.1377 

[ 

ISO, 327. 41 

7,233. 13 
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PIVJ8ION A.~ 


Statement of legislative authorizations and appro prmlions, with notes relative to the acquisition of sites, the progress of the work , and K 
other pertinent features. ( Associated with Division B by corresponding line numbers) — Continued. 


Legislative authori nations. 


Appropriations 


No. 


State and location. *= Title of building. 


! Statutes.! 


Date of act. T 


1030i Nashville, Tenn .' Lent of buildings 


Mar 3,1915 ‘ 38 826 


1031 1 Natchez, Miss 7 Post od’cc ‘June 0,1902 32 1 318| 


1032 Natchitoches, La.. 8 do do 32< 321 

, I Mar. 3,1903 32 12071 

• j Mar 3,1905 33 — 

I I 


Project or object. 


Temporary quarters and 
moving expense-' 

Site and building 


I Statutes. 


Limit of 1 
cost. ! 


Date of act. 


520,000. CO 
50, 000. 00 


Mar 3, 1900 


1033] Naugatuck, Conn. 3 do Mav 30,19^8 35 533' Site 


Site 

r-ui’dmg 

Exchange of <nre without 
I additional cost to I’mted 
1 States. 


June 28. ] 902 
Mar. 3, 1903 
I Apr. 28,1904 
j Mar. 3,1905 
5.000.09 June 28,1902 
00, 000. 001 Mar. 3,1903 
j Apr. 28,1901 I 


1034, N avasota. 1 ex . . 


1035 Nebraska Clf\, 
Xebr 


103b, Xeenali. Wis. 


Tune 25,1910 3b GS9 Limit lnciea«ed. 
Mar. 4,1913 > 3/ 871 1 Building 


8 do Mav 30,1908 35 530 Site .... 

Mar. i, 19L3 37 S72 building 


5, 000. f 
50,090. 1! 


1037 Xephi, Utah. 

I 


32' 428 

32, 1088 

33 455 

33 1159 
32 429 

32 1038 

33, 450 


15,000.09! May 30,1908 
15,0(X).00 Mar. 4.1911 
80,000 00| Mar. 3,1915 ! 
I Feb. 2S, 1910 | 
July 1, 1916 | 
).00l Mj« 30,1908 
). 00i Abr. 3,1915 
; Feb. 28.1916 ! 
] July 1, 1916 1 

1 Fo-d o r <cc and Mar. 3,1883 23 1^3 ^ite end lvilding 75,000 00, Mar. 3,1.885) 

cow House 'ng. 4, lb'' i 24 223 AppiOiCles 5.000. 0*J .'tig 4, 1880 

Mar. 3,l°s7 24 510 Comp Vi ion of 1 uiMing. .. . 31.00ti.00 1 > Mur. 3,1887* 

Tune 30.1906 34 775 \ddiiio iai land, evteu-ion, 8,000 t!d June 30,1906 | 

! etp • | 

b Post olhee June 25,1910 36 693 Site 7,5(>0 00 Mar. 4,1911 1 

Mar. 4.1913 37 873 Building 80,000 00‘ Mar 3,1915 ! 

■ Feb 28, 1910 I 

- * - ’ July - 1^ 1916 

i June 12,1917 I 

1--- -do do 37 S79 Site 5,000.00 July 29,1914 - 


Amount. 


$20, 000. 00| 

Ifi.iVm in 

I 1 ‘ i M I. I II 
1 1 1, 1 ll N I III 

I . 1 >"l I" 

r non no; 

ii i ( i h H i i H i 

30 , 000. 00 


S3 

S : 


Remarks. 


1907 


487! 
13771 
8261 
18j 

39j 267 
35! 4*9 

38| 82i) 

391 18 

391 267 
23. 4«3 
21 1 223 
2M 5101 
3tj 790 

3o! 1377) 
38* 82b 1 
39, 18, 

39’ 267i 
40 110, 

38' 563| 


15.000. 

15.000 

25. 000. 

25.000. 

30.000 
5.000. 

15.000 

15.000. 

20 . 000 . 

75.000. 

5. 000. 

31.000. 

8 . 000 . 


001917 
00 
Oft 
00 
00 
00 
00 
00 
00 , 

00 [ 
oo; 
oo 
uo 


1917 


|18S9, 


7, 500. 00(1918 

1 , 000 . 00 : 

31.000. 00 

33.000. 00 

15.000. 00 ; 

5,000.00 .... 


g 

o 

w 

O 

H 

W 

W 

w 

cl 

W 

< 


3 

o 

> 

w 

Q 

3 

l-H 

a 

Q 


No proiision for 
building. 


V — 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites, the progress of the work , and 
other pertinent features. (Associated with Division B by corresponding line numbers) — Continued. 


Mo. 


State and location. 


1038 Nevada, Mo.. 


Legislative authorizations. 


Title of building. 


15' Post office. 


1039 New Albany, Ind 3 


! 


1040 Newark, Dei 1 


1041 


Newark, N. J 10i 


1042 


.do. 


10 


do 


Post office.. 


Post office and 
customhouse. 


Post office. 


i i 


i 

» of act. 

Statutes. 

Project or object. 

Limit of 
cost. 

Late of act. 

Statutes. 

i Date 

i 

'o 

> 

«• 

fcc 

03 

P* 

> 

W) 

<3C • 
pH 

June 

6,1902 

32 

318 

Site and huilding 

$io, ooo.ro 

June 

28,1902 

32 

428 

Mar. 

3. 1905 

33 

1159 

Exchange site 


Mar. 

3,1903 

32 

1088 

June 

30, 1906 

34 

773 

Limit increased 

10,000.00 

Apr. 

28, 1904 

31 

45b 

May 

30, 1908 

i 35 

522 


25,000. CO 

Mar. 

4,1907 ; 

34 

1301 







Mar. 

4,1909 

35 

954 

Mar. 

3,1885 

23 

483 

Site and building 

100,000. ro 

Mar. 

3.1885 

23 

483 

Mar. 

3,1887 

24 

510 

Approaches 

4,000. CO 

Mar. 

3,1887 

24 

510 

i June 

25, 1910 

36 

679 

Extension, etc 

35, 000. ro 

Mar. 

4,1911 

3b 

1377 

, Mar. 

4, 1913 

37 

867 

Limit increased 

38, 000. L0 

June 23,1913 

38 

1 

1 






Aug. 

1.1914 

38 

1 612 

Mar. 

4, 1913 

37 

877 

Site 

5,000.00 

July 29,1914 

38 

563 

May 

1, 1916 

39 

60 

New site to bo exchanged. 






Mar. 

1, 1888 

25 

43 

! Additional land, extension, 

350, 000. 00 

, Mar. 

1, 1888 

25 

43 





| etc. 

i 

[Mar. 

3,1891 

26 

951 

May 

2,1890 

26 

100 

Additional land and build- 

300,000.00 

Mar. 

2, 1895 

28 

912 





ing; removal of old build- 


1 June 11,1896 

29 

4141 





ing. 


June 

4, 1897 

30 

12 

Tune 

4, 1897 

30 

12 

Limit increased 

66,000. 00 

Mar. 

3, 1901 

31 

1135 

lar. 

3, 1901 

31 

1135 

Extension, etc 

85, 000. l)0| 

June 28, 1902 

32 

421 

time 

28, 1902 

32 

421 

f omplction 

15,000.00 

July 

1, 1916 

39 

267 

/uly 

1,1916 t 

39 

267 

Mail-con vcying machinery. 

10,000.00 





Jar. 

4,1913 ' 

1 

37 

883 

Site and building (site, 

1,800,000.00 


i 



1 




$800,000); old building 






1 




and site to be sold; pro- 










ceeds for site and toward 










co istruction of new build- 






i 




ing. 






I mg- 

11, 1913 

38 

109 

Amends above, and author- 






1 

i 



izes employment of tech- 






[ 




nical services, etc. Pro- 






1 




ceeds of sale appropriated. 







Appropriations. 


Amount. 


$ 10,000 00 
10 , 000.00 
20 , 000. 00 
10 , 000.00 

25.000. 00 

100,000 00 

4,000.00 

25,(300.011 

10.000. 00 

38, 000. on 

4,000.00 


1910 


188bj 

19ic| 


3^o non no'iw. 

1 1 li M h H i i H l 

50.000. 00 

150.000. 00 

6b, 000. 00 

85.000. 00 

35.000. 00 1903| 

10 . 000 . 00 ' .. 


Remarks. 


No provision for 

bLUvUng. 


Contract not 
awarded for 
mail - conveying 
machinery. 


Division 




Expenditures. 


No. 

Buildings. 

Sites. 

Construction. 

Extensions, 

alterations, 

etc. 

Annual 
repairs, | 
j etc. . 

1", P.'l". 

Cost. 

Late of pur- 
chase. 


*$69 633 on 

| $72,599 72 

$3, 145. 23 

$72,778.23 

175,516.37 

$4,527.32 
14, 151. 77 
4,000.0 ) 

June 11,19^3 
Se t. 25, 1385 
Dec. 13,1914 

\ a \r ^ 1 1 

JAMS 

1039 

1 *89,816.56 


13, 13 J. 09, 

1040 

1041 

. *404,839.62 

j 100,000.00 

1 | 

l 1 100,285.56 

1 

j 605,125.13 

f 50,026. 0J 

\ 61,137.1* 

1 250,023. 2 J 

j ft £$y o jlolhj . 

Sept. 15, 1338 
Mar. 3J, 1393 

1045 

i\ 





Outstanding obligations. 


I 


Site. 


Building. 


Balances. 


Remarks. 


Sin pin » bin I, Jim* 1 3 », l'JI\ ftl'W 


$10,033. 03i 
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Division A . — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites, the progress of the work , and 
other pertinent features. ( Associated with Division B by corresponding line numbers) — (‘on tinned. 


Legislative authorizations. 


Appropriations. 


No. 

| State and location. , 

•J2 

'D 

fcf 

E 

O 

Title of building. 

Date of act. 

Statutes.; 


1 

I 1 

Page. 

1043 

j Nett ait, N. Y 

36 

Post oiTicc 

May 30, 190S ; 

1 

; 35 

530' 

IO44! Nett ark, Ohio 

17 

do 

‘ June 30, 1900 1 

1 

i 34 

7S0 1 





J June 25, 1910 I 

36 

67S 


1 



Aug 22,1911 | 

37 

31 1 

1045 

New Bedford, Mass 

16 

Customhouse am] 

July 13,1832 

4 

574 




po c t office ( old). 

June 27,18.34 

4 

697 


I 



May 9, 1S3G 

• 5 

24 1 


l 



May 8, 1 S 10 

5 

379 


1 



Mav 15, 1850 I 

y 

126 . 

104G 

1 do 

16 

Customhouse and 

Feb. 20,1M5 

23 

30S, 


I 


post otlice (newh 

Aug. 4. 1830 

24 

223 . 





Mar. 3, 1837 , 

24 

510 





Aug. 5, 1892 

27 

350 

I 

1047 

do 

16 

Tost office 

May 30. 1908 . 

33 

534 1 





June 25,1910 

36 

695, 

1048 

Nettbetn, N. O.. . 

1 

Post office, comt- 

Mar. 2, 18S9 

25 

864 




hou-'e, and cus- 

June 30, 1906 

34 

774 




tomhouse. 

May 30,1908 

35 

525 

1049, 

Nettberiy, S. O. . . 

3 

Fo=t office 

..do 

35 

531 





June 25,1910 

36 

678 

1050' 

New BrauiifeK 

14 . 

.. .do 

Mav SO.lf'OS 

33 

536 


Tex:. 



Mar. 4, 1913 

37 

872 


Remarks. 


Project or object. 


Limit of 
cost. . 


Date of act. 


530 1 Rite and building i S50.000. 00 


.do. 


proceeds for the purchase 1 
of new one. 


Site and building. 

Additional 

Completion 

Repairs 

do 

Additional land... 
do 


tion made available for j 
building. I 

Site ' 

Building I 


l SiS'il’ HIM, C‘C. 


90, 000. 00 

100,000.00 


I 

15 , 000 . 00 
8 , 200.00 
7,200.00 

300.00 

845.00 
20,000. 00 
30, 000. 00 

100 , 000.00 


125.000. 00 

330. 000. 00| 

75. 000. 00 
5,000. 00, 

15.000. 00 

50. 000. 00. 

10.000. 0U 1 

7, 300.00 

50. 000. 00 


May 

Mar. 

Aug. 

June 

Mar. 

Mar. 

June 

Aug. 

Mar. 

June 

July 

June 

May 

May 

May 

Feb. 

Aug. 

Mar. 


30. 1905 
4, 1911 

24, 1912 

30. 1906 
4, 1907 
4,1909 

25, 1910 
24, 1912 
3, 1915 
-12, 1917 
13, 1832 
27, 1834 
9, 1836 
8, 1840 
15,1850 
20, 1SS5 

4.1886 

3. 1887 


May 30,1908 
Aug. 24,1912 
June 23,1913 
Aug. 30, 1890 
Mar. 3, 1891 
June 30, 1906 
May 30,1908 

do 

Mar. 4, 1911 
June 23,1913 
May 30,1908 
Mar. 3, 1915 
Feb. 28,1916 
July 1, 1916 


Contract in force 
for building. 
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Division li —StaUmnit of r rpendiiures for building ( construction and annual repairs, etc ) and sites , shewing outstanding obligations and balances, 
mth notts os to su) plus-fund deposits , and other features. ( Associated villi Diiision A by corresponding line numbers) — Continued. 


Expenditures 


No 


buildings. 


Sites. j Outstanding obligations 


Remarks. 


Extensions, Annual 

Construction alterations, rcpans, 

etc. etc. 


Total to June 
30, 191’'. 


( ost. 


Pate of pur- 
chase. 


Site. 


building. 


.1 


Balances. 


1043 

•’$!«, 9^7 

04 ... 

SI, ^01 

02 

1044 

97, 00s 

21 

9M 

79 

10 S3 

1 27. 500 

01) . ... 

lh. 237 

47 

1046 

"1113,115 

v» 

31, m 

61 

1047 

'329, 1*5 

01* . 

1 , < 09 

19 

1018 


60 Sis. 997 51 

20,341 

ns 

1019 

33,000 

71 

841 

01 

n»-.d 

4; 040 

20 

851 

47 



90l 

c, ‘l,0°0 

00, 

Tub 

13,1010 . 

97, 993 

°°;( 

19,519 
In, 00] 

50; 

Ol'i 

Tnl Tr 
M u 

13,190.8 il 
} 

11,737 

17 1 

4.9.10 

on 

\pi 

9,P33 

12*1,609 

17! 

U/-11 

55* 

t cb 

7,18^0 !.. 

331,091 

50 

108,000 

On. 

MdV 

29,1909 j.. 

108,085 

21 

0.2o3 

10 

July 

8,14)1 L 

53,M2 

35 

3,500 

00. 

Aiu. 

9,1909 L 

n sin 

63| 

0.300 

00 

J une 

22,1910 


£20, 101 80 j $38,009.49 


3i 50 

050,00 4, 409. so 1 


Surplus fund, Juno 30, 19 IS $20,514 99 
Surplus fund, June 30, 1916, SI, 444 79 
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Division A . — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work , and Jg 
other pertinent features. {Associated with Division B by corresponding line numbers) — Continued. ^ 


No 

State and location. 


1 

i 

Legislate e authorizations. 

Appropriations. 

Year occupied. 

Remarks. 

+5 

a 

bo 

§ 

o 

J Title of building. 

1 

j Date of act. 

Statutes 

Project or object. 

1 

Limit of 
cost. 

Date of act. 

Statutes. 

Amount. 

o 

> 

© 

bO 

c3 

P* 

j 

o 

> 

i 

a* 

1051 

NewBrighton, Pa. 

24 


Mar. 3, 1899 

30 

1353 

Site and building 

$75, 000. 00 

Mar. 

3, 1899 

30 

1075 

$.37, 500. 00 

1902 





June 6,1902 

32 

315 

Limit increased “ 

5,000.00 

June 

6, 1900 

31 

590 

’ 37 ; 566 . 661 











June 

28, 1902 

32 

425 

5.000.00 



1052 

New Britain, Conn 

1 

do 

June 30,1906 

34 

778 

Site and building. 

140, 000. 00 

June 

30, 1906 

34 

792 

60,000.001910 




1 







Mar. 

4,1907 

34 

1301 

50,000.00 












Mar. 

4, 1909 

35 

954 

30. 000. 00! 



1053 

New Brunswick. 

3 


Mar. 1,1899 

30 

968 

do 

100,000.00 

Mar. 

3, 1899 

30 

1075 

50,000. 001903 



N. J. | 



June 6, 1902 

32 

312 

Limit Increased 

15,000.00 

June 

6, 1900 

31 

590 

50, 000. 00| 






May 30,1908 

35 

525 

Extension, etc 

45,000.00 

Mar. 

3, 1903 

32 

1088 

15,000.001911 











May 

30, 1908 

35 

483 

20,000.00 












Mar. 

4,1909 

35 

954 

25,000 00 



1054 

Newburgh, N. Y.. 

26 

do 

Jan. 12,1891 

26 

714 

Site and building 

100,000.00 

Mar. 

3, 1891 

20 

951 

100 , 1 m 00 

1898 


1055 

Newburyport, 

6 


June 25, 1910 j 

36 

690 

, Site 

25,000.00 

Mar. 

4,1911 

36 

1377 

25,000.00 



Contract not 

1 

Mass. 

1 


Mar. 4,1913 

I 37 

871! 

I Building 

70, 000. 00 

Feb. 

28,1916 

39 

18 

28.000.00 


awarded for 

1 




1 





July 

1,1916 

39 

267 

28,000 00 


building. 

1 


1 


j 





June 

12,1917 

40 

110 

14,000 00 



1056 

Newcastle, Ind.... 

6' 

do 

June 25 1910 , 

36 

685 

Site and buiMing 

75 000 00 

Mar 

4.1911 

36 

1377 

17 000 00 

1917 




i 


July 22,1914 1 

38, 

613 

Limit increased 

15, 000 00 

June 

23.1913 

38 

11 

30 000 00 





i 






1 

Aug. 

1 1914 

38 

611 

28 000 00 





i 


1 



1 


Mar. 

3 1915 

38 

826 

15 000 00 



1057 

New Castle, Pa 1 

24' 

do 

June 6,1902 j 

32 

319 

Site and building 

125, 000. 00 

June 

28.1902 

32 

428 

25.000 00 

1906 



* 


I 

1 

j 





Mar. 

3 1903 

32 

i 1088 

31.250 00 



1 



\ 

J 


1 


i 


Mar. 

3 1905 

33 

1159 

30.000 00 



l 

1 

1 


i 

1 

1 


1 

June 

30 1906 

34 

698 

38 750 00 



1058 

Newcastle, 'Wyo... 

1 

do 1 

Mar. 4, 1913 

37 

879 

Site ' 

5, 000. 00 

Julv 

29 1914 

, 38 

, 563 

3 000 00 

. ... 

No provision for 


| 

i 

1 


i 

1 



Ji ly 

1,1910 

39 

1 267 

1,400 00 


1 biiilJing. 

10591 

New Haven, Conn., 

3| 

do 1 

June 25.1910 

36 

694, 

Site and building (sale of 

1,200,000.00 

Mar. 

4 1911 

36! 

1 1377 

400 000 no 


Contract in force 

i 

1 

f 

j 



t 

old building: proceeds to 


Aug. 

2t 1912 

37 

422 

125 000 00] 


for building. 


; 



1 


1 


| 

June 

23 1913 

[ 38, 

H 

125.000.00 


J. fl. Rogers, 




i 



1 

miscellaneous receipts). | 


Aug. 

l, 1914 

1 3S! 

i 613 

150 ooo.noj 


architect. 




i Mar. 4,1913 J 

37 

880 

Limit to be increased , 

400,000.00 

Mnr. 

3, 1915 

38, 

826 

401,000 00 




, 


l 




3400,000 or so much there- 


Tuly 

1, 1916 

39 

267 

100,000 00 




i 






of as is realized from sale . 


Apr. 

17, 1917 

40 

5 

200,000.00, 






i 



0f0ld!'b ■rnl|. l Mlilii| l ' 

t 





1 







Aug. 1,1914 ! 

3S 

613 

Install in ni »■ i'iiI'h'i: no- 

1 





1 






. 1 

1 



vices. | 






! 



• 



i 

Apr. 17,1917 1 

40 

5 

Limit decreased $100,000. | 





J 

1 

- 
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Division B . — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplns-fund deposits , and other features. ( Associated uith Division A by corresponding line numbers)— ^Continued. 


Expenditures. 


No. 


1051. 
10521 
105 i 
1054 

1055, 

1056, 
1057 
1058 1 
10591 


Buildings. 


Construction 


Extensions, 

alterations, 

etc. 


Annual 

repairs, 

etc. 


Total to Tune 

30, 1918. 


Bites. 


Cost. 


Date of pur- 
chase. 


Outstanding obligations. 


Site. 


Building. 


Balanoe3. 


Remarks. 


*S64,921 36 
*101,475 05 
*85,206 64 
*u3,323 H 
78 17 
53,937 84 
*S5, 947 9b 

' 983,487.03 


S41, 773 37 1 


S5,093 49 370,014 Sj 

4,703 79 103,238 84 

6,399 67 1 123,379 68 

11,402 81, 74,723 94 

6 881 85 05 

1,041 97( 51,979 81 

5,588 S 7 91,536 83 


983, 487 03| 


$15, 078 64 
33, 554 98 
29, 793 36 
36,676 87 
25,600 00 
17,000 03 
24,997 72 
4,400 00 
350,000.00 


Sept. 27,1899 
icb. 23,1907 
Apr 11,1900 
June 29,1892 
May 3, 1912 
May 11,1911 
Dec. 9, 1903 
Dec. 22,1916 
Aug. 9,1911 












$1,500 00, $68,421 83 

3, 102. 30j 15,959.86 




151,129 63. 15,383 34 
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Division A. — Statement of legislative auihorizations and appropriations , with notes relative to the acquisition of sites t the progress of the ivork, and 
oiher pertinc/if features. ( Associated with Division B by corresponding line numbers) — Continued. 


No. 

i 1 

State and location. | ^ Title of budding 

— 



Legislative authoii/atioKs. 


Appropriations. 



Statutes 




Statutes.) 


3 

p. 

g Remarks 


l ^ 

l £ 
o 

1 o 

P ’Ip o' 

i 

^ i 

o 

> 1 

t 

c3 

PU 

Project oi object 

cost"' 1 Datp of * ct 

1 

! 

o 

> 

t 1 

(3L* 

Amount. 

o 

c5 

<L i 

5* 

1010 

New Haven/ onn. 3 Post office and 

Auk 

4,lb54 

io' 

571' 

Site and building 

S113.500 Oo| Aug 

4,1854 

10 

571 

5113,500.00 

1860 Sold Feb. 28, 1917. 


eustomnouse 

. ...do 

10 

571 

Tee to architects 

8,800 00 do 

10 

571 

8,800.00 

Partial payment* 



June 

12.1S5S 

LI 

3?3 

Completion 

60,000.00 Jime 

or 

3 

(M 

n, 

323 

60,000.00 




do 

11 

32 1 

"'encmg, giadmg, etc 

8,500 00 do 

ill 

324 

8,500.00 




June 

23, 1*74 

18 

223 

Repaiis, etc 

20,000 00 June 

23 1874 

18 

228 

20 000.00 




Tuiv 

7 1**> 

23 

196 

Extension, etc 

50, 000 00, July 

7 1884 

23, 

196 

50.000.00 

| 



Aug 

4 1*'G 

24 

223 

Tay n-ses^ment for connoc- 

210.00 Aug. 

4 1886 

21 

223 

210 00 



i 




l 

tion nit’ 1 cit’’ sewn. 

Aug. 30 1S90 

26 

372 

25,000.00 




Aup 

30 1*90 

26 

372 

Additional land 

25,000 00’ Mar. 

3 1S91 

261 

951 

40,000.00 




Mar. 

3 1*91 

'2b 

931 

E*t°D*iou. etc 

40,000 001 Alar. 

2 1895 

281 

847 1 

3,000 00 




Mai 

2 1^15 

2* 

847 

Fealrv ij»pa«ani5, etc. ... 

3.000 00 1 May 

27, 1908 

35' 

319 

50,000.00 

i 



Mas 

27, 190S 

J5 

319 

i>ten mu, dc 

50 000.00 








Time 

25 1910 

36 

694 

Site and building to te sold ; 

1 


1 



I 






i 

miscellaneous leccipts. 









Mu 

4 1913 

37 

ShO 

PiococJs of sale to be ap- 



1 



i 







plied to new building 

, 


1 



! 

1061 

New Itciia, La 3 Postorfce . 

Mu 

2 1899 

30 

100a 

Site ond buiiJmg 

60,000.00 Mar. 

3, 1899 

30 

1075. 

25, 000.00 

1903 








| Mar. 

3, 1901 

31 

1131 

25 000 00 

1 

1062 

New London | 2 in im&e en 1 

Tids 

13 1*32 

4 

574 

do 

5,000 00. July 

13 1832 

1 

574 

5,000 00 

1835, 


Conn iii tu r ce 

Mu 

2. 1M3 

4 

62* 

(Vmnletion 

4.000 00' Mar. 

2 1833 

, 4 

628' 

4 000 00 




Time 

27.1b3i 

1 

6 17 


9,000 00 June 

27. 1S31 

, * 

697 

9 000 00 

1 



Mav 

S 1*10 

5 

379 

Hep m* i 

1.700 00, May 

8,1310 

5, 

379 

1,700.00 

l 

! 


>lllV 

27 ]S'2 

6 

813 

( «»*P met nt e vpenses 

6’7 37, Julv 

27,1*12 

6 

813 

637.37 

j 


i 

Aug 

5 l w 18 

9 

711 

M ,te«ni ‘'’aim 

1 817 2l! Aug. 

5,1*48 

1 9 

731, 

1,317.21 

l 

1063 

do 2 Post Ml-ce 

June 

20 1390 

26 

162 

M*e and bm'dmg 

75 0T0 00j Aug. 

30 1S90 

i 26 

373 

25. 000 00 1S9S 

1 

1 

June 

30 190o 

34 

7*2 

AdJit'onal land 

6 500 00 Afar. 

3. 1S91 

1 26 

951 

50 000. 0C 

. 



May 

30 191)8 

35 

324 

EAen ion. etc 

50. 000 00 June 30, 1906 

! 31 

791 

6.500.001911 

1 





l 


May 

30, 1908 

35 

482 

20,000 Of] 









i Mar. 

4,1909 

[ 35> 

954 

30.000.0C 


106 ij 

New Mmtmv n’e, 1.. ..do 

Ma- 

4.1913 

37 

S79 

°ite 1 

12 500.00 July 

29. 1914 

l 38j 

563 

12.500.00 

No provision for 

i 

W. Va 





-1 

1 





v \ buflding. 

1083 

v ewmn, . i .... dc .. 

Juue 

30 1<>06 

3t 

7*2 . 


7,500 00 June 30,1906 

34 

791 

7,500.00 1911! 



Ala^ 

30 190* 

3"» 

526 

Emlding 

45,000.00 Mav 

30, 190* 

351 

483 

20.000.00 

1 



June 

2C. 1910 

3o 

G77 

Limit increased 

7 500 00 Mar. 

4.1909 

35* 

951 

25,000.00 









Afar. 

4.1911 

361 1377 

7,500 00 

i 
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Division B. — Statement of erpenditvres for bvVding (coast ruction and annual repairs, etc.) and sites , showing outstanding obligations and balances , 
v ith notes as 10 surplus-fund eh pnsv^ and otlur future s. (Associated uith Division A by corresponding line numbers) — Continued. 


Expenditures 


No. 

Buildings 

Sites. 

Outstanding obligations. 


Remarks. 


Construction 

Extensions, 

alteiations, 

etc. 

Annml 

repairs, 

etc. 

1 

Total to T one 
30, 101b 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

Balances. 


106 

*S15S 143,50 

9145 135 52 

S 70 513 

j 

9 * 73 702 82 

/ <?25, 500. 00 

June 1, 1855 

\ 




1061 

*-41 tg i o: 


j 710 


47 620 79 

\ 23, 032. 22 

b 121 95 

Feb. 10,1891 
Dec 11,1900 





1062 

« i4 } goo O' 


2 ^’oi » 

30 

3 s; 230 3 ° 

i 3 422 2 7 

| Ma 3 18' 1833 





1063 

SiClQ Qtjfi on 

37 703.77 

8 280 

<)t, 

<r, 91, id 

'/ 25,0 3.10 

Mar. 27,1893 

L* 

$225. 00 


Surplus fund, June 30, 1916, $12,071.23. 

1064 

dOj ouUi ou 





,\ 6,481.78 

1 12,250 00 

May 20,1907 
June 20, 1916 

/ 




1065 

i-->2 <S9 71 


! i in 

21 

r >5, c 20 95 

! 7, 190 25 

Jnh 9,1907 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features . {Associated uith Division B by corresponding line numbers ) — Continued. 


Legislath e authorizations. 


Appropriations. 


No State and location, « Title of building. 


Date of act. 

— 

o 

> 

Page 

Project or object. 

Mar. 3 1845 

5 

761 

Elans 

Mar. 3 1847 

9 

164 

Building 

Aug. 12 1848 

9 

2U6 

Continuation 

Mar. 3,1849 

9 

364 

do 

May 15.1S.50 

9 

426 


Sept. 30 1850 

9 

539 

do 

Mar. 3, 1851 

9 

609 


Aug. 31,1852 

I 

87 

do 

Mar. 3, 1853 

10 

202 

do 

Aug. 4, 1854 

! 10 

560 1 

do 

Mar. 3 1855 

10 

658' 


Aug. 18.1856 

11 

84 1 


Mar. 3.1857 

11 

221 

do 

June 12.1<*f.8 

11 

323 



, June 25, I860 

I do 

do 

. .lul\ 23 ISM 
Apr. 20.1870 
July 15,1870 j 
! Mar. 3,1871 
I June 10,1872 
i Mar. 3,1873 
i June 23,1874 

do 

! Mar. 3,1875 
July 31,187o 
/pr. 30,1878 
I June 20, 1878 
I Mar. 3,1879 
June Hi, 1880 
I Mar. 3.1881 
/ ug. 7, 1882 
Mar. 3.1883 
l July 7,1884 
, Mar. 3,1885 


105 Preserve unfinisl ed work . 
105 Pay for material deli\ ered. 

10.)' Space for post oflice 

199j Material, etc 

86 Repairs 

295 do 

509, Continuation 

352' do 

523, Completion 

227 do 

227| Granite woik 

394 Continuation 

UOJ Completion 

43 Continuation 

210 do 

377 do 

259 Repans.etc 

435 Complete entrance 

304 R epaij s and ele\ at or 

G03 Complete approaches, etc.. 

196 Plumbing, etc 

481, Repaiis, etc 


Limit of 
cost. 


1500 00 
100 , 000.00 
130, 758 00 

150. 000. 00 

100 . 000 . 00 

200.000.00 

250.000. 00 

150.000. 00 

324.000. 00 

395.000. 00 

275.000. 00 

300.000. 00 
300.000 00 

250.000. 00 
5.000.00 

25.000. 00 

20 . 000 . 00 , 

4.268 65 

25. 000 00 

25. 000. 00 

150.000. 00 

300.000. 00 

170.000. 00 

191.000. 00 
43,327.85 

100.000. 00 

29.000. 00 

10.000. 00 

30.000. 00 

40.000. 00 

47.000. 00 

40.000. 00 

00,000.00 

15.000. 00 

25.000. 00 

15.000. 001 


Mar. 3.1845 
Mar. 3.1847 
Aug. 12,1848 
Mar. 3. 1849 
May 15.1850 
Sept. 30. 1850 
Mar. 3, 1851 
Aug. 31.1852 
Mar. 3, 1853 
Aug. 4. 1854 
Mar. 3. 1855 
Aug. 18,1850 
Mar. 3.1857 
June 12,1858 
June 25. 1860 

do 

do 

June 23 1866 
Apr. 20.1870 
July 15,1870 
Mar. 3. 1871 
June 10,1872 
Mar. 3,18-3 
June 23,1874 

do 

Mar. 3, 1875 
July 31, 1876 
4pr. 30,1878 
June 20, 1878 
Mar. 3,1879 
June 16,1880 
Mar. 3, 1881 
.A ug. 7,1882 
Mar. 3,1883 
July 7, 1884 
Mar. 3,1885 


$500.00 1860 Site ceded by city. 


100.000 00 

130.758.00 

150.000. 00 

100.000. 00 
200 . 000.00 

250.000. 00 

150.000. 00 

324.000. 00 

395.000. 00 

275.000 00 

300.000. 00 

300.000 00 

250.000 00 

5.000.00 
25 000 00 
20.000 00 
4,268 65 
25,000 00 

25.000. 00 

150. 000. 00 

300.000. 00 

170.000. 00 

191.000. 00 
43,327.85 

100.000. 00 

29.000. 00 

10.000. 00 

30.000. 00 

40.000. 00 

47.000. 00 

40.000. 00 

60.000. 00 

15.000. 00 

25.000. 00 

15.000. 00 
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Division B .—Statement of expenditures for building (construction and annual repairs, etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. • ( Associated with Division A by corresponding line ramfars)— -Continued. 


No. 

Expenditures. 

Remarks. 

Buildings 

Sites. | 

j Outstanding obligations. 

Balances. 

i 

Construction. 

Extensions, 

alterations, 

etc. 

Annual 

repairs, 

etc. 

T i 1 " 1 4 - T sr ** 

° ■ • i 

Cost. 

! 

Bate of pur- 
chase. 

Site. 

Building. 

1036 

*S4,221,824.40| 

$55,604.05 

$275,823.02 

$5,057,341.47 




1126,783. 72| 

$4,123.75 

Surplus fund, June 30, 1917, $89. 
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Division A . — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work , and 
other pertinent features. ( Associated with Division B by corresponding line numbers) — Continued. 


No. ' State and location. 


1066 New Oi leans, La. ! l| 
(continued). 


Legislative authorizations. 


Title of building. 


Date of act. 


Customhouse I Oct. 2, 1SS8 

Mar. 3,1901 
Mar. 4, 1909 
Aug. 1,1914 
July 1, 1916 


LOO 7 do 


1 Marine hospital... 


Aug. 7, 1S82 
Oct. 2, 1888 
Aug. 30,1890 
Mar. 3, 1891 
Aug. 5,1892 
Mar. 2 , 1895 

June 11,1896 


Statutes . 1 


Project or object 


Appropriations. 


Limit of 
cost. 


Date of act. 


506 

1135 

954 

613 

267' 


306 1 
506 
373 
951 
350 
914 


29 416 


June 4.1807 30 

Mar. 3, 1899 j 30 
Mar. 4,1907 i 34 
Aug. 1,1914 | 08 

Mar. 28,1918 ! 40 467! 


106 -s 


.do. 


1 Mint. 


Mar. 2 , 1S35 1 
Mar. 3, 1837 
Julv 7, 1«3S 
Jill V 20,1840 
July 17,1844 
Aug. 10,1846 • 
Mar. 3, 1847 , 
Mai. 


Sept. 

30,1850 | 

9 

531 

Aug. 

31, 1852 

10 

83 

do l 

10 

83 

A ug. 

4, 1S54 

10 

535 

Mar 

3, 1855 

10 

674’ 

Alar. 

3,1857 

11 

242 


Alterations, etc 

Heating apparatus, etc 

Lookout gallery 

Remodeling, etc 

Lighting fixtures within 
limit. 

Site and building 

Approaches 

Electric-light plant 

Ward 

New mains and cisterns 

Laundry and attendants’ 
building. 

Laumlrv machinery , 72,000, 
Aei.iruliijO h c build- 
ing, 5150. 

Protect water supply, etc. . 

Operating room 

Improvements 

Addition to surgeon’s quar- 
ters. 

Hospital ward units, re- 
modeling certain build- 
ings, etc. 

Site and building 

Completion 

Machinery, etc 

Amount due contractor 

689! Machinery and machinist. . 

91 do 

1G1 do 

300 do 

do 

do 

Paving 

Rebuild walls, etc 

do 

Complete repairs, etc 


$167,959.00 Ocfc. 
60,000.00 Mar. 

800.00 Mar. 
350,000.00 Aug. 

Mar. 


100,000.00 
20,000.00 
3,000.00 
10 , 000. 00 

3.000. 00 

5.000. 


13 

1077 

1307 

615 


7741 

171 

260 

814 


2, 150. 00 


2, 150. 00| 

3.000. 00 , 

4. 000 . 001 
1,500. 00 1 

162,000-00 



2,1888 

3,1901 

4,1909 

1.1914 

3. 1915 

7, 1882 
2,1888 
30, 1890 

3.1891 

5.1892 
2,1895 

11,1896 
4,1897 
3,1899 
4,1907 
1,1914 
28. 1918 


Statutes. 


200,000.00 
112,000.00 
2,800.00 
8 , 5S8. 55 

4.000. 00 

4.500.00 

3.000. 00 

1.500.00 

13.000. 00 

24.000. 00 
1, 2G5. 40 

37.000. 00 

55.000. 00 
120, 0(51. 00 


Mar. 2,1835 
Mar. 3,1837 
July 7, 1838 
July 20,1840 
July 17,1844 
Aug. 10,1846 
Mar. 3, 1847 
Mar. 3, 1849 
Sept. 30, 1850 
Aug. 31,1852 

do ; 

Aug. 4,1854 
Mar. 3, 1855 
Mar. 3, 1857 


P4 


Amount. 


500 

1135 

954 

613 


506 

373 

951 

350 

914 

416 

13 

1077 

1307 

015 

467 


774 

171 

206 

814 

689 

91 

161 

360 

5311 

83 

S3, 

555 

674 

2421 


Remarks. 


$167,959.00 
GO, 000. 00 
800.00, , 

100.000. 00 — 1 Contract in force 

250. 000. 00 for extension . 

100.000. 0018861 
20 , 000.00 

3,000.00 

10,000.00 

3.000. 00 

5.000. 00 
2,150.00 

2.150.00 

3.000. 00 

4.000. 00 

1.500.00 
162.000.00 


200 , 000 . 00 18381 Use of site granted 


112,000.00' 

2,800.00 

8,588.55 

4.000. 00, 

4.500.00 

3.000. 00 

1.500.00 

13.000. 00 

24.000. 00 
1,265.401 

37.000. 001 

55.000. 00 
120,061.00' 


bv city 1835. Ti- 
tle vested i n 
United States 
July 18, 187 8. 
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Division' B — Statement of expenditures for bmlding (construction and annual repairs > etc. ) and sites , shoiring outstanding obligations and balances , 
v ith notes as to surplus-fund d> punts, and other features. ( Associated udth Division A by corresponding line numbers)— -Continued . 


1 

1 




Expenditures. 





f 

1 

1 



Buildings. 


Sites. 

Outstanding obligations. 


Remarks. 

No. 




! 


I 



1 

i 

Construction. 

Extensions, , 
alterations, 
etc. 

1 

Annual 

repairs, 

etc. 

Total to Tune^ 
30, 1918. 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

j Balances. 

1 

l 

l')o7 

109 79 

1 

MS, 14 1 14 

592,591 89 

•<206,342 82 

j 818,000.00 

Apr. 30,1885 
Aug. 30,1885 

\ 


8162,000 00 


\ 17, 095 00 

/ 


[ rMiondiliiie** for ipeci 11 1 1 -| mil etc., in- 
(‘Miri'Hl id ■ ■ i i i oi im in tlniiJ (‘oliiiun 

1 16S 

■".Vi?, 348 55 

29,9V. 92 

389,244 16 

746,781 63 
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Division A. — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work , and 
other pertinent features . {Associated with Division B by corresponding line numbers ) — Continued. 


No. 

State and location. 

1c 

•B 

bi 

§ 

O 

Title of building. 

Legislath e authorizations. 

Appropriations. 

Year occupied. 

Remarks 

Date of act. 

Statutes 

Project or object. 

Limit of 
cost. 

Date of act. 

Statutes 

Amount. 

o 

> 

© 

bfl 

cJ 

Ph 

> 

1 

tu 

1068 

1 New Orleans, La. 

1 

Mint 

Tuly 20,1808 

15 

107 

Care of building 

$3,000.00 

July 20,1868 

15 

107 

$3,000.00 




I (continued). 



Mar. 3, 1809 

15 

298 

do 

3,000.00 

Mar. 3, 1869 

15 

298 

3,000.00 







June 19,1878 

20 

192 

Repairs, etc 

75,000.00 

June 19,1878 

20 

192 

75,000.00 







.Tune 21.1879 

21 

27 

do 

5.000.00 

June 21,1879 

21 

27 

5,000.00 







June 10,1880 

21 

224 


5,000.00 

June 15,1880 

21 

224 

5,000.00 




i 



Aug. 4,1880 

24 

223 


15,000.00 

Aug. 4,1886 

24 

223 

15,000.00 







Mar. 2, 1889 

25 

955 

Vaults 

60,000.00 

Mar. 2, 1889 

25 

955 

GO. 000. 00 




1 



Mav 27,1908 

35 

317 

Improvements, etc 

30,000.00 

May 27,1908 

35 

317 

30,000.00 



1069 


1 

, Post office and I 

j June 6.1802 

32 

322 

Site 

200,000.00 

June 28, 1902 

32 

429 

200, 000. 00 

1915 

Hale & Rogers, 


1 


1 courthouse. , 

June 30.1900 

34 

786 

Building 

1,300,000.00 

1 June 30', 1906 

34 

796| 

200,000.00 


architects. 




1 

1 June 25,1910 

36 

078 

Limit increased i 

157,000.00 

Mar. 4,1907 

34 

13011 

250,000.00 






1 1 

! Mar. 4,1911 

30 

1377 


200,000.00 

. June 25, 1910 

36 

706 

300,000.00 






i 1 

| Mar. 3.1915 

38 

827 

Mail-handling devices 

25,000.00 

Mar. 4,1911 

36; 

1377 

650,000.00 




i i 

i 







Aug. 24,1912 

37 

422 

100,000 00 












June 23,1913 

38 

11 

157,000.00 



1070^ 



i 






Mar. 3, 1915 

38 

W7 

25,009.00 




....do 

| 1 

Quarantine ware- i 

, Mar. 3, 1857 

11 

226 

Construction 

50,000.00 

Mar. 3, 1857 

11 

226 

50.000.001867 

Use of site granted 


, I 

| 

1 house. 

Aug. 1, 1914 

38 

615 

Whirf 

12 000.00 

Aug. 1,1914 

38 

615 

12.000.00 


by State. 1827. 


1 l 

1 

1 i 

July 1,1916 

39 

270 

Fire protection 

4,000 00 

July 1,1916 

39 

270 

5,200 00 



Transferred 



! 

1 

do 

39 

270 

Dynamo and engine, etc. . . 

1,200.00 

June 19.1906 

34 

299 

616 50 


bv Public Health 




j 1 






June 12,1917 

40 

113 

5,000.00 


Service Dec. 28, 















1916. 




| 1 

June 19, 1906 

34 

299 

“National Quarantine and 

616.50 






Transferred 






Sanitation.*' Additional j 







by Public Health 







i 

land. 

i 






Service Sept. 12, 


1 



June 12,1917 

40 

113, 

Laundry building and j 

5, 000. 00 






1916. 

i 






1 

equipment. j 








1071' 

do 

1 

Subtreasnrv 

June 25,1910 

36 

694 

Site and building ' 

250,000.00 







1072 

j ( 

1 

The “Jump 

L... 








Title to land vested 

1 

1 


, boarding sta- 











in United Stales 




tion. 











Mav 3, 1883; 















rented. 

1073 

New Philadelphia, 1 

l? l 

Post office. . 

Mar. 4,1913 

37 

878 

Site 

12,500.00 

July 29,1914 

38 

563 

12,500.00 


No nrovislon for 

1 

Ohio. 













building. 

1074, 

Newport, Ark 1 

2 

..do. ...! 

June 25,1910 

36 

68^ 

Site and building (84,500, 

59,500.00 

Mar. 4,1911 

38 

1377 

12, 090. 00i 

1915 


j 



f 




tian^ferred from Searcy, 


June 23,1913 

381 

11 

17,000. 00| 




I 1 

1 





Ark.). 


Aug. 1,1914 

3S| 

613 

30.500.00l 
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Division B . — Statement of expenditures for building (construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits f and other features. (Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 


No. 


Buildings. 

Sites. 

Outstanding obligations. 

Balances. 

Construction. 

Extensions, 

alterations, 

etc. 

Annual 

repairs, 

etc. 

Total to June 
30, 1918. 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

1069 

1070 

1071 

1072 

1073 

1074 

*$1,656,988.90 
*40,044. 12 

822, 158. 50 
28,047.33 
! 

$21, 552. 81 
30,351.41 

$1,700,700.21 

98,442.86 

$199,808.12 

616.50 

Jan. 9,1904 
Oct. 3, 1916 


8294. 10 
4,947.00 

32,547.40 

1,253.00 



17,235. 75 

17,235.75 








12, 400. 00 
9,000.00 

July 20,1915 
May 3,1911 




45.625.02 


i, 088. 35 

46, 713. 37 


106. 95 



Remarks. 


Surplus fund, Juno 30, 1918, $397.05. 


Surplus fund, Juno 30, 1917, $4,708. 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work , and 
other pertinent features. (. Associated with Division B by corresponding line numbers) — Continued. 


to 

co 



Appropriations. 

Year occupied. 

Limit of 
cost. 

Date of act. 

Stal 

> 

,utes. 

f 

Ph 

Amoimt. 

$73, 000. 00 

Mar. 

2, 1895 

28 

912 

$25,000.00 

1901 


June 

4, 1897 

30 

12 

50,000.00 


10, 000. 00 

Ma}’ 

24, 1S28 

i 

297 

10,000.00 

1830 

500. 00 

July 

13, 1832 

4 

574 

500.00 


11,211.75 

May 

IS, 1S72 

17 

126 

11,241.75 


7,419. 43 

Mar. 

3, 1875 

18 

408 

7,419.43 


3, 712. 50 

do 

18 

408 

3,712.50 


20,000.00 

Mar. 

3, 1901 

31 

1135 

20,000.00 

1903 

20. 000. 00 

June 

30,1906 

31 

790 

20,000.00 


400, 000. 00 

Aug. 

1,1914 

38 

613 

100,000.00 



Mar. 

3, 1915 

38 

827 

150,000.00 



July 

1,1916 

39 

267 

40,000.00 



June 

12, 1917 

40 

110 

110,000.00 


12,000.00 

Mar. 

3,1915 

38 

827 

12,000.00 



July 

1,1916 

39 

267 

5,000.00 


5,000.00 






50, 030 00 

Mar. 

3, 1S93 

30 

1075 

25,000.00 

1901 

50, 030. 00 

iJune 

6,1900 

31 

590 

, 25,000.00 


23,000.00 

June 

28, 1902 

32 

. 421 

50,000.00 



Mar. 

3,1903 

32 

. 108 c 

25,000 00 


100,030 00 

Ma**. 

3, 1899 

30 

1075 

35,000.09,1901! 

100,000.03 

June 

6,1903 

31 

590 

65,000 00 

50,000. 00 

June 

28, 1002 

32‘ 421 

50,000.00 



Mar. 

3. 1903 

32 

10°S 

100, 000. OC 


125,003. 00 

Mar. 

4,1911 

39 1377 

55,000.00191: 


June 

23, 1913 

3S| 12 

25,000.00, 


Aug. 

1, 1914 

38 

613 

30,090.00 


Mar. 

3, 1915 

3« 

827 

15,000. 00 

10,000.03 

July 

29. 1914 

38 

563 

10,000.00.... 

60,000. 00 

Juno 

30,1003 

34 1 792 

15,000.00 

1910 


Mar. 

4, 1907 

34' 1301 

45, 000. 0C 


30.000.00 

■ June 

30, 1903 

34 

793 

20, 000. 0C 

1910 

20,030. 00, 

Mar. 

4,1907 : 

341 1301 

10,000.00 



I Mar. 

4 , 1909 j 

35 

954 

20,000.00 



No. 


1075 

1076 


1077 

1078 

1079 

1080 

1081 

1082 

1083 

1084 


State and location. 


Newport, Ky... 
Newport, R I., 


do 


.do. . 


I 


Newport, Vt , 

Ne wpor t N ews , Va. 


New Rochelle, 
N. Y 


Newton, Iowa 

Newton, Kans 

New Ulm. Minn. . 


Title of building. 


Legislative authorizations. 


Date of act 


Post office I Feb. 20, 1S95 

i 

Post office and cus- 1 May 24,1828 

tomhouse. > July 13,1«32 

I May 18,1872 

1 Mar. 3,1875 

do 

Mar. 3, 1901 
June 30,1906 
do | Mar. 4,1913 


Rent of buildings. 


Courthouse, post 
otfke, and cus- 
tomhouse 

Customhouse and 
post o'fice 


25, Post office. . 


Mar. 3,1915 


July 

Mar. 

Mar. 

June 


1, 1916 
2,1899 
3, 1901 
6, 1002 


Feb. 21, 1S99 
Mai. 3,1901 
June 1,1902 

June 25,1910 


Statutes 


.do | Mar. 4,1913 

.do ' June 30,1906 

.do 1 do. 


Mav 30, 1908 i 


38 


676] 

297 
57 J 
126 
408 
40 ' 
1137 
77 5 
870 


Project or object. 


Site and building.. 


do 

Feme, etc 

Roof and remodeling, etc.. . 

Repair damage 

Stmage building 

Alterations, etc 

Extension, et^ 

Building (additional land 
adioining present build- 
ing, 8100.000b 


827 j Temporary quarters and | 

I moving expenses. i 

39 267' do 

30‘ 099' Site and building 

31i 1038 J.iwit increased 

32, 3151 do 


30 839 Site and building 

31 1038 Limil increased 

32 311 ....do 

36 6.8; Site and building 


878 Site 


34 779' Site and building.. 


34 780 do 

35 52? Limit inn eased 
1 ^ 


Remarks. 


Contract in force 
for building. 


STo pro 
buildii 


Ing. 
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Division B . — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances, 
with notes as to surplus-fund deposits , and other features. ( Associated uitk Division A by corresponding line numbers)—-* Continued. 


No. 

Expenditures. 1 

Buildings. 

Sites. 

Outstanding obligations. 

, Remarks. 

Balances. | 

1 

1 i 

Extensions, Annual 

Construction.! alterations, repairs, 

! etc. , etc. 

i ' 

Totalto June 
30, 1918. 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

1075 

1076 

1077 

1078 

1079 

1080 

1081 

1082 

1083 

1084 

*$64,300.71 * S13.443.56 

*9, 100. 00 S3S, 957. 40 55, 372. 42 

144,712. 01 1 ' 

15. 270. 00 

$77,741. 27 
10 3, 129. 82 
111,712. 01 
15, 270 00 
113,961.38 
216,358.46 
G9, 517. 82 

S10, G99. 29 
1,400.00 
81,000. 00 

Nov. 12, 1897 
Apr. 16,1829 
No\ . 13,1914 




$126,543.39 

' 

841,742.00 

1, 730. 00, 

1 

n 08 '. 6 S 0 !l 2 5,281.26 

*206,183.43 10,175.03 

*68,308.34 1,239.48 

14,832.81 Sept 27,1899 

/ 27,558.10 do 

\ 12,500.00. July 13,1901 

43.000. 00| Aug. 26,1911 

10.000. 00 July 13,1917 
9,027.18 Apr. 12,1907 
4,724.40 l Apr. 5,1907 

} 

l 

*46,554.10 1,843.83 

*45, 128. 24 3, 610. 79 

48,399. 93 
48, 739. 03 


i 

1 
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Division A . — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the worh t and 
other pertinent features . (Associated with Division B by corresponding line numbers) — Continued. 


Legislative authorizations. 

Appropriations. 


Statutes. 




Statutes 


Date of act. 



Project or object. 

cost. 

Date of act. 



Amount. 


•s 

1 





& 



> 

f u 




> 



Sept 14,1888 

25 

479 

Site and building 

$1,155,022.48 

Sept. 14,1888 

25 

470 

$1,155,022 4? 

Mar. 3, 1891 

26 

850 

Customhouse on land ad- 


Mar. 2, 1895 

28 

912 

290,000 on 




joining appraisers’ stores. 


June 8,1896 

29 

27 r 

125. 000. Of 




and provides Tor sale of 


June 11,1896 

29 

415 

500,000 0^ 




old customhouse for not 


June 4,1897 

30 

12 

300 000 00 




less than *4,000,000. 


July 7, 1897 

.30 

660 

50,000.00 

Mar. 2,1895 

28 

912 

T.imit increased 

i,ooo,oon.oc 

June 2S, 1902 

32 

422 

15,000 00 

June 8, 1896 

29 

276 

Strengthen floors 

125, 009. 00 

Mar. 3, 1903 

32 

108* 

30,090.00 

July 7, 1898 

30 

660 

Completion 

50,000.00 

\pr. 28,1904 

33 

45i 

12.000.00 

June 28, 1902 

32 

422 

Fire escapes 

15, 000. Of) 

Mar. 4,1909 

35 

951 

175,000 00 

Mar. 3,1903 

32 

1088 

Elevators and repairs 

30,000.00 

Aug. 24,1912 

37 

427 

75,000.00 

Apr. 28,1901 

33 

45t 

Alterations 

12 , 009 . on 





Mar. 4,1909 

35 

954 

Tneumatic-tube service 

175,000 no 





Aug. 24,1912 

37 

422 

Conduits and wiring 

75,000.00 





Oct. 22,1913 

38 

210 

Appropriation of Aug. 24, 









1912, made available for 









miscellaneous items, such 









as inclosing cential ele- 









vator shaft, etc. 






Mar. 3, 1853 

10 

209 

Establishing an assay 

100,009.00 

Mar. 3, 1853 

10 

20f 

100,00(1.0 



, 

j 

office. 








1 

Transferred from — 









Animal rppairs of cus- 

10,402.55 




10,402 0 




tomhouse. 







Salaries of officers and 

2,916. 14 




2,916.1’ 




clerks m assay office, 






; 

New York 









Incidental and contin- 

5,000.00 




5,000.0 




gent expenses of as- 







sn v office, New York. | 









Wages of workmen in 

7, 500. CO 




7, 500. Of 




assav office, New 1 








Yo’k. 









Incidental and contin- 

20,009.00 




20,000.00 




gent expensesof mint. 


i 

i 


1 i 


Philadelphia. ! 



! 

1 



No. 


State and location. 


Title of building. 


Remarks. 


1085' New York, N. Y. . 


Appraisers* stores. 


1086 do 


Assav office. 
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Division B . — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. ( Associated with Division A by conesponding line numbers)— Continued. 



Expenditures. 


No 

Buildings. 

Sites. 

Outstanding obligations. 


Romarks. 


Construction.j 

Extensions, 

alterations, 

etc. 

Annual 

repairs, 

etc. 

Total to June 
30, 1918. 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

Balances, 


1085 

1086 

*31,825,000. 00 
*183,358.75 

3296, 106. 04 
336, 206. 08; 

$501. 878. 83 
107, 545. 65 

32, 622,984.87 
627,110. 48 

3505,022. 48 
530,000.00 

Mar. 9, 1891 
Aug. 14,1854 




Surplus fund, June 30, 1918, 89,025.67. 
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Division A . — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work , and 
other pertinent features. ( Associated with Division B by corresponding line numbers) — Continued. 


No. 


State and location. 


Legislative authorizations. 


Appropriations. 


Title of building. 


Date of act. 

Statutes. 

o 

> 

Page. 

Aug. 4,1854 

10 

1 561 

Mar. 3,1859 

11 

428 

Mar. 3,1877 

19 

306 

June 30,1906 

34 

774 

Mar. 4,1911 

36 

1378 

Aug. 26, 1912 

37 

596 

Oct. 20,1914 

■ 38 

7401 


Project or object. 


Statutes.! 


Limit of 
cost. 


i Date of act. 


Amount. 


Remarks. 


1086 


New York, N. Y. 
(continued). 


11 


Assay office 


1087 do 


11 


toss . 


.do 


Assay office build- 
ing. 


Earge office. 


Time 

12,1917 | 

40 

110 

Mav 

27, 1908 | 

1 35j 

318 

Mar. 

4,1911 | 

1 36 

1378 

Apr. 

6,1914 

; 38 

314 


Lots and building for assay 
office. 

Pavment of mortgage and 
interest on property. 

Repair machinery 

Extension, etc 

Extension (Wall Street side) 

V nib .i «! 70 iWi if f,.i i . .1 
II,,.. i i|I>1m;,i „r., Nutt 
York). 

Pre\ious legislation modi- 
fied. Limit for Wall j 
-"ri.MiVi limit 
■■«r .,..u , i i * » nun, un- 

expended balance, Pine 
Street side. 813,793.92. 
total, 8605,793.92. made 
available for new build- 
ing on Wall Street, in- 
cluding vaults, special 
sen ices, etc. 


in limit. 

Additional amount to pro- 
's ide landing piers and 
slips for I'llis Island Ter- 
ry, etc., 851,000, together 
with unexpended bal- 
ance (*39 935' of appro 
[•muon lor tom of buiM- 


$560,318.90 

11 , 000.00 

25,000.00 

350.000. 00 

270.000. 00 

322.000. 00 

605,793.92 


200,000.00 

500,000.00 


89.935. CO 


Aug. 

Mar. 

Mar. 

June 

Mar. 

June 

Mar. 

Aug. 

Aug. 


4.1859 

3.1859 
3,1877 

30, 1906 
4,1907 
25, 1910 
4,1911 

24. 1912 

26.1912 


Oct. 20,1914 
July 1,1916 
June 12,1917 


May 27,1908 
Mar. 4, 1909 
June 25,1910 
Mar. 4,1911 
Aug. 24,1912 
June 23,1913 
Apr. 0, 1914 


561 

428 

306 

790 

1301 

706 

1377 

422 


740 

267 

110 


$560,318.90 

11,000.00 

25.000. 00 

20.000. 00 
150,000.00 
150,000.00 

30.000. 00 

150.000. 00 

170.000. 00 

333,793.92 

125.000. 00 
75,000.00 


351 318 
35, 954 1 
36 7061 

36 1378| 

37 422| 

38| 12 

3S| 314 [ 

i 


,1912 


Contract not 
awarded for 
building. 


100. 000. 00 1913 

100.000. 00 
100,000.00 
100,000.00 

75.000. 00 

25. 000. 00, 
89,935.00 


Original building 
practically de- 
stroyed by fire, 
1910. New build- 
ing on old site. 
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Division B. — Statement of expenditures for building ( construction and annual repairs, etc.) and sites , showing outstanding obligatiom and balances, 
with 7iotes as to surplus-fund deposits, and other features. ( Associated with Division A by corresponding line numbers) — Continued, 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) — Continued. 


No. 

* 

State and location. 

49 

'd 

bC 

§ 

O 

Title of building. 

Legislative authorizations. 

Appropriations. 

Year occupied. 

Remarks. 

Date of act. 

Statutes. 

Project or object. 

Limit of 
cost. 

Date of act. 

Statutes 

Amount. 

> 

© 

* 

a* 

'o 

> 

© 

to 

03 

P4 

1089 

New York, N.Y.. 

11 

Courthouse and 

Aug. 18,1856 

11 

94 

Site and building 

$500,000.00 

Aug. 18,1856 

11 

r»i 

9 r .r'Hl f iWl fill 

n. 





post office. 

Jan. 22,1867 

14 

564 

Site 

500,000.00 

Jan. 22,1867 

14 

r .i i 

mi, 1 INI 







Mar. 3, 1869 

15 

305 

Foundations, etc 

200,000.00 

Mar. 3,l8r9 

15 

■in 

.■ 1111,111111 mi 







Apr. 20,1870 

16 

85 

Building 

3,000,000. 00 

Apr. 20,1870 

16 

s 

| linn min mi 







Mar. 3, 1871 

16 

509 

Limit increased 

391,897.00 

July 15, IS70 

16 

i\i 

mill 1 11 1 







Feb. 5, 1873 

17 

422 

Stonework, etc 

500,000.00 

Mar. 3,1871 

16 

'■i 

'•■ 111,111111 mi 







Mar. 3, 1873 

17 

623 

Continuation 

1,900,000 00 

do 

16 

J-ir 

1 . ‘01. "' 1 . mi 







June 24,1874 

18 

227 

Completion, including grad- 

1,384,207.82 

Feb. 5, 1873 

17 

1 ■ 

1 1111,111111 1111 










ing, heating apparatus. 


Mar. 3. 1873 

17 


1 Mi m, )N hi mi 










furniture, etc. 


June 24,l«74 

18 

* 

','“1, 







Mar. 3, 1875 

18 

395 

Completion 

3SS, 160. 08 

Mar. 3, 1875 

18 

39. 

388, 160.08 







July 31,1876 

19 

111 


250,000.00 

July 31,1876 

19 

Ill 

250.000.00 







Aug. 1-1.1876 

19 

132 

To meet de lciency 

227.566. 78 

Aug. 14,1870 

19 

132 

227.566.78 







Apr. 30,1878 

20 

44 

ft •■iii" 

10,000.00 

Apr. 30,1878 

20 

44 

10,000.00 







Mar. 3, 1879 

20 

384 

lU'' 1 1 i' v"i ihillu'i, 

42,464.28 

Mar. 3, 1879 

20 

384 

42,464.28 










etc. 


July 16,1880 

21 

241 

15,000 00 







June 16, 18S0 

21 

241 

Fle.ators 

15,000.00 

Mar. 3.1SR1 

21 

435 

15.000 00 




! 



Mar. 3, 1S81 

21 

43f 

Approacl es in rear 

15,000.00 

Aug. 5.1S92 

27 

350 

65,000.00 







Aug. 5,1892 

27 

35u 

i ie\aioi,etc 

65, 000. 00 

‘ug IS, 1894 

28 

373 

90,000.00 







Aug. 18,1894 

2* 

373 

Repairs, etc 

90,000.00 

June 11,1896 I 

29 

415 

60,000.00 







June 11,1896 

29 

4i: 

\ Iterations 

go,ooo. on 

Jul* r 1,1*98 

30 

59". 

2ft, 000. 00 







July 1,1898 

30 

59}* 

Sidewalk, etc 

20.000. 00 

Mar. 3,1*99 1 

30 

1092 

20,000.00 







Mar. 3, 1899 

30 

109? 

R epair pow er plant 

20.000.00 

June 6,1900 

31 

590 

25,000.00 







June 6, 1900 

31 

591 

Repairs 

25,000.00 

June 28,1902 

3? 

499 

35,000.00 







June 28,1902 

32 

422 

Complete mevanine floor. . . 

35,000.00 

June 30,1906 

34 

698 

43,300.00 







June 30,1906 

34 

698 

Special repairs 

43,300 00 

Ma ' 30, 1908 

31 

492 

20,000.00 







May 30,1908 

35 

492 

\ Iterations and repairs 

20,000.00 

Apr. 6,1914 

3t 

314 

200,000.00 







Apr. 6,1914 

38 

314 

Repairs, etc 

200,000 00 







1090 


11 

Customhouse 

Sept. 14, 1888 

25 

479 

Site 

1,494,977.52 

Sept. 14,1888 

21 

480 

1,494,977 52 

1907 

Cass Gilbert, archi- 





Mar. 3, 1891 

26 

850 

Building from proceeds of 


Mar. 2,1899 

30 

969 

750,000 00 


tect. 








sii'e orold site and Uuild- 


do 

30 

9 9 

1,000,000. 00, 










fug. 


Mar. 3,1901 

31 ' 

1134 

500,000.00' 







Mar. 2, 1899 

30 

969 

' dditfmial for site 

7r,o ( non oo 

June 28,1902 

32 

421 

150,000. OOj 








30 

969 

Piiildi'ig 

t.lHili.liUll IIP 

Mar. 3,1903 

32 

1088 

300,000.00 







June 6, 1902 

32 

312 

Limit iu> T&i'Cd 

1, 1 00,ihH) i«> 

Apr. 28,1904 

I 33 

450 

250,000.00 







June 30.1906 

34 

773 

...do 

450,000.00 

Mar. 3, 1905 

! 33 

Ilf 9 

1,500,000 or 







Oet. 6, 1917 

40 

348 

Changes, remodeling, and 

35, 000. 00 

June 30,1906 

34 

69^ 

800,000 00 










new vaults. 


do. . . 

34 

789 

450, roo. on 












Oct. 0,1917 

40 

348 

35.000. 001 
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Division A. — Statement of legislative authorizations and appropriations, uith notes relative to the acquisition of sites , the progress of the work, 
other pertinent features. ( Associated with Division B by corresponding line numbers ) — Continued. 


No. 


1091 


Logislath e authorizations. 


State and location. « | Title of building 


New York, N Y.. 11 Mr. -- 


Statutes. 


Date of act. 


Project or object. 


Limit of 
cost. 


1092 . 


.do Ill No. 23 Pme Street 


1093. 


.do. 


151 Post office. 


June 

28,1902 

32, 

June 

30,1906 

34 

May 

27, 1908 

351 

June 

12, 1917 

40 

Mar. 

28, 1918 

40 

1 

June 

6, 1902 

1 

1 

| 32 

June 

28, 1902 

32 

\pr 

28,1904 

33 

June 

30, 1906 

! 341 

Mar 

4,1907 

1 34 

May 

27,1908 

35 

June 

25,1910 

! 36 

\pr. 

6,1914 

! 3* 

Aug. 

1,1914 l 
| 

38 

June 

12,1917 

40 


423 

701 

320 

112 

467 


Site and >.iifl.i;r. K .. . I $250,000.00 

Improves l> ■■■ i...« w | 7 800.00 

Additional buildings 250, 000. 00 

Laundry building and pa- 25, 000. 00 
vilion for consumptives. . 

Remodeling old white 256,500.00 
house, etc. 


Appropriations. 


Date of act. 


June 28,1902 
June 30,1906 
May 27,1908 
Mar. 4,1911 
Tune 12,1917 
Mar. 28,1918 


Statutes. 


—5 | bO 
O 1 05 

> P4 


423 

701 

320 

1378 

112 

467 


Amount. 


$250,000 00 
7,800 00 
100 , 000.00 

150.000. 00 
25,000 00 

256.000. 00 


1903 

1915 


323' Commission to report to June 

| Congress. Apr. 

429 Appropriates under forego- 25,000.00, June 
I mg. Mar. 

434 Site to be purchased from |1, 700,000.00 May 
Pennsyh ania, New York 1 Mar. 

A Long Island R. R . ('os. June : 

7S6 Commission to investigate 5, 000. 00 Mar. 
postal situation, and for Aug. I 

expenses. , June : 

1210 rians and foundations with- 100,000.00 Apr. 
in limit. Aug. 

317 Building, 53,500,000 3,400,000.00 June 

706 Limit increased 1, 000, 000. 00 

314 Special fKtures 50,000.00 

613 Additional mail-handling 150,000.00 
devices. 

110 Shelter over driveway 5,000.00 


28,1902 

32 

429 

25,000.00 

2S, 1904 ! 

33 

434 

1,700,000 00 

30,1906 

34 

786 

5,000.00 

4, 1907 

34 

1210 

100,000.00 

27, 190S 1 

35 

317 

200,000.00 

4,1909 

35 

954 

1,500,000.00 

25, 1910 

36 

706 

250,000 00 

4, 1911 

36 

1378 

1,250,000 001 

24,1912 , 

37 

422 

700,000 00, 

23,1913 ' 

38 

12 

! 500,000 00 

6,1911 

38 

314 

1 50, 000. 00 

1, 1914 

38; 

613 

150,000.00 

12, 1917 

40i 

110 

1 5,000.00 


Remarks. 


i 

11913 


Contract not 
awarded foe 
laundry, etc 
Lot building re- 
moved in 1875. 
Used in connec- 
tion with assay 
office. 

McKim, Meade & 
White, archi- 
tects. 


Contract not 
awarded for 
shelter over 
driveway. 


Division B.— Statement of expenditures for building ( construction 
vith notes as to surplus-fund deposits , and other features. 


and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
( Associated with Division A by corresponding line numbers)-— Continued. 


Expenditures. 


No- 


Buildings. 


Construction 


1091! 

1092 

10931 


1+84,499,985.671 


Extensions, 

alterations, 

etc. 


S247, 958 42 
172,029 55 


Annual 

repairs, 

etc. 


To 1 si n Tiii‘o 
P, l 41 


S69,912 63 
4, 440. 26 
88, 700 0-' 


§317,871.05 
4,440. 26 1 
4.760,715.291 


1 

Sites. 

1 

, 1 

Outstanding obligations. < 

I 

Remarks. 

, l 

~ . Datoofpur- 

Cost - chase. 

i 

Site. 

Balances. 

Building. 


8250,000.00 Mar 6,1903 
10,363.40 Mar. 3,1859 
1,660,111.771 Jan 16,1906 


1 

843,752.00 8239,789.58 

Cost of site includes building 


32,970.45 



CO 

o 
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Division A . — Statement of legislative authorizations and < 
other pertinent features. (Associate 


with notes relative to the acquisition of sites , the progress of the work , and 
\ with Division B by corresponding line numbers) — Continued. 


No. 

State and location. 

jtn 

*5 

th 

0 

Title of building. 

Legislative authorizations. 

Appropriations. 

Year occupied. 

Date of act. 

Statutes 

Project or object. 

Limit of 
cost. 

Date of act. 

Statutes. 

Amount. 

> 

& 

cs 

(h 

0 

> 

<v 

w> 

s 

1094 

New York, N. Y.. 

n 

Subtreasury 




Transferred from custom- 

$70,000.00 




$70,000.00 

1S62 









house and public ware- 














houses. 












July 

13, 1832 

4 

574 

Site and building 

200,000.00 

July 

13,1832 

4 

574 

200,000.00 






Mur. 

2, 1833 

4 

627 

Building 

300,000.00 

Mar. 

2,1833 

4 

627 

300,000.00 






May 

9, 1836 

5 

24 

do 

300,000.00 

May 

9, 1836 

5 

24 

300,000.00 






Mar. 

3, 1839 

5 

34fi 

Continuation 

150,000.00 

Mar. 

3, 1839 

5 

346 

150,000.00 






May 

8, 1840 

5 

379 

Completion 

118,743.00 

May 

8,1840 

5 

379 

118,743.00 






Mar. 

3, 1841 

5 

428 

Payment of arrearages 

34,321. 21 

Mar. 

3, 1841 

5 

428 

34,321.21 






May 

IS, 1S42 

5 

485 

Superintendence, etc 

28,200.00 

Mav 

18, 1842 

5 

485 

28,200.00 






Mar. 

3.1S43 

6 

899 

Painting and bronzing 

3,515.50 

Mar. 

3, 1843 

6 

899 

3,515.50 






Mur. 

3, 1847 

9 

167 

Material, etc 

533.86 

Mar. 

3, 1847 

9 

167 

533.86 






Apr. 

11, I860 

12 

835 

John Fraizec as superintend- 

2.86S.00 

Apr. 

11,1860 

12 

835 

2,868.00 



i 

1 






ent. 


July 

11,1862 

12 

534 

100,000.00 




j 


July 

11, 1862 

12 

534 

Vaults, etc 

100,000.00 

Mar. 

3,1863 

12 

749 

50,000.00 




1 

! 

Mar. 

3, 1863 

12 

749 

Alterations 

50,000.00 

Mar. 

14,1864 

13 

25 

80,000.00 




1 

i 

Mar. 

14, 1864 

13 

25 

Claims 

80,000.00 

June 

20, 1878 

20 

211 

15,000.00 





i 

June 

20, 1878 

20 

211 

Secure safety of public 

15,000. 00 

June 

6, 1900 

31 

590 

125,000. 00 










treasure. 

1 

Mar. 

4,1909 

35 

939 

4,193. 09 






June 

6,1900 

31 

590 

Vaults 

125,000. 00 

June 

25, 1910 

36 

708 

170,000.00 






Mar. 

4,1909 

35 

939 

( laims 

4, 193. 09j 











Tune 

25, 1910 

3e 

70 c 

Special repairs 

170 000. 00 







1095 

Niagara Falls, N.Y. 

40 

Customhouse and 

Mar. 

2| 1867 

14 

460 

Site and building 

6,000.00 

Mar. 

2,1867 

14 

460 

6,000.00 

1869 



! 1 

post ofhee. 













1096 

....do 

40- 

Post oflice 

June 

6,1902 

3? 

310 

do . . 

75, 000. 00 


28, 1902 

32 

428 

25,000 00 

1908 



t 

1 


Mar. 

3; 1903 

32 

1.‘" 

1 ll *Ill • ' >l.i >1 . 

75,000.00 

Mar 

3| 1903 

32 

1088 

18,750.00 




1 








Mar. 

3, 1905 1 

33 

1159 

40,000.00) 




1 








Juno 

30,1906 

34 

699 

30, 000. 001 




1 








Mar. 

4,1907 

34 

1301 

36,250.00 


1097 

Niles, Mich 

4; 


June 

30,1906 

34 

779 

Site and building 

40,000. 00! 

June 

30, 1906 

34 

703 

15 000 00 

1910 



I | 


May 

30, 1908 

35 

521 

Limit increased 

20,000.00 

Mar. 

4,1907 

34 

1301 

25,000.00 











Mar. 

4,1909 

35 

954 

20,000.00 


1098 

Niles, Ohio 

19' 

do 

June 

25, 1910 

36 

691 

Site 

15, 000. 00 

Mar. 

4, 1911 

36 

1378 

15 ono on 


1099 

Noblesville, Tnd... 

i 


Mar 

4,1913 

37 

877 

do 

10,000.00 

July 

29, 1914 

38 

563 

10,000,00 

.... 


Remarks 


Site of old custom- 
house. 


No provision for 
building. 

Site selected. No 
provision for 
building. 
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Division B. — Statement of expenditurts for building ( construction and annual repairs, etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line numbers)— Continued. 


No. 

Expenditures. 

Remarks. 

Buildings. 

Sites. 

Outstanding obligations. 

Balances. 

Construction. 

Extensions, 

alterations, 

etc. 

Annual 

repairs, 

otc. 

Total to June 
30, 1918. 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

1094 

1095 

1096 

1097 

1098 

1099 

*$939,301.75 

$96,331.30 

8367,274.19 

34,391.65 
5,921.74 
1,675. 57 

$1,402,907. 24 

34,391.65 
131,772. 70 
51,356.2? 

$270,000.00 

6,000. 00 
24,149. 04 
6,559.70 

15.000. 00 

10.000. 00 

fDe". 2,1810 
Dec. 8,1832 
Jan. 11,1833 
[Dec. 6,1816 
Aug. 15,1807 
Mov 16,1904 
Jan. 21,1907 
May 27,1911 
Dec. 11,1917 




Cost of site includes building. 

*125,850. 9( 
*49, 680. 7C 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features . (Assotialea with Division B by corresponding line numbers) — Continued. 


No. 


100 


101 


102 

103 


104 

L05 


State and location. 


Nogales, Ariz.. 


.do.. 


do 

Nome, Alaska.. 


Norfolk, Nebr.. 
Norfolk, Va 


do 


Title of building. 


Bridge. 


Customhouse.. 


Post office 

Customhouse 

(buildings). 


Post office. 


Post office and 
courthouse. 


2, Customhouse. 

! 


Legislative authorizations. 

Appropriations 

Year occupied. 

Remarks. 

Date of act. 

Statutes. 

Project or object. 

Limit of 
cost. 

Date of act 

Statutes 

Amount. 

o 

> 

i 

* 

o 

> 

c3 

July 1,1916 

39 

278 

Wagon and foot bridge 

57,500.00 

July 1,1916 

39 

278 

§7,500.00 


Constructed for 











customs pur- 

i 










poses. Account 











closed. 

Mar. 4,1913 

37 

873 

Site and building 

110,000.00 

July 2Q.1Q14 

38 

563 

16,000 00 



Site not selected. 






June 12,1917 

40 

110 

25,000 00 



do 

37 

877 

Site 

10,000.00 



























War Depart- 











ment, Executive 











order, Apr. 16, 











1903. 

Mar. 2,1893 

30 

970 

Site 

10.0CO 00 

Mar. 3, 1899 

30 

1076| 10,000 00 

1904 


June 6,1902 

32 

316 

Building 

100,000.00 

June 28 , K02 

32 

426i 15,000 00 


! 






Mar. 3, 1993 

32 

1088] R5. 00T OP 


1 

Jan. 2,1891 

26 

703 

Site and building 

150,000.00 

Mar. 3,1891 

26 

951 

75,000 00 

1900 

Wyatt & Nolting, 

June 4.1897 

30 

12 

Limit increased : 

100,000.00 

Aug. 5,1892 

27 

350 

15.000. 00 


architects. 

June 6,1902 

32 

315 


8,000 00 

Mar. 2. 1895 

28 

912 

60,000 00 



Mar. 4, 1909 

35 

954 

T ooVont gallery 

1,200.00 

June 4,1897 

30 

12 

100.000 00 



July 1,1916 

| 39 

267 

Mdil-conveving machinery.: 

6,000.00 

June 28, 1902 

32 

425, 8,000 00 

. . . . 

Contract not 





Mar. 4,1909 

35 

954 

1,200 on 


awarded for 






July 1,1916 

39 

267 

6,000 00 


mail - conveying 











machinery. 

Mar. 3,1849 

9 

364 

Site 

12,000 00 

Mar. 3,1849 

9 

364 

12,000 00 

1859 


Sept. 30, 1S50 

9 

540 

Site and building 

50.000 00 

Sept. 30, 1850 

9 

540 50,000 00 


1 

July 21,1852 

10 

22, Completion 

50,000.00 

July 21,1852 

10 

22 

50,000 00 


1 

Mar. 3, 1833 

10 

202 

do 

30,000 00 

Mar. 3,1853 j 

10 

202 

30,000.00 



May 15.1856 

11 

12 

Grading, etc 

1,000.00 

May 15,1856 

11 

12 

1.000 00 



Aug. 18,1856 

11 

85 Completion 

54 652 53 

Aug. 1S.1S56 

11 

85| 54,(152.53 



June 12,1858 

11 

323 

Completion 

20,000 00 

June 12, 1S58 

11 

323' 20,000 00 



do 

11 

324 

Fencing, etc 

12,000.00 

do 

11 

324 

12 ,000.00 



June 16,1880 

1 21 

255 

Amount due on erpetion. . . 

5 72 

June 16,1880 

21 

255 

5 72 

j 

! 

Mar. 3,1901 

1 31 

1135! Alterations and repairs 

20 ,000.00 

Mar. 3,1901 

31 

1135 

20 ,000. 00 


1 


CO 

o 

<Ji 




40. 

Expenditures. 

Buildings. 

Sites. 

Outstanding obligations. 

Balances 

Construction. 

Extensions, 1 
alterations, > 
etc. 

Annual 

repairs, 

etc. 

Total to June 
30, 1918. 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

100 

101 

102 

L103 

1104 

L10S 

110 c 

*§7,500.00 



§7,500.00 





§41,090.03 

, 


$4,870.94 

7,744.83 

47,618.08 

100,337.30 

4,870.94 

107,744.83 

261,257.41 

324,211.05 

§4,840. 14 
f 40,410.67 

\ 5,030.00 

13,500.00 

June 29,1900 
Jan. 29,1892 
Mar. 1,1893 
Dec. 28,1852 




t $io6,oo6.66 

> *212,589.33 

i *203,903.75 

§1,050.00 

20,000.00 

I 


6,000.00 


Remarks. 


•n 

0 

w 

§ 

B 

fcd 

02 

1 

s 

d 

6 

o 


o 


CO 

— N 



Division A. — Statement of legislative authorizations and appropriation , with notes relative to ike acquisition of sites , the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) — Continued. 


No. State and location 

4^> 

CO 

Title of building. 



Legislative authorizations. 

Appropriations. 



Statutes. 


1 

Statutes. 

■S 

p. 

i 

i 

o 


Date of act. 

i | 

& 

c3 

& 

Project or object. 

Li cost 0f I Date of act. 

\t 

i 

P4 

Amount. 0 
| 

1107 Norristown, Pa. . . 

1 8 

Post office 

June 6,1902 

I 32 

319 

Site and building 

$78,000.00 June 28,1902 1 

1 32 ! 

428 

$20,000.001906 








! Mar. 3,1903 

| 32 

1058 

19,500.00 




j 

1 

i 


, 1 Apr. 28,1904 

1 33 

456 

20,000.00 








, Mar. 3,1905 

- 33 

1159 

18,500.00 

1108 North Adams, 

1 


Juno 30,1906 

; 34 

1 779 

do 

115,000.00! June 30,1906 

| 34 

793 

40,000.001911 

Mass. 




1 



Mar. 4,1907 

' 34 

1302 

50,000.00 








1 Mar. 4,1911 

36 

1378 

25,000.00 

1109 Northampton, 

2 

do 

June 6,1902 

32 

318 

do 

70,000.00, June 28,1902 j 

32 

428 

10,000.001905 

Mass. 




1 



Mar. 3,1903 1 

32 

1058 

17,500.00 





l 



Apr. 28,1904 

33] 

456 

42,500.00 

1110 North Attleboro, 

15 


June 25,1910 

36 

G86 


70,000.00, Mar. 4,1911 

36 

1378 

H.000 001917 

Mass. 







Aug. 1,1914 

38 

613 

6,000 0U 

1 







Mar. 3,1915 

38 1 

827 

50,000.00 

1111' North Platte, 

6 

Post office and 

May 30,1905 

25 

530 


110,000.00, May 30,1908 

35 1 

455 

15,000.001913 

I Nebr. 


courthouse. 





Mar. 4,1909 

35' 

955 

60,000 00 

1 


1 





1 Mar. 4,1911 

36, 

1378 

35,000.00 

1112 North Tonawan- 

40 

Post office 

June 30,1906 

34 

j 753 

Site .' 

15,000.00 June 30,1906 

34, 

795 

15,000 001914 

j da, N.Y. 1 


1 

June 25,1910 

36 


Building 

50,000.00, Aug. 24,1912 

37 

422 

50,000.00 






1 682j 


June 23,1913 

38 

12 

30,000.00 

11131 North Topeka, 1 

1 

Branch post office. 

Mar. 4, 1913 

37 

871, 

Site and building 

71,000.00 July 29,1914 

38’ 

563 

11,000.00.... 

Kans. 1 




! 

. i 


June 12,1917 

40, 

110 

45,000.00 

1114 North Vemon.Ind. 

4 

Post office ' 

do 

i 

37 

874' 

do 

60,000.0) July 29,1914 

38! 

563 

13,500.00 





l 



June 12, 1917 

40 

110 

10,000.00 

1115 North Yakima, 

3 

Post office aDd 1 

June 30,1906 

34 

784 

Site 

15,000 00 June 20.1906 

34 

796 

15,000.001912 

Wash. 


courthouse. | 

May 30,1905 

35 

528 

Building 

120,000 00 May 30,1905 

35 

484 

25,000.00! 




June 25,1910 

; 36 

679 

Limit increased 

SO, 000. 00. Mar. 4,1909 

35 

955 

50,000.001 








June 25.1910 

36 

706 

10,000.00 





1 



Mar. 4,1911 

36 

1378 

75,000.00 





i 



Aug. 24,1912 

37 

422 

40,000.001 

1116 Norton, Va 

9 

Post office ' 

Mar. 4, 1913 

1 37 

876 

Site and building 

75,000.00 Aug. 1,1914 

38 

613 

50,000 001917 






i 


1 Mar. 3,1915 

38 

827 

25,000 00 

1117 Norwich, Conn 

2 

do 

Mar. 2, 1599 

30 

1001 

do 

100,000.00 Mar. 3,1899 

30 

1076 

50,000.001905 




Mar. 3, 1901 

31 

1095 

Limit increased (site, 

10,000.00! Mar. 3,1901 

31 

1135 

50,000.00 

i 






§35,0001 

I Apr. 28,1904 

33 

456 

10,000.00 


O'ntract not 
awarded for 
building. 
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Division B. — Statement of expenditures for building ( construction and annual repairsj etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. ( Associated vdth Division A by corresponding line numbers) — Continued. 


Expenditures. 


No. 


Buildings. 


Extensions, 1 
i Construction. l alteiations, ! 

etc. i 


nor 1 

$56, 962. 2l'.. 

1108' 

7S, 807 37i.. 

1109 

*55,32> 81 j . 

1110, 

51,169 77'.. 

nil 1 

*100,913 10 


1112) 

+7J.997 23 


1113 

07 50 


1114 . 



1115 

195 , f 95. 20 


IIP. 

69,573.82 


1117' 

'89.8S3.33 



Annual T 

repairs, ' 

etc. 

■hd Pi Tii no 
'in, I\d8. 

S7, 96 1 79 
1,114 98 

$64,927 08 
82,952 35 

4,0G5 38 

59,391.19 

1,0 3.68 
5,9M.ll 
2,9S9 13 

55,213. 15 
101,891.2' 
82, 986 36 
67.50 

2,728 71 1 

48 '.911 
19,674 93 

198,2^3.91 

61,058.72 

109,558.26 


Sites. 


Cost. 


Date of pur- 
chase. 


$21,037 71 
30,792 61 
9,990.50 
',030 65 
H,000. 00 
9,030. 00 
13,52(5 01 
9,300 00 
10,000 00 
11,611.93 
4,750 00 
20, 136. 73 


June 19,1903 
Jan. t,1909 
Nov. 29,1902 
Mar. 5,1903 
Ang. 11,1912 
Jan 22, 1909 
June 1,1907 
Nov. 8, 191G 
Mav 16,1918 
May 28,1907 
June 5,1915 
Apr. 9,1902 


Outstanding obligations. 


Site. Building. 

Balances. 

! 

i 

i 


$274.00 

( 

I 

I 


J, 819. 00 

1 


1 






$46,632.50 

13,500.00 

h 'll II IS 

1 




kk r>h 

, t ini 


Remarks. 


Surplus fund, Juno 30, 1916, $5,126.02. 
Surp’us fund, June 30, 1918, $11.23. 

Sul plus fund, June 30, 1916, $1,448.55. 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites, the progress of the work* and 
other pertinent features. ( Associated with Division B by corresponding line numbers) — Continued. 


No. 



Title of building. 

Legislative authorizations. 

Appropriations. 

Year occupied. 

State and location. 

jm 

'S 

t h 

§ 

O 

Date of act. 

Statutes. 

Project or object. 

Limit of 
cost. 

Date of act. 

Statutes. 

Amount. 

c 

> 

a> 

I 

puf 

'o 

> 

& 

03 

P9 



25 



36 

691 

Site 

$15,500.00 

Mar. 4,1911 

36 

1378 

$15,500.00 


1119 


6 


Mar. 2, 1899 

30 

974 

Site and building 

250,000 00 

Mar. 3,1899 

30 

1075 

75,000.00 

1903 



customhouse. 

June 30,1900 

34 

639 

Repair earthquake damage. 

15.000 00 

June 6,1901 

31 

590 

50,000.00 






Mar. 4,1912 

37 

869 

Extension and additional 

115,000.00 

Mar. 3.1901 

31 

1135 

125,000.00 









land. 


June 30,1906 

34 

639 

15,000 00 






Mar. 3, 1915 

38 

827 

Additional for land 

51,750.00 

Aug. 1,1914 

38 

613 

115,000.00 











Mar. 3,1915 

38 

827 

51 , 750. 0C 

I 

1120 

Oak Part Til 


June 6, 1902 

32 

317 

Site and building 

35,000.00 

June 28,1902 

32 

428 

10,000.001906 




Mar. 3, 1903 

32 

1206 

Limit increased." 

10,000.00 

Mar. 3,1903 

32 

1088 

8,750.00 











Apr. 28,1904 

33 

456 

10. 000. 0( 











Mar. 3,1905 

33 

1159 

16, 250. Of 

1 

1121 

Drain Fla 

1 



32 

1208 

Site 

4.000.00 

Mar. 3,1903 

32 

1039 

4,000 001909 



courthouse. 

June 30,1906 

?4 

776 

Building 

85,000.00 

June 30,1906 

34 

791 

25.000 00 





Mar. 4,1907 

34 

1236 

Additional land within 


Mar. 4,1907 

34 

1302 

30,000 00 








limit, £5.000. 


May 27,1908 

35 

318 

30,000.00 





| May 30,1908 

35 

520 

T imit increa c ed 

25.000.00 

Mar. 4,1909 

35 

955 

25,000.00 

1122 

D^nntA 

g 


Mar. 4,1913 

37 

876 

Site and building 

60,000.00 

Jnly 29,1914 

38 

563 

3,000 00 .... 







June 12,1917 

40 

110 

30,000.00 

1123 

Oelwein, Iowa .... 

4 

do 

do . __ 

37 

878 

Site 

8,000.00 

July 29,1914 

38 

563 

8,000.00.... 

1124 

Ogden, Utah 

1 

Post office and 

June 0,1902 

32 

316 

[ Site and building (site, $1).. 

200,000.00 

June 28.1902 

32 

426 

1 

10,000.00 1909 




courthouse. 

1 June 30, 190G 

34 

778 

Limit increased 

120,000.00 

Mar. 3, 1903 

32 

1)88 

50,000.00, 





l 





Mar. 3. 1905 

33 

1159 

40,000.00, 





1 





June 30,1906 

34 

699 

50,000.00 










Mar. 4,1907 

34 

1302 

130,000.00 










Mar. 4. 1909 

35 

955 

40,000.00 

1125 

Ogdensburg, N. Y. 

31 

Customhouse and 

1 Aug. 18,1856 

11 

93 

Site 

8,000.00 

Aug. 18, 1.856 

11 

93 

63,000.00 1869 




post office. 

do 

11 

93 

Building 

50,000.00 

Mar. 3,1857 

11 

227 

55,000.00, 





1 do 

It 

93 

Fees to architects, etc 

5,000.00 

July 20,1868 

15 

114 

40,000.00 





1 Mar. 3. 1S57 

11 

227 

Enlargement 

50,000.00 

Mar. 3,1869 

15 

314 

12,500.00' 

; 

i 



; do. .... . 

11 

227 

Fees to architects, etc 

-5,000.00 

Apr. 7,1869 

16 

11 

37,500.00 

! 

1 



July 20, 18 r '8 

1 15 

114 

Completion 

40,000.00 

Apr. 20,1870 

16, 

84 

5, ”00. 00 





[ Mar. 3, 1809 

1 15 

314 

Construction 

12,500.00 

do 

16 

86 

15,000.00 


l 



I Apr. 7, 1SG9 

1 16! 

11 

Completion 

37,500. 00 

July 15, 1870 

16l 

312 

701. 85? 


Remarks. 


No provision 

building. 


for 


Contract not 
awarded for 
building. 

No provision 
building. 

Site donated. 


for 




No. 


Expenditures. 


Buildings. 


, Extensions, 
Construction, alterations, 

, etc. 


Annual 

repairs, 

etc. 


1118 . 

1119 

1120 
1121 

1122 

1123 . 

1124 

1125 


*$192,594. 82 
*39,932.19 . 
*109,957.09 . 
224.00 . 


$14, 688. 00 


*303,006.41 

*220,006.96 


$16,739.46 
5,244.51 
1, 505. 15 
2.00 
23. 25 

5,206.38 

59,700.561 


Sites. 


Total to June 
30, 1918. 

Cost. 


$15,509. O') 


S 224, 022. 28 { 
45, 176. 7o| 
111,462.81 
226.00 
23.25 

308,272.79 

279,707.52 


166, 750 00 
5,020. 66 
2,540.66 
5,001.25 
1,800 00 
8,000.00 
52 5J 
6,077. 10 
8,100.00 


Date of pur- 
chase. 


Aug. 10,1911 
Mar. 24,1900 
May 27,1915 
Mar. 6, 1903 
Feb. 3,1904 
Nov. 22,1907 
Dec. 8,1916 
Aug. 23,1915 
J U y 30,1903 
June 26,1907 
Dea. 14,1857 


Outstanding obligations. 


Site. 


Building. 


$225. 001 


Balances. 


*39,976.03 


Remarks. 


Surplus fund, Juno 30, 1916, $3,164.60. 


W 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work, and oo 
othei jnrtioi at features. ( Associated with Division B hy corresponding line numbers) — Continued. ^ 


to 


No. State and location. 


1125' Ogdenshurg, N. Y. 
(cunt iuued) 


1126 Oil City, Pa. 


Legislative authorizations. 


Appropriations. 


31 


I 


Title of building. 


Statutes. 


Date of act. 


Customhouse and 
post office. 


Post office.. 


1127 Oklahoma City, 1 
Okla. ! 


2 1 Post office and 
[ courthouse. 


Apr. 20,1870 

do 

July 15,1870 
June 10,1873 
June 6,1902 
Mar. 3,1903 

June 25,1910 


1128 Oldtown, Me 

1129 Olean, X. Y 

i 

1130 Olney, III 

1131 Olympia, Wash 


June 6,1902 

Mar. 3,1903 

! Juno 30, 1906 
! May 30,1908 
June 25,1910 


Mar. 4, 1913 

4 Post office May 30, 1908 

June - 25,1910 

43 do June 30,1930 

May 30,1908 


84 

86 

312 

353 

317 

1205 

6S0 


316 

1212 

787 

541 

678 


Project or object. 


37, 


Grading, etc 

Furniture 

Balance due on building. . 

Approaches, etc 

Site and building 

Limit increased (site, 
$25,000). 

Extension, etc 


Building on Government 
land. 

Site and building (site, SI): 

prior Irn'dfltlnn amended. 
' 1 1 ■ |il|«W l« | I llUlff- ll|» ■ -I, 

Building 

Limit increased; includes 
$30,000 for building, re- 
mainder for additional 
land. 

Extension, etc 


23 do Mar. 4,1913 37' 874 Site and building 


534’ 

682 

I 

780 

522 

I R74 


Site 

Building. 


Site and building. 
Limit increased. . . 


May 30, 190S 35 

June 25, 1910 30 

Dec. 19, 1912 37 


530 Site 

083 Building 

648 Limit increased. 


Limit of 
cost. 


Date of act. 


$5,000.00 

15.000. 00 
701.88 

3,000.00 

60.000. 00 
25,000.00 

25,000.00 


50,000. 00| 


June 10,1873 


30,000.00' 

250.000. 00, 

130.000. 00 


250,000.00 


10 , 000.1 

60,000. ( 

70.000. 

10 . 000 . 


20 , 000 . 

100,000. 

30,000. 


June 

Mar. 

Apr. 

Mar. 

Mar. 

June 

June 

Mar. 

June 

May 

Mar. 

June 

Mar. 

Mar. 

July 

June 


28,1902 
3, 1903 
28,1904 
3,1905 
4,1911 
23,1913 
28,1902 
3,1903 
30,1906 
30,1908 
4,1909 
25,1910 
4,1911 

3.1915 

1.1916 
12, 1917 


00 May 
00j Aug. 

June 
Tune 
Mar. 
Mar. 
70,000.00 July 

I Jn'y 

I June 
00, May 

00 1 Mar. 
00 Aug 

I June 
Aug. 


30, 1908 

24.1912 

23. 1913 
30,1906 

4,1907 

4,1909 

29. 1914 
1,1916 

12, 1917 
30, 1908 
4,1911 

24. 1912 

23. 1913 
1, 1914 


Statutes. 


Amount. 


17 353 $3,000.00 


I 


428 
1088 
456 
1159 
1378 
12 
426 
1088 
796 
490 
955 
706 
1378 
3S; 82- 

39 267] 

40 110 


35 488 
37, 423 


12 

793 

1302 

955 

563 

267 

110 

489 

1378 

423 

12 

613 


1906 


1913 


15,000.00 

15.000. 00 

25.000. 00 

30.000. 00 

20.000. 00 

5,000.00 

15.000. 00;1912| 

35.000. 00, 

30.000. 00 

20.000. 00 

70.000. 00 

100 , 000.00 

190.000. 00 

111 . 000 . 00 ! 

49.000. 00 

90.000. 00 


Remarks. 


10.000. 00 19141 

28.000. 00 

32.000. 00 

30.000. 00 1912| 

25.000. 00 

25.000. 00 
6,500.00 

500.00 

50.000. 00 

20.000. 0011914 

60.000. 00 

10 , 000.00 

30.000. 00 

30.000. 00' 


Contract in force 
for extension. 


Contract in force 
for building. 
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Division B . — Statement of expenditures for building (construction and annual repairs , etc.) and sites y showing outstanding obligations and balances, 
v'ith notes as to stir plus-fund deposits , and other features. ( Associated u ith Division A by corresponding line numbers)— Continued. 


Expenditures. 

Buildings. , Sites. 

Outstanding obligations. 

Balances. 

i 

Construction. 

Extensions, Annual 1 Total t0 Ju ne 

alterations, repairs, i ™ ioiq 

etc. etc. I 1Ji3 ‘ 

1 ___ . . 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

=■§59,951.72 

* 252 , 535. 72 

*59, 823. 24 
*58,620 09 
31,981.04 
* 129 , 858. 41 

§21,610.40 "2,471. 67 

145, 214. 19 12, 573. 22 

1,433 96 

3 541 39 

*584, 033. 79 

410,323. 13 

61,257. 20 
62,161.48 
31,981.04 
132, 073. 41 

$25,048. 28 

157,408.16 

10,000. 00 
20,920. 84 
6,500 00 
15,500.00 

Apr. 25,1904 
l/an. 9,1908 
May 29,1911 
ITuly 14,1911 
Jan. 1,1910 
June 18,1909 
May 13,1916 
Tan 5, 1910 



i 

$100,565.69 

§4,220.12 

i 






21, 197. 76 


2,215 00 




Remarks. 


Deficiency, $2,678.80. 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features . ( Associated uiih Division B by corresponding line numbers) — Continued. 


No. 


State and location. 


Title of building. 


Legislative authorizations. 

Appropriations. 

Date of act. 

Statutes. 

Project or object. 

Limit of 
cost. 

Date of act. 

Statutes. 

Amount. 

0 

> 

Pago. 

Vol. 

Page. 

Mar. 4,1913 

37 

876 

Site and building 

$65,000.00 

July 29,1914 

38 

5G3 

$13,500.00 






June 12,1917 

40 

110 

10,000.00 

Jan. 21,1889 

25 

652 

Site and building (site, 

1,200,000.00 

Jan. 21,1889 

25 

&52 

600. 00ft. 00 




8400,000). 


Aug. 15,1892 

25' 350 

200,000.u0 

June 4,1897 

30 

12 

Limit increased 

100,000.00 

Mar. 3. 1893 

27! 572 

73.900. 00 

Mar. 2, 1899 

30 

981 


500.000.00 

Mar. 2, 1895 

2S 

912 

■JOO.OUUH) 

June 6, 1902 

32 

315 

do 

45 non 00 

June 11 1896 

29 

415 


Mar. 3’, 1Q03 

32 

1205 

do 

5,' 660! 06 

June 4 , 1897 

30 

12 

125,000.00 

July 1,1910 

39 

267 

Lookouts 

3,700.00 

Mar. 3,1899 

30 

1076 

150,000 00 






Mar. 3, 1901 

31 

1134 

350,000.00 






June 28,1902 

32 

425 

25,000 00 






Mar. 3,1903 

32 

1088 

20,000.00 






Feb. 18,1904 

33 

23 

6,000 00 






July 1,1916 

39 

267 

3, 700 00 

June 25,1910 

36 

697 

Report as to postal situa- 


July 1,1916 

39 

267 

15,000.00 




tion to be reported to 









Congress. 






Mar. 4.1913 

37 

87S 

Site 

20,000.00 





May 30.1908 

35 

535 

do 

20,000.00 

May 30.1908 

35 

488 

20,000.00 

June 25,1910 

3( 

68. 

Building 

75. 000.00 

Aug. 24.1912 

37 

423 

15.000.00 

July 1,1916 

39 

267 

Retaining wall 

8,000.00 

June 21,1913 

38 

12 

30,000.00 





j 

Aug. 1,1914 

38 

613 

30,000.00, 






July 1,1916 

39 

267 

8,000.00 

May 30.1P08 

35 

532 

Site 

7.500. no 

May 30,1908 

35 

4*7 

7,500.00 

June 25,1910 

3h 

680 

Building 

55 009 00 

Aug 24 1912 

37 

423 

25,000.00 

Mar. 4, 1913 

37 

S6G 

Limit increased 

50, 000. 00 

June 23,1913 

38 

12 

21.000 00! 






Mar. 3,1915 

38 

827 

40 099. 00 



1 



July 1,1916 

39 

267 

15,000.00 

Aug 1, 1SSS 

25 

358 ( 

Site and building 

50,000.00 

Oct 2, 1888 

2o 

50" 

50,000.00 

Mav 30,1908 

3- 

53" 

Site 

30.090.00 

May 30.1998 

35 

488 

30 009 09 

June 25,1910 

3G 


Building j 

100,000,00 

Aug, 24, 1912 

37 

423 

60,000.00] 



GS2| 

i 


June 21,1913' 

38 

1? 

10,090.00 




j 


Aug. 1,1914 

38 

613 

10,000.00 






Mar 3, 1915 

38 

827 

20,000.00! 


Remarks. 


1132] 

11331 


Olyphant, Pa. 
Omaha, Ncbr. 


1134 


1135 


1136 


1137] 

1131: 


Opelika, Via. 


Opelousas, La. . 
Orange, N. J . . . 


10 


Postofflce 

Post office, court- 
house, and cus- 
tomhouse. 


1898 


Oneida, N. Y.. 
Oneonta, N. Y. 


Post office 

do 

. .do 


Courthouse and 
post office. 

Post office 


Site not selected 


Contract not 
awarded for 
lookouts. 


‘ submitted. 

S revision for 
mg. 


York Sc Sawver, 
architects. 




Expenditures. 


1 

No. 

Buildings. 


Sites. 

Outstanding obligations. 

Balances. 

Construction 

Extensions, 

alterations, 

etc. 

Annual 

repairs 

etc 

Total to Tune 
30,1918 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

. 1 

1 i 








323,500.00 
0 700 00 

1132 1 

1133 *$1.450, 000. 00 

§i37, 504. 15 

Si, 587, £04. 15 

$400, OOP. 00 
14,3 0.00 
19,516.00 
4, 500 00 
3.021.81 
30, 000. 00 

May 2, i890 
Mir. 29,1917 



Of 1 UU* uu 

1134 

1135 1 *74,956.21 

1136 89, 156. SO 

55,342 65 

2,913 20 

83,2i2.09 
90, 059. 08 

Feb. 14,1911 
Aug. 7,1909 

A n f 17 1 QOQ 


i $300. 00 

1 12, 119. 06 

t 

4 A* oof.tSo 

3,724.14 

902. 28 


11371 *44,327.29 
1138] 97, 393. 28 


18. 229. 35 
1,529. 82 

62, 556. 64 
:| 98, 923. 10 

UCl* If; loOJ 
Oct. 20,1909 

... 107. 50| 1 


Remarks. 


Surplus fund, Juno 30, 1918, 82,499.22. 
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Statement of.\ 
oil 


egislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work, and 
pertinent features. (Associated with Divisio ~ 


■ Division B by corresponding line numbers) — Continued . 








Legis 

No. 

State and location 


Title of building 


Statutes 





Date of act. 





s 



o 

1 



o 



> 

Ph 

1139 

Orange, Tex 

2 

Post office 

Mar. 4,1913 

37 

876 

1140 

Orangeburg, S. C . 

7 

do 

Wav 40.1903 

3' 

531 




June 25,1910 

3r 

679 

1141 


2 


.do 

36 

689 





Mar. 4, 191j 

37 

871 

1142 

Osage City, Ivans. 

4 

do 

June 25, 1910 

36 

685 





May 22,1914 

38 

378 

1143 

Oshkosh, Wis 

6< 

vouit house, post 

July 28,1836 

24 

153 




oince, etc. 

Mar. 2,1889 

25 

940 



e| 


Apr. 4 , 1S90 1 

2b 

36 

1144 

Oskaloosa, Iowa... 


Post office 

Mar. 2,1899 , 

30 

1004 





Mar. 3,1901 

311 

1 109S 





June 6,1902 

1 32 

315 

1115 

Oswego, X. V 

32, 

.do , 

Aug. 4,1854 I 

i 10 

571 



1 

. 

do 

10 

571 


i 



...do i 

10 

1 571 




! 

i Aug. 18,1856 

11 

, 84 





1 June 12,1858 

11 

323 



1 


....do 

11 

324 

1146 

Ottawa, 111 j 

12* 

— do 

June 6,1902 

32 

317! 

1 

1147 

Ottawa, Kans 

2 

. .do 

May 30,1908 

35 

533 



1 


June 25,1910 

36 

681 


Legislative authorizations. 


Project or object. 


Site and building.. 


do 

Limit i nr reaped. 


Site 

Building.. 


Site and building. . 
Limit increased... 


Site and build inn 

Substitute o<i!> foi nil i*o 
pine. 

Vault doors 

Site and building 

I imit increased 

.. .do 


Site 

Building 

Fees to architects, etc. 
Grading, paving, etc. . 

Completion 

Furnishings, etc 

Site and building 


Site 

Building. 



Appropriations. 

Year occupied. 

Limit of 
cost 

Date of act. 

Statutes. 

Amount. 

> 

Page. 

$60,000 00 

July 29,1914 

38 

563 

$5,000.00 



July 1,1916 

39 

267 

5,000.00 



June 12,1917 

40 

110 

40,000.00 


50, 000 Of 

Mjv 30.190S 

35 

4K6 

15,000.00 

1913 

10, 000. 00 

Mar. 4,1911 

36 

1378 

30,000. 00 



\ug 24,1912 

37 

42 

10 000.00 



June 23, 1913 

38 

12 

5,000.00 


5. 000. Of 

Mar. 4,1911 

36 

137S 

5,0)0. 0' 

I91« 

00,000.00 

Feb. 28, 191G 

39 

18 

12,000.00 



July 1, 1916 

3Q 

267 

24,000 00 



June 12,1917 

40 

110 

Oi non rvA 


50,000 00 

Mar. 4,1911 

36 

1378 

■■ 


7,000.00 

June 23,1913 

38 

12 

■) - 



Aug. 1,1914 

38 

613 

.* *, 



Mar. 3,1915 

38 

827 

12,000 00 


100,000.00 

July 28,1886 

24 

158 

100,000 IK) 

1890 

1,600.00 

Mar. 2,1889 

25 

940 

1,600.00 



Apr. 4,1890 

26 

36 

800.00 


800 00 






50,000 00 

Mar. 3,1899 

30 

1075! 25,000 00 

1902 

16,000.00 

Mar. 3,1901 

31 

11?5 

25,000 0C 


4,000.00 

June 28,1902 

32 

422 

16,000.00 



do 

32 

4251 4,000.00 


12,000.00 

Aug. 4,1854 

10 

571 

108,800 0( 

1858] 

88,000.00 

Aug. 18,1856 

11 

84 

5,000 0C 


8,800.00 

June 12,1858 

11 

323 

10,000.0C 


5,000.00 

do 

11 

324 

7, 300. 0C 


10,000.00 






7,300.00 





i 

60,000.00 

June 28,1902 

32 

428 

10,000. OC 

1906! 


Mar. 3,1903 

32 

1088 

15,000.00 

1 


Apr, 28,1904 

33 

456 

15,000.06 



Mar. 3,1905 

33 

1159 

20,000.00 


7,500.00 

May 30,1908 

35 

488 

7,500.00 

1915 

65,000.00 

Aug. 24,1912 

37 

423 

35,000.00 



June 23,1913 

38 

12 

30,000.00 



Remarks. 


Contract not 
awarded for 
building. 


Site donated. 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , sliov'ing outstanding obligations and balances, 
v'ith notes as to surplus-fund deposits, and other features. (Associated vith Division A by corresponding line numbers) — Continued. 





Expenditures 



i 

I 


No. 

Buildings. 

1 Sites. 

l 

[ Outstanding obligations. 

i 1 

, 

Remarks. 


t 

Extensions, 

[ Construction, alterations, 
i etc. 

I I 

1 1 

Annual : 
lepaiis, 1 
i etc. 

Total to Tune j Date of pur- 

30, 1918. I 1 0ST * chase. 

1 

Site j 

Building. 

1 

^ Balances. 

I 1 



1139 

Sill. 50 

. . . I SG.50 

S11S. 00 

S5, 000. 00 

Apr. 

10, 1915 

1140' 

49. 597 78 

. . . . 2, 8-10 08, 

52, 437. 86 

10,000. 00 

Oct. 

10, 1903 

1141 

51,750.89 

.... 1,043.44 

52, 791.33 

5,000.00 

Nov. 

20, 1912 

1112 

*47, GOB 30 

... 1,354.69 

IS, 960. 99 

9,2.0. 00 

July 

25, 1911 

1143' 

*92, 218. 22 

...J 23,249 22 

115, 467.44 

10, 145. 79, 

Nov. 

23, 18S6 

1144i 

*63.337.12. 

.. , 5,257.71 

68, 594 83 

6, 062. 88 

Sept. 

13, 1900 

1145 

*113,977. 98 

.. . GG, 325. 42 

180,503 40 

12,000.00 

Dec. 

15, 1834 

1146 

*50, 170 68 

! 5,501 69' 

55,673.37 

9,820 32 

July 

15, 1903 

1147 

61,510.66 

1,321.36 

o2, 832. 02! 

7,450 00 

Apr. 

13,1903 



$214.00 
2, 4S5. 00 



5,764.11 














74. 50 



Surplus fund, Juno 30, 191C, $148.22. 


Surplus fund ,Jum 30, 1918, 53,414 84 
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Division A . — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) — Continued. 


No. 

State and location. 

% 

3 

! 

o 

Title of building. 

Legislative authorizations. 

Appropriations. 

Yoar occupied. 

Date of act. 

i 

| Statutes. 

Project or object. 

Limit of 
cost. 

i 

Date ol act. 

Statutes.] 

Amount. 

> 

So 

cs 

P* 

'o 

> 

<s> 

c3 

tu 

1148 

Ottumwa, Iowa... 

6 

Post office and 

1 June 30,1906 

34 

774 

Extension, etc 

! $35,000.00 

June 30,1906 

34 

790 

$20,000 Oft 

1912 




courthouse 

May 30,1908 

35 

558 

Building, prior legislation 

! 165,000.00 

Mar. 4. 1907 

34 

1302 

IS.Ollii.O'' 









modified. 

; ! 

May 30,1908 

35 

490 

30,000 00 











Mar. 4,1909 

35 

955 

25,000.00 





1 






June 25,1910 

36 

706 

35,000 00 











Mar. 4,1911 j 

36 

1379 

75,000.00 


1149 

Owatonna, Minn.. 

1 

Post office 

! June 25,1910 

36 

686 

Site and building | 

j 58, 000. 00 

do... 1 

36 

1379 

12,000 00 

1915 










June 23,1913 

38 

12 

23,000 00 




i 






i 

Aug. 1,1914 

38 

613 

23,000 00 


1150 

Owego, N. Y 

37 

do 

! Mar. 4,1913 

37 

875 


75,000.00 

July 29,1914 | 

38 

503 

15,000.00 

i 



1 


July 25,1914 

38 

555 

Disregard act requiring 


July 1,1916 

39 

267 

500.00 




i 





site to bo bounded by 2 


June 12,1917 

40 

110 

50,000.00 




1 





streets. 







1151 

Owensboro, Ky... 

2 

Post office and 

June 30,1906 

34 

779 

Site and building 

175,000.00 

June 30,1908 

34 

792 

25,000.00 

1911 




; courthouse. , 






| Mar. 4,1907 

34 

1302 

75,000 00 











1 June 25 1910 

30 

706 

75,000 03 


1152 

do 

2, 

do | 

| Feb. 16,1887 

24 

403 

do 

50,000.00 

, Feb. ie,i8S7 

24 

403 

50,000 00 

1889 




1 

' Mar, 4,1911 

36 

1.379 

Sale of building 







1153 

Owosso, Mich 

8 

Post office 1 

1 June 6,1902 

32 

317! 

v.ii , ■ i.i i,i.i]iii"L i r :|... i 

35,000.00 

^ June 28,1902 

32 

426 

10,000.00 

1909 





Mar. 3,1903 

32 

| 1212 

'( ■ I'll ll« f * 

5,000.00 

Mar. 3,1903 

32 

1088 

8,750.00 






June 30.1906 

34 

l 773 

I imit increased 

20,000.00. Apr. 20,1904 

33 

456 

10,000 00 





! 

| Mar. 2,1907 

34 

! 1236 

Enlargement of site (8500) . . 


1 Mar. 3,1905 

33 

1159 

11,250 00 



I 



May 30,1908 

35 

521 

Limit inci eased 

5,000.00 

Mar. 4,1907 

34 

1302 

20,000 00 







1 

I 



! Mar. 4,1909 

35 

955 

5,000 00 


1154 


2 

Courthouse, post 

July 12, 1SS2 

i 22 

' 161 

Site and building 

50,000.00 

Mar. 3,1883 

22 

604 

50,000 00)1887 


Oxford, Miss | 


office, etc. 

Aug. 2,1886 

24 

213 

Limit increased 

11,742.86 

1 Aug. 2,1886 

24 

213 

11,742.86 






Aug. 4,1886 

24 

223 

Approaches 

| 5,000.00 Aug. 4,1886 

24 

223 

5,000.00 






Oct. 2,1888 

25 

1 507 

t omplete approaches 

400.00 

1 Oct. 2,1X88 

25 

507 

400 00 


1155 

Oxford, N. C.. 

5 

Post office 

May 30,1908 

35 

535 

Site 

7.50(1 00 Afn v 30 1 QOS 

35 

488 

7. son nn'inii 


| 


June 25,1910 

36 

682 

Building 

50j000. 00 

Aug. 24,1912 

37 

423 

25,000 00 











June 23,1913 

3S 

12 

25.000 on 


1156 

Paducah, Kv 

1 

Post office and 

Apr. 14,1880 

21 

73 

Site and building 

100.000 00 

Apr. 14,1880 

21 

73 

mo non on 1883 



courthouse. 

Aug. 7,1882 

22 

305 

Approaches, etc 

25. 000 00 

Aug. 7.1882 

22 

305 

25 000 00 






I Mar. 3, 1883 

22 

604 

Completion 

8,500.00 

Mar. 3. 1883 

22 

60* 

8.500 00 






, July 7, 1884 

23 

196 

Iron fence 

2 000 00 

July 7.1884 

23 

196 

2.000 00 






June 6.1902 

32! 

311 

Extension, etc 1 

70,000.00 

June 20, 1902 

32 

425 

25.000 001911 





1 May 30, 1908 

35 

524 

do i 

15,000.00 

Mar. 3. m3 

32 

10X8 

45, 000 00 



i 






! 1 


May 30,1908 

35 

482 

15, 000. 00; 

1 


Remarks. 


Old post-office site. 


Contract not 
awarded for 
building. 


Site donated. 

Sold, title trans- 
ferred May, 1918. 
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Division B . — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line numbers) — Continued. 


No. 


Expenditures. 


Buildings. 


Construction. 


Extensions, 

alterations, 

etc. 


Annual 

repairs, 


Total to June 
30, 1918. 


Sites. 


Cost. 


Date of pur- 
chase. 


Outstanding obligation 8 ;. 

Balances. 

Site. 

Building. 

y 








:::::::::::::: 

850,550.00 


8278. 00 



\ 



/ 


, 


75.66 





1148 

1149 

1150 

1151 

1152 

1153 

1154 

1155 

1156 


+8199,991.02 

*51,231.46 
75.00 
155,371. 28 
*49, 525. 75 

*58,973. 42 
*60,610.94 
48,264. 50, 
*128,032.131 


884,999. 20, 


83.871.02 

1,615.77 
1. 16 
1,466.64 
10,753.37 

3, 460.68 

27.075.03 
1, 135. 12 

25,367. 77 


8203, 862. 04 

52,847.23 
76. 16 
156, 837. 92 
60,279. 12 

62,434. 10 

87,685.97 
49,399. 62 
238,399. 10 


S213. 94 
6, 500. 00 

5.000. 00 
14,875.00 
16,037. 35 

215. 30 
5,026. 58 

1 . 000 . 00 
6,126.90 
7,500.00 
7, 477. ““ 


Dec. 

Jan. 

Apr. 

Nov. 

Dec. 

June 

Nov. 

Sept. 

Feb. 

June 

July 


24,1888 
6, 1904 
12, 1911 
8, 1916 

5. 1907 
27, 1887 
14, 1902 

6. 1907 
18, 1884 

4, 1909 
31,1880 


Remarks. 


Surplus fund, June 30, 1918, $1,768.54. 
Surplus fund, June 30, 1916, $3,313.37. 

Surplus fund, June 30, 1918, $1,660.50. 
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Division A.— Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work , and 
other pertinent features . (Associated with Division B by corresponding line nwm&ers)— Continued. 


No. State and location 


Title of building. 


Legislative authorizations. 


Date of act. 


Statutes 


Project or object. 


Limit of 
cost. 


Appropriations. 


Date of act. 


Statutes. 


Amount. 


Remarks. 


11571 Paintsville, Ky. 
1158' Palatka, Fla.... 


10 


Post office.. 


11 59j Palestine, Tex.. 


1160. Pans, 111 

1161' Paragould, Ark. 


1162, Paris, 111. 


.do.. 


do 


-do.. 

.do.. 


Mar. 4,1913 


June 25,1910 


June 30,1906 
May 30,190s 

,....do... 


-do.. 


do 



1163k Paris, Ky 


1164 Paris, Term 


1165' Paris, Tex 


1166 


1167 


June 30,1906 
May 30,1908 
Mar. 4, 1911 


7 Post office and June 30.1006 

courthouse. | May 30,1908 

8 Post office June 30,1906 

1 do I July 9. 1890 

, 1 Mar. 2, IS 05 

, June 25,1910 


1 


1 Post office and Mar. 
courthouse. 1 


37 


35 


87S 


684 


784 

52S| 


529 

528 


Site. 


Site and building., 


Site 

Building 


Site and building.. 
....do 


I 

4,1917 39| 


Rent of buildings.. I Mar. 28,1918 j 40| 


7791 
521 
1293 

779; 

521, 

7S1 

221 1 do.. 

Sl7i Elevator 

6 S0, Extension, etc. 


do 

1 imif in.-,-, , ■ d . . 

I h I •• 1 <i 

Site and building.. 
Limit increased... 

Site and building.. 


1196 Building. 


46i j Temporary quarters and 
I moving expenses. 


$5,000.00 


60,000.00 


10 , 000.00 

70,000.00 

70.000. 00 

50.000. 00 


65.000. 00 

25.000 00 

15.000. 00 

40.000. 00 

15.000 00 

40.000. 00 

100,000 00 
4,000.00 
100,000.00 


170,000.00, 


July 1,1916 


Mar. 

Aug. 

Mar. 

Feb. 

July 

June 

May 

Mar. 

May 

Mar. 

May 

Mar. 

June 

June 

Mar. 

Mar. 

Mar. 

June 

Mar. 

Mar. 

June 

Mar 

Aug. 

Mar. 

Mar. 

Mar. 

Aug. 

June 

June 


4,1911 

1. 1914 

3. 1915 

28. 1916 

1.1916 

30. 1906 
30, 1908 

4.1909 

30. 1908 

4.1909 

30.1908 

4.1911 
23, 1913 
30. 1900 

4.1907 

4.1909 

4.1911 

30. 1906 

4.1907 
4 1909 

30, 190C 
4.1907 
30. 1890 
3, 1891 
2. 1895 

4.1911 

24.1912 

23.1913 

12. 1917 


5,000.00 Mar. 28,1918 


39 


267 


1379 

613 

827 

18 

267 

796 

484 

955 

484 

955 

484 

1379 

12 

792 

1302 


35 955, 

36, 1293 
34 792 

341 1302 
35! 955 
34 79 1 [ 

34 I 1302> 
373. 
9511 
8471 
1379’ 
37' 423 
3S' 12 

40, 110 


$4,000.00 


No provision for 
building. 


12 , 000 . 

15.000. 

18.000. 

6 . 000 . 

10.000 
10 000 . 
20 000 
60.000 
16 000 

54.000 
15 000 

30.000. 
5.000 

20.000 

30.000 
40 000. 
15 000. 

20.000 

20 . 000 . 

15 000 

15. 000 
25 000 

30.000 

70.000 
4.000. 

40.000 
20 000 
40.000 

100,000. 


001916, 
00 
00 
00 
00 
00 
00 
00 
IK) 

00 
00 
00 
00 
00 
00 
00 
00 
001911, 


1912] 


1912) 

1911 


19121 


40 46G| 5.000. 


00 

oo| 

00,1909 

00 I 

001895 Site partly do- 
00 I nated. ‘ De- 
00 1914 stroyed by fire. 

00 

00 | 

00 — Contract not 
! awarded for 
building. O I d 
I site. 

00 ! : 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc .) and sites, showing outstanding obligations and balances, 
vith notes as to surplus-fund deposits , and other features. (Associated ivith Division A by corresponding line numbers)—^ Continued- 


Expenditures. 


No. 


Buildings. 


1157 

1158 

1159 

1160 
1161 
1162 

1163 

1164 

1165 

1166 
1167 


Construction. 


550,883. 
*69,940. 
*01,383. 
40,971 
85,933. 
*43, 246. 
*30, 124. 
*102,383. 
90. 


Extensions, 

alterations, 

etc. 

Annual 

repairs, 

etc. 




$1,022. 13 
5,680. 54 
1,481.83 
1,354. 75 
1,275.63 
1,830.18 
4,023.8‘J 
20, 779. 17 







$99, 883. 40 




Total to June 
30, 1918. 


$51,905. 8lj 
75, 

62, 8G4.9l| 
42, 

87, 

45,086. 13| 
34, 

223, 

90.00] 


Sites. 

Cost. 

Date of pur- 
chase. 

$4, 000. 00 

4.000. 00 
9,934.53 

6.000. 00 
6, 750. 00 

11, 034. 83 
7, 328. 75 
9, 34.61 
1,616.85 

Aug. 10,1917 
May 29,1914 
Hept. 19, 1907 
Mar. 10,1909 
Dec. 14,1909 
Aug. 26, 1907 
Tel i. 6,1908 
Apr. 29,1907 
May 14,1891 




Outstanding obligations. 


Site. 


Building. 


$57. 00 


72. 50 

1,000.00 


Balances. 


$7,032.15 


99,910.00 

5,000.00 


Remarks. 


Surplus fund, June 30, 1918, $5,059.32. 
Surplus fund, June 30, 1916, $2,206.16. 
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Division A.— Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers)-^ Continued. 


No. State and location. 

£ Title of building. 



Legislative authorizations. 

Appropriations. 


■ 

I 

Remarks. 


Statutes. 


Statutes. 

% 

P* 


'd 

i 

o 

Date of act. 

> 

. Project or object. 

«§ 

to 

<wst.° f Date of act. 

i> 

<6 

E 

Pi 

Amount, o 

1 
s* 1 


1168 Park City, Utah.. 

1 Post office 

May 30,1908 

35 

532 Site and building 

S25.000.00 May 30,1908 

35 

486 

su.ooo.oo.. J 

Contract not 



June 25,1910 

36 

679 Limit increased 

5,000.00 Mar. 4,1911 

36 

1379 

5,000 00 

awarded far 






Aug. 1,1914 

38 

613 

lb 000 00 

building. 

1169 Parkersburg, W.Va 

4 Post office and 

Mar. 3,1873 

17 

611 Site and building 

150,000.00 Mar. 3,1873 

11 

611 

150,000 001878 



courthouse. 

Mar. 3, 1875 

18 

395 Continuation 

18,000.00 Mar. 3,1875 

18 

395 

18,000.00 



1 

July 31,1876 

19 

Ill Completion 

50,000.00 July 31,1876 

19 

111 

60,000.00 

i 

I 


! Mar. 3,1877 

19, 

351 Approaches, etc 

10,000.00 Mar. 3,1877 

19 

351 

10,000.00 

i 



May 3,1878 

20 

43 Continuation 

6,000.00 May 3,1878 

20 

43 

6,000 00 

i 



June 20, 1878 

20 

210 Grading, etc 

9,000.00 June 20,1878 

20 

210 

9,000.00 

i 



May 30,1908 

35 

536 Additional land 

35,000.00 May 30,1908 

35 

489 

35,000.00 

1 

| , 


June 25,1910 

36 

692 do 

20,000.00 Mar. 4,1911 

36 

1379 

20,000.00 


1170 Parsons, Kans > 

3 Post office 

May 30,1908 

35 

529 Site and building 

75,000.00 May 30,1903 

35 

485 

25,000.001913 

Site partly do- 






Mar. 4,1909 

35 

955 

50,000.00 

nated. 

1171 Pasadena, Cal 1 

9 do 

do 

35 

532 Site 

50,000.00 May 30,1908 

35 

487 

50,000.001915 




June 25,1910 

36 

695 Building 

200,000.00 Aug. 24,1912 

37 

423 

5,000.00 


i 





June 23,1913 

38 

12 

135,000 00 







Aug. 1,1914 

38 

613 

60, 000.00 


1172 Pasco, Wash 

3 do 

Mar. 4,1913 

37 

879 Site 

10,000.00 July 29,1914 

38 

563 

10,000 00.... 

No provision for 










building. 

1173 Passaic, N.J 

7 do 

June 25,1910 

36 

690 do 

25,000.00 Mar. 4,1911 

36 

1379 

25,000 00.... 

Do. ^ 

1174 Paterson, N.J 

7; do 

June 7, 1888 

25 

175 Site and building 

80,000 00 June 7,1888 

25 

175 

80,000.001899 



1 

Feb. 20,1895 

28 

912 Limit increased 

120,000 00 Mar. 2,1895 

28 

912 

50,000.00 




June 12,1917 

40 

110 Repairs to rooi 

8,500.00 June 4,1897 

30 

12 

70,000 00 


| 

1 



i 

June 12,1917 

40 

110 

8,500.00 


1175 Pawtucket, R. I,.., 

2 do 1 

Jan. 12,1891 ' 

26 

710 1 Site and building 

75,000.00 Mar. 3,1891 

26 

951 

71,000 00 1897 



i : 

May 30, 1908 ( 

35 

525, Extension, etc 

50,000.001 May 30,1908 

35' 

483 

29, 000 (Hi 191 1 



i 



1 

Mar. 4, 1909 

35' 

955 

30,000 00 


1176 Paxton, III 

17 do 1 

Mar. 4,1913 ; 

37 

874 1 Site and building 

60,000.00 July 29.1914 

38 

563 

12,000 00 .... 

Site uot selected. 

' 


i 


1 

| June 12, 1917 

40' 

110 

10,000 00 


1177 Peekskill, N. Y. . . 

25 do 1 

May 30,1908 

35 

539 do 

40,000.00 May 30,1908 

35 

490 

45,000.001912 


i 

i > 

do 

35 

539, Alteration 

5,009.00 





1178; Pekin, HI 

16 do 

June 6, 1902 1 

32 

317i Site and building 

70,000.00 June 28,1902 

32 

428 

15,000.001905 



• 1 

Mar. 3,1903 1 

32 

1204, Limit increased 

10,000.00 May 3,1903 

32 

1088 

17,500 00 



1 



i 

Apr. 28,1904 

33 

456 

20,000.00 





1 


Mar. 3, 1905 

33 

1159 

27,50 0.00 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features . ( Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 


No. 


Buildings. 


Construction. 


1168 

1160 

1170 

1171 

1172 

1173 

1174 

1175 

1176 

1177 

1178 


Extensions, 

alterations, 

etc. 


Annual 1 
repairs, | 
etc. ) 


Total to June 
30, 191S. 


*$223,059 03 1 

59,565 lol 
193, 173. 78 


*176,536 13 
*50,644 16 


*64,932.86 1 


S72, 193.09 

1,507.55 
1,880 91 


Sites. 


Cost. 


$ 1,222 20 , 

49,435 36 


6 61 
22, 765 82 j 
15,444 60 


5,477 38' 


5,028 63 
8,531.70 


8295, 232. 12; 

61,072.71 
195,054 69 1 


6 61 
200, 524.15 
115,524 12 


10,506 01 
73,464.56 


$7,000 

17,S41 

53.000 
14,700. 
50,000. 
10 , 000 . 

25.000 
22, 260 
24,335 


39,500. 

15,025. 


Date of pur- 
chase. 


May 

Juno 

Sept 

June 

Mar. 

July 

Apr. 

Apr. 

Oct. 


22, 1912 
23, 1S73 
5, 1911 

18. 1909 

24. 1910 
12, 1916 

7, 1913 
23, 1893 
20, 1892 


Sept. 20, 1910 
June 19,1903 


Outstanding obligations. 


Site. 


Building. 


Balances. 


«288 on 


5, 422. 80 


$23,000.00 


i'i, sjti 


1,S55. 00 

'22,'666.'6o 


Remarks. 


Surplus fimd, Juno 30, 1916, $446.84. 


Cost of site includes building. 
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Division A 


. — Statement of legislative authorizations and appropriations , with notes relative to ike acquisition of sites , the ; 

other pertinent features. (Associated with Division B by corresponding line numbers) — Continued. 


progress of Idle worh t and 


No. 

State and location. 

Cong. dist. 

Title of building. 

Legislative authorizations. 

Appropriations. 

Year occupied. 

Remarks. 

Date of act. 

Statutes. 

Project or object. 

Limit of 
cost. 

Date of act. 

Statutes. 

Amount. 

> 

© 

tfl 

03 

-3 

i> 

§ 

S 

1179 

5? 

2 

0 

1 

1 

Pm 

9 

Post office 

May 

30, 1908 

35 

531 

Site and building 

$70, 000. 00 

May 

30, 1908 

35 

486 

$22,000.00 

1916 




July 

17, 1914 

38 

513 

Limit increased 

60;000.00 

Mar. 

4, 1911 

36 

1379 

35; 000. 00 












Mar. 

3, 1915 

38 

827 

73,000.00 



1180 

Penn Yan, N. Y.. 

36 


May 

30, 1908 

35 

530 

Site and building 

50,000.00 

May 

30,1908 

35 

486 

20,000.00 

1913 







Mar. 

4,1911 

36 

1379 

20 ) 000. 00 













June 

23,1913 

38 

12 

10,000.00 



1181 

Pensacola, Fla 

3 

Post office and 

June 

10, 1882 

22 

99 

Additional land and build- 

200,000.00 

June 

10, 1882 

22 

99 

200,000.00 

1887 

Building on por- 




courthouse. 





ing. 


Aug. 

4,1886 

25 

48 

5,000.00 


tion of site of 





Mar. 

3, 1883 

22 

604 

New site if advisable, with- 


May 

30, 1888 

25 

48 

2,000.00 


old customhouse 








* 

m limit. 


Mar. 

4,1911 

36 

1379 

30,000.00 


destroyed by fire 





Aug. 

4, 18S6 

25 

48 

Approaches 

5,000.00 

Aug. 

24, 1912 

37 

423 

40.000.00 


in 1880. 





May 

30,1888 

25 

48 

Completion 

2,000.00 

June 

23,1913 

38 

12 

30,000.00 







June 

25, 1910 

36 

679 

Extension, etc 

100,000.00 

Mar. 

3,1915 

38 

827 

30,000.00 

1914 






May 

12,1914 

38 

376 

Limit increased 

30,000.00 








1182 


3* Quarantine station 

June 

28, 1902 

32 

424 

Improvements to station, 

2,500.00 

June 

28,1902 

32 

424 

2,500.00 

.... 

Originally known 









etc. 


Mar. 

3, 1903 

32 

1091 

12,555. 71 


as Santa Rosa. 





Mar. 

3,1903 

32 

1091 


12,555.71 

Mar. 

4,1907 

34 

1307 

17,000.00 







Mar. 

4,1907 

34 

1307 

Pocon‘’tmct i on 

17,000.00 








1183 

Peoria, 111 

16 

Post office and 

May 

9, 1882 

22 

62 

"i.c rid Imi lifliii/ . .. 

225,000.00 

May 

9,1882 

22 

62 

100,000.001889 





courthouse. 

June 

< 0,1886 

24 

105 

1 IIP 1 1 1 *<*l »•“ * (>|| l/ilhlll ion.il 

50,000.00 

July 

7,1884 

23 

196 

50,000.00 











I land, $16,000). 


Mar. 

3,1885 

23 

481 

75,000.00 







Aug. 

4, 1886 

24 

223 Approaches 

7,500.00 

June 

30, 1886 

24 

105 

50,000.00 







Oct. 

2, 1888 

I 25 

507 

Completion 

12,000.00 

Aug. 

4,1886 

24 

223 

7,500.00 



i 




Aug. 

30, 1890 

26 

373 

Elevator 

10,000.00 

Oct. 

2,1888 

25 

507 

12,000.00 



i 




June 

30,1906 1 

34 

775 

Ex' (Mi*- ion, I‘i<* 

200,000.00 

Aug. 

30,1890 

26' 373 

10,000.001910 


I 




Mar. 

4,1907 

34 

1302 

IddH'oiiil land, billin' 


June 

30,1906 

341 790 

40,000.00 



i 





1 

f 


limit. 


Mar. 

4,1907 

34 

1302 

100,000.00 



1 




May 

30,1908 

! 35 

525 

Limit increased 

27,000.00 

May 

27,1908 

35 

318 

25,000.00 



1 




July 

1, 1916 ■ 

: 39 

267 

Lookouts 

1,000.00 

May 

30,1908 

35 

482 

10,000 00 



Contract not 






1 





Mar. 

4, 1909 

35 

955 

52,000.00 


awarded for 






1 

: i 




July 

1, 1916 

39 

267 

1,000 00 


lookouts. 

1184 

Perry, Iowa 

7 

Post office 

June 

25,1910 j 

36 

685 

Site and building 

60,000.00 

Mar. 

4, 1911 

36 

1379 

12 non nmois 










June 

23, 1913 

38 

12 

25,' 000. 00 













Aug. 

1,1914 

38 

613 

23,000.00 



1185 

Perry, Olrla. 

1 


Mar. 

4, 1909 

: 35j 

955 

Repairs 

3,000.00! 

1 

Mar. 

4, 1909 

35 

955 

3,000.00 

1 


Building and 







ground accepted 
by act of Mar. 2, 

1 

1 




1 




1 




1 



1907. 


324 EEPOET OP THE SUPERVISING ARCHITECT. 



Division B. — Statement of expenditures for building ( construction and annual repairs, etc.) and sites , showing outstanding obligations and balances, 
v'ith notes as to surplus-fund deposits, and other features. ( Associated with Division A by corresponding line numbers)-^ Continued. 


Expenditures. 


No. 


Buildings. 



S10S,35S sr |. 

*37, 0U0 ODi 

*187, 284 34 1 S12d,975 55 
! 31,901 54 


1184 

1185 


+251, 833 8< 
*51,67S 33 1 


218,475 >1 


33,421 SS 


i 920 32 

2,909 15 10,935 41 


Total to June 
30. 1918. 


$109,534 2S 
3\2S7 19 
359,778 15 


503,731.2 5 

52,601 05 
13,901 5b | 


Sites. 

Outstanding obligations. 

Balances. 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

58.000 00 

13.000 00 
19,507 60 

July 22,1909 
Feb. 4,1910 
Mar. 12,1883 


$74. 72 










f 37, 443 00 
\ 15,000.00 

[ 8,500.65 

7,000 00 



Oct. 13,1 883 
Mar. 5,1887 
Oct. 31,1906 
May 16,1911 

1 


$1,000.00 

1 







Remarks. 


Surplus fund, June 30, 1918, $13,566.42. 
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Division A. — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites } the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) — Continued. 


No. 


State and location. 


;g Title of building. 


Legislative authorizations. 


Date of act. 


Statutes. 

Project or object. 

Limit of 
cost. 

Date of act. 

Statutes. 

Amount. 

| 

0 

1 

> 

© 

to 

o5 

*3 

> 

© 

Ph 

11 

251 

Site and building 

$24,000.00 

Mar. 

3,1857 

11 

251 

$24,000.00 

1859 

32 

317 

Site and building (site, $1) . 

50,000.00 

June 

28,1902 

32 

426 

10,000.00 

1906 

32 

1203 

Limit increased 

10,000.00 

Mar. 

3,1903 

32 

1088 

12,500.00 


34 

773 


7,000.00 

Apr. 

28,1904 

33 

456 

20,000.00 


34 

678 

Retaining wall 

6,000.00 

Mar. 

3,1905 

33 

1159 

17,500.00 






June 

30, 1906 

34 

789 

7,000.00 






Mar. 

4,1911 

36 

1379 

6,000.00 


34 

782 

Site 

15,000.00 

June 

30,1906 

34 

794 

15,000.00 

1912 

35 

526 

Building 

75,000.00 

May 

30,1908 

35 

483 

20,000.00 





Mar. 

4,1909 

35 

955 

40,000.00 






June 

25,1910 

36 

706 

5,000.00 






Mar. 

4,1911 

30 

1379 

10,000.00 


10 

571 

Site 

15,000.00 

Aug. 

4,1854 

10 

571 

83,200.00 

1858 

10 

571 

Building 

68,200.00 

Mar. 

3,1857 

11 

222 

20,000.00 


11 

222 

Additional story 

20,000.00 

July 

15, 1S70 

16 

295 

10,000 00 


16 

295 

Repairs, etc 

10,000.00 

June 

30,1906 

34 

790 

25,000.00 

1910 

34 

775 

Extension, etc 

50,000. 00 

Mar. 

4,1907 

34 

1302 

25,000.00 


35; 

| 523 

Limit increased 

20,000 00 

Mar. 

4,1909 

35 

955 

?n.nno nn 


35; 

534 

Site 

10,000.00 

May 

30,1908 

35 

488 

|ll J IHH| ill 1 

i.l 1 . 

36 

6S2 

Building 

65,000.00 

Aug. 

24,1912 

37 

423 

25,000.00 





June 

23,1913 

38 

12 

40,000.00 


11 

83 

Purchase of land andbuild- 

250,000.00 

( Aug. 

18,1856 

11 

83 

250,000 00 

1871 



' ing for post office 


l July 

28, 1866 

14 

326 

20.000.00 


14 

326 

Alter and repair to render it 

20,000.00 

. Mar. 

2,1867 

14 

461 

50,000.00 




1 suitable for appraisers’ 


July 

20,1868 

15 

114 

50,000.00 




I stores 


July 

25, 1868 

15 

173 

25,000.00 


14 

461 

New building 

50,000.00 

Mar. 

3,1869 

15 

313 

37,500.00 


15 

114 

Construction 

50,000.00 

do 

15 

306 

25,000.00 


15 

173 


25,000.00 

Apr. 

20,1870 

16 

85 

40,000.00 


15 

I 313 


37,500.00 

July 

15, 1870 

16 

295 

46, 140.00 


15! 

I 306 


25,000 00 


16 

295 

8,200.00 


16! 

! 85 

Continuation 

40,000.00 

do 

16 

295; 

15,000.00 


16 

295 

Completion 

46,146. 00 

Mar. 

3, 1871 

16 

516; 

57,500.00 


16 

295 

Lifts, pumps, etc 

8,200.00 

May 

18,1872 

17 

126 

5,559.55 


16 

295 

Hoisting machines 

15,000.00 






16 

516 

Completion 

57 ,500.00 







17 

120j 

Machinery 

5, 559. 55 1 








Appropriations. 


Remarks. 


1186 


1187' 


Perth Amboy, 
N. J. 


3 Customhouse.. 


.do.. 


3 Post office and 
customhouse. 


Mar. 3,1867 


June 6, 1902 
Mar. 3,1903 
June 30,1906 
do 


1188 j Peru, Ind. 


11 Post office.. 


1189* Petersburg, Va j 

' I 

1190, Petoskey,Mich 

1191 Philadelphia, Pa.. 


do 

May 30,1908 


4 Post office and cus- Aug. 4,1854 

tomhouse. do 

Mar. 3,1817 
July 15,1870 
June 30,1906 
May 30,1908 

10 Post office do 

June 25,1910 


3 Appraisers’ stores. 


Aug. 18,1856 
July 28,1866 


Mar. 2,1867 
July 20,1^68 
July 25, 1^68 
Mai*. 3, 1869 

do 

Apr. 20,1870 
i July 15, 1S70 

do 

1 do 

Mar. 3, 1871 
May 18,1872 


$20,000 sent to sur- 
plus fund. To be 
sold. 

Site donated. 
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Division B . — Statement of expenditures for building ( construction and annual repairs , etc.) and sites t shotting outstanding obligations and balances , 
i lith notes as to surplus-fund deposits , and other features . ( Associated with Division A by corresponding line numbers) — Continued. 


No. 

Expenditures. ; 


Buildings. 

Sites. 

Outstanding obligations. 


1 * 

1 Remarks. 

i Extensions, 
Construction, alterations, 

, etc. 

reS 1 ' Total to June 

Te ’ | 30 - 1918 ' 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

Balances. ' 

1 

1186 

1187 

11SS 

11S9 

1190 

1191 

*$1,874 00 

S1.TT4 or> 

$2,000 00 
24.30 
14,991.00 

15.000. 00 

10.000. 00 
250,000.00 

Julv 30,1357 
Apr. 21,1903 
Apr. 5, 1907 
Feb. 6, 1850 
July 28,1909 
Mar. 2, 1857 




Surplus fund, Juno 30, 1918, $1,960.95. 
j Surplus fund, June 30, 1918, $5,093.73 

*00,929 85 $2,804 75 

*73,039 00 

*84,004 8" 68,299 11 

*59,900 27, 

*379,675.04'. . . . 

; S^mOSi 75,872 GS 

| 1, 877.46) 74,916.51 

1 36,915 75 189,879.74 

1 925 111 60,831 38 

156,839.69) 530,514.73 
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Division A . — Statement o\ 


f legislative authorizations and appropriations , with notes relative to the acquisition of sitesy the progress of the work, and 
ler pertinent features . (Associated with Division B by corresponding line numbers) — Continued. 


co 

to 

00 


No. 


1192 


11931 

1194 

11951 


State and location. 


Philadelphia, Pa.. 


.do 


Title of building. 


3 Customhouse, etc . 


do.. 


.do.. 


3 Lazaretto. 


3 Marine hospital. 


Legislative authorizations. 


Date of act. 


June 17,1844 

Sept. 30, 1850 
Mar. 3, 1863 
July 2, 1864 
Apr. 7,1866 

do 

Mar. 3.1S37 
1802 

Aug. 12, ISIS 
July 15, 1S70 


Statutes. 


i 


Post office and 
courthouse. 


June 8,1872 . 
Mar. 3,1873 | 
June 23,1874 
Mar. 3,1 -SI 


Aug 

Mar. 

May 

Mar. 


7, lSa2 

3. 1883 

1. 1884 
2, 1889 


Aug. 18,1894 2 n 
M ar. 2,1895 ! 2^\ 
i June 8,1896 | 29f 
June 6,1900 j 31 


Jun° 25,1910 
July 1,1916 
do 1 


939 

752 

352 

17 

25 

511 


294 J 
297 


342 

523 

228 

425 

305 

604 

w 

9j 

375 

912 

275 

590 

706 

267 

2o7 


Project or object. 


Site and building (sale of 
old building provided for), 

Repairs, etc 

Vaults, etc 

do 

Completion 

Alterations 

Repair roof, etc 

Site and building 

Repairs 

do 


c lfo and lmlMiru:., 
LI mil men awl... 
do 


do. 

Continuation 

Completion 

To pay amount due con- 
tractors. 

Additional land 

do 


do. 

Renovate plumbing sys- 
tem, etc. 

Pppairs, etc 

Mail-conveying machinery. 
Lookouts, mezzanine doors, 
remodeling, etc. 


Limit of 
cost. 


1275,000.00 

7.500.00 

10,000.00 

40.000. 00 

30.000. 00 

7.425.00 

5. 140. 00 
29, 238. 93 

832.00 

8 , 000.00 


1,500,000.00 
1.500,0 m) 0*i 
l.iHKI.OOO (hi 

250. 000. 00 

400.000. 00 
400,000.00 

61,000.00 
4,234. 15 

65.000. 00 

16.000. 00 
10 , 000.00 
80,000.00 

25.000. 00 

50.000. 00 

30.000. 00 


Appropriations. 


Date of act. 


June 17,1844 
Sept. 30, 1850 
Mar. 3, 1863 
June 2, 1864 
Apr. 7,1866 

do 

Mar. 3, 1887 

1802 

Aug. 12, 1848 
July 15,1870 


Mar. 

June 

Mar. 

July 

Mar. 

Apr. 

June 

Mar. 

June 

Mar. 

Aug. 

Mar. 

May 

Mar. 

'ug. 

Mar. 

June 

June 

June 

July 


3,1873 
23, 1874 
3, 1S75 
31, 1876 
3, 1877 

30. 1878 

20. 1878 
3, 1879 

16, 1880 

3.1881 

7. 1882 

3.1883 

1.1884 
1, 1889 

18. 1894 

2.1895 

8. 1896 
6, 1900 

25,1910 

1,1916 


Statutes. 


752 

352 

17 

25 

511 


297 


523 

228 

395 

110 

351 

43 

210 

379 

259 

435 

305 

604 

16 

936 

373 

912 

275 

590 

706 

267 


Amount. 


$256,987.82 

7.500.00 

10,000.00 

40.000. 00 

30.000. 00 

7.425.00 

5.140.00 

29,238.93 

832.00 

8 , 000.00 


1844 


1,500,000.00 
1 750,000.00 

750.000. 00 

350.000. 00 

400.000. 00 

100.000. 00 
350,000.00 
350,000.00 
350,000.00 

350.000. 00 

400.000. 00 
400,000.00 

61,000 00 
4,234. 15 

65.000. 00 
16,000 00 

10.000. 00 

80,000.00 

25.000. 00 

80.000. 00 


,1877 


1884 


Remarks. 


Surgeon’s office 
erected on cus- 
tomhouse lot, 
1877. 
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Division B. — Statement of expenditures for building (construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
vAth notes as to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line numbers)— Continued . 


1 

Expenditures. 

Remarks. 

Buildings. 

No. 

Sites. j 

! 

Outstanding obligations. 

Balances. 

Extensions, I Annual Total to Tnnp 

Construction alterations, repairs, ^ 

etc etc. 191b< j 

' Cost. 

1 

Date of pur- 1 
chase. 1 

Site. 

Building. 

1 1 

1192 . . $221, 30-’, 50 8221, 366 50 

1193.. 9,048 00 9,048 60 

1 

1194 -SI, 000 OOi 2,122 9S| 3,122 98 

1195 *1,623,943 4o| $145,305 24* 436,041 97 ) 5,205,353 70 

S225, 000 00 

29, 238 93 

Aug. 24,1844 

1 

1S02 

! 1 




Cost of site includes building; amount ex- 
pended for repairs, etc., included in third 
column 

Cost of site includes building; amount ex- 
pended for repairs, etc., included in third 
column, rented. 

Surplus fund, June 30, 1918, $16.43. 







J 1, 491,200 00 
|\ 82,b67 77 1 

(Apr. 4,i873 

4 Mar. 12,1875 
(fune 21,1897 

1 

81,892.75 

$33,243.80 

/ 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. (. Associated mih Division B by corresponding line numbers) — Continued. 


Appropriations. 

Year occupied. 

Remarks. 

Date of act. 

Statutes. 

Amount. 

i 

Page. 

Aug. 

5, 1892 

27 

351 

620,500.00 

! 

1901] 

...do. 


27 

351 

178,124.91 



Mar. 

3, 1893 

27 

572 

250,000.00 



Mar. 

3,1899 

30 

1075 

600,000.00 



[June 

6,1900 

31 

590 

351,375.09 



June 

28,1902 

32 

425 

25,000.00 



June 

30, 1906 

34 

699 

•20,000.00 



Mar. 

4, 1911 

36 

1379 

8,000.00 

.... 

No provision for 
building. 

May 

30,1908 

35 

484 

30,000.00 

1913 

Mar. 

4, 1911 

36 

1379 

120,000.00 



Aug. 

24, 1912 

37 

423 

20,000.00 



Aug. 

1,1914 

38 

613 

16,000 00 


Site not selected 

July 

1,1916 

39 

267 

500 00 



June 

12, 1917 

40 

110 

20,000.00 



June 

28, 1902 

32 

429 

5,000.00 

1906 


Mar. 

3, 1903 

32 

1038 

30,000.00 



Apr. 

28,1904 

33 

456 

30,000.00 



Mur. 

3,1905 

33 

1160 

60,000.00 



June 

30,1906 

34 

699 

50,000.00 







390.00 



July 

1,1916 

39 

267 

7,000.00 


No provision for 
building. Site 







not selected. 

Mar. 

3, 1903 

32 

1039 

7,000.00 

1909 


June 

30, 1906 

34 

791 

25,000 00 



Mar. 

4,1907 

34 

1302 

35,000 00 



Mar. 

4, 1909 

35 

955 

15,000 00 



Mar. 

4,1911 

36 

1379 

35,000 00 

1915 


June 

23, 1913 

38 

12 

30,000. 00 



Aug 

1, 1914 

38 

613 

110,000.00 



June 

30, 1906 

34 

792 

25,000 00 

1911 

Site donated. 

Mar. 

4,1907 

34 

1302 

15,000.00 



Mar. 

4,1909 j 

35 

955 

35.900 00 



July 

29,1914 

38 

563 

6,000 00 


Contract not 

Feb. 

28,1916 

39 

18 

500 00 


awarded for 

June 

12,1917 1 

401 

110 

20,000.001 


building. 


No. 


1196 


1197 

1198 

1199 

1200 

1201 

1202 

1203 

1204 
12051 


State and location. 


Philadelphia, Pa. 


Title of building. 


2 United States Mint 


Philippi, W. Va... 
Phoenix, Ariz 


j Post office and 
courthouse, 
li do 


June 6, 1902 
June 30,1906 
June 25,1910 

May 30,1908 
June 25,1910 

Phoenixville, Pa..| 7] Post office ' Mar. 4,1913 

Pierre, S. Dak... 


Legislative authorizations. 


Date of act. 


Mar. 3,1891 
Aug. 5,1892 


I 


2 Post office and 1 June 6,1902 
j courthouse. | Mar. 3,1903 


Statutes. 


Pikeville, Ky... 
Pine Bluff, Ark. 


Piqua, Ohio 

Pittsburg, Ivans.. 
Pittsburg, Tex. . . 


1 


do June 25,1910 

Mar. 4, 1913 

do I June 30,1906 


,.do 


Mar. 4,1913 


10 1 do ' Mar. 4,1913 1 37| 

I I 

6[ Post office Mar. 3,1903 1 32! 

I June 30,1906 . 34 


838| 

351 


315 

699 

692 


528 

677 


875 


320 

1207 


87S 


1208 

776 


687 

8631 


779 

876 


Project or object. 


and hniMinr sale of 

CM MiiMiN) 

Unexpended balance of 
amount appropriated Oct. 
2, 1888, for enlarging old 
building, made available 
under limit. 

Limit increased 

Coal bunkers 

Site 

Site and building 

Limit increased 

Site and building 

Site 

Building 

Reimbursement from De- 
partment of Agriculture. 


Limit of 
cost. 


$2,000,000.00 


25.000. 00 

20.000. 00 
8 , 000.00 

140,000.00 

30.000. 00 

80.000. 00 


5,000.00 
170,000.00 
390. 00 


Site. 


do 7,000.00 

Building 75,000.00 

Site and building 100, 000. 00 

Limit increased 75, 000. 00 

Site and building 1 75, 000. 00 

do 65,000.00 


330 REPORT OF THE SUPERVISING ARCHITECT. 



Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites t showing outstanding obligations and balances^ 
with notes as to surplus-fund deposits , and other features. (Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 


No. 


Buildings. 


1 Extensions, 
Construction, alterations, 
etc. 


Annual 

repairs, 


, Total to June 
30, 1918. 


Sites. 


Cost. 


Date of pur- 
chase. 


Outstanding obligations. 


Site. 


Building. 


Balances. 


Remarks. 


*•139,934 521 


1196, *$1,695, 661 29, 

1197 1 

1198 
1199'. 

12001 
1201 . 

1202 , 


•*71,923 5S 
12031 *12S,49G 50 


1201 , 

1205 


*74, 798 33 . 
140 00 . 


573,193 25 $1,768,969 96 

2 10 | 2 10 

11, SOS 72, 171,823 24 

is6, 466 2i 

‘si/jio'oo! 

129, 60S 77 

78,001 93 
140 00| 


$329,338 711 Dec 20,1894 
8,000.00 Apr. 13,1914 
10,000 00 Mar 13,1909 


10, 079 J3j 

"s'oio'si 
1,112 21 
3, 803 5S| 


4,985 

7i 

May 

'22 

1903 

6,576 

00 

Aug 

3 

1905 

35,000 

00 

June 

17 

1911 

7,500 

00 

May 

28 

1914 

79 

31 

Sept. 

4 

1907 

5,000 

00 

Feb. 

21 

1917 


$36,509.00 

*"7, '666*66 


20,360.001 
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Division A.— Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites y the progress of the work, and 
other pertinent features. (. Associated with Division B by corresponding line numbers) — Continued. 


co 

co 

bo 


No. 



Legislative authorizations. 


I- 


Title of building. 


Date of act. 


Statutes. 


Project or object. 


Limit of 


Appropriations. 


Date of act. 


Statutes. 


Amount. 


Remarks. 


O 

8 

§ 

3 

a 

GO 

<3 

S 

5 


© 


o 

H 

W 

H 

H 

Q 

H 


1208 


1207 


Pittsburgh, Pa....| 


31 1 Laboratories, Bu- I 
reau of Mines. 


Mar. 4, 1913 


,.do. 


31 


Post office and 
courthouse. 


1208 


1209 


121C 


1211 


do . 


.do. 


Pittsfield, Mass.. 

Pittston, Pa 


Mar. 3,1873 
May 24, 18S0 
I Feb. 14,1885 
Sept. 30, 1890 
1 Mar.. 3,1893 
July 1,1916 
Mar. 4, 1917 


31 Marine hospital . . . i Mar. 31 , 1902 ! 
, • Mar. 3, 1903 1 


31 Post office June 30,1906 

Mar. 4,1913 i 


1 do June 30,1906 

June 12,1917 | 

1 

11 do j Mar. 4,1913 

i 


37 


Buildings. 


62P Site 

142, Building 

305 Limit increased 

507| Elevator, approaches, etc... 

650 i For evtra work 

267j Mail-conveying machinery. 
1197| Enlargement, extension, etc. 


I 


37, 


93 Site and building 

10SS \ r-f.n-,1 rrn.in.J- to hn trin' 

j 1 | ■ • ■ 1 1 1 U ’I- l i 

ment. 

784 Site 

*883 Sale of site for not less than 
$750,000, and deposited 
as miscellaneous receipts 
or applied toward pur- 
chase of another site. 

779 Site and building 

110 Additional land 

I 

876 Site and. building 


$500,000.00 


300,000.00 
750,000 00 

750.000 00 

110.000 00 
8, 144.88 
7,500.00 

50,000.00 


125,000 00 


Aug. 

Mar. 


1.1914 

3.1915 


Mar. 

June 

Mar. 

Aug. 

Mar. 

Aug. 

Mar. 

Oct. 

Mar. 

Aug. 

Sent. 

Mar. 

July 

June 

June 

Mar. 

June 


3,1873 
16, 1880 

3.1881 

7.1882 

3.1883 

4.1886 

3.1887 

2.1888 

2.1889 

3.1890 
30,1890 

3,1893 
1,1916 
12, 1917 
28, 1902 
3, 1905 
30,1906 


1,000,000 00' do 


115,000.00 
1, 357. 18 


100,000.00 


do 

Mar. 4, 1907 
June 25,1910 
June 12,1917 
July 29,1914 
July 1, 1916 
June 12,1917 


38 


613 

8271 


259 

435 

305 

604 

223 

511 

507 

940 

373 

507 

650 

267 

110 

423 


$150,000.00 

350,000.00 


33 1160 

34 . 699 


34 


300.000. 

75.000. 

100 . 000 . 
200,000. 

125.000. 

250.000. 

200 . 000 . 

50.000. 

250.000 
249,000. 

110.000 
8,144 
7,500 

50.000 
60 000. 

20.000 

45.000. 


001891] 
00 
00 
00 
00 
00 
00 
00 
00 
00 
00 
88 
00 
00 


oo'imo; 
00 
00 


795 


34. 793 
34 1302 
36 706 

40 110 

38 563 

39 267 
40i 110 


1 , 000 , 000.00 


40.000. 001911 

50.000. 00 

25.000. 00 
1, 357. IS 

20,000 00 

500.00 

15.000. 00 


Contract in force 
for buildings. 
Site transferred 
from War De- 
partment. 

Site partly do- 
nated. 


Contract not 
awarded for 
mail - conveying 
machinery ; in 
force for exten- 
sion. 


Site transferred by 
War Depart- 
ment. Part of site 
leased by city. 

No provision for 
building. Sold. 


Site selected. 




Division B.* 

with notes as i 



Expenditures. 



No. 

Buildings. 

Sites. 

Outstanding obligations. 

Balances. 

Construction. 

Extensions, 

alterations, 

etc. 

Annual 

lepairs, 

etc. 

Total to June 
30, 1918. 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 



' 

1206 

1207 




$445, 556. 95 




$53,087.96 

21,366.00 

$1,355.09 

18,440.00 

$445,556.95 
*i F.m 

$17 fW4 on 

$184, 658 35 

r,SU,SU 51 

$301,125.00 

Jan. 9, 1878 


1208 

* 1 1 1/.*- 1 1 


7,790.53 

121, 475. 66 
2,344 92 

189. 98 
942,343.91 

/Apr. i6, 1907 
\llay 20,1907 
Juno 13,1908 

\ 



1209 



2,344 92 

/ 






04,476.63 

/ 28,847 14 
|\ 1,357 18 

1 



1210 

1211 

*85,874.64 


8,601 99 

Apr. 12,1918 

/*’ ‘ 


15,500.00 


$20,000.00 



Remarks. 
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Division A. 


-Statement of legislative authorizations and appropriations, vnth notes relative to the acquisition of sites, the % 
other pertinent features. (. Associated with Division B by corresponding line numbers) — Continued. 


the progress of the work, and 


No. 


State and location. 


Title of building. 


Legislative authorizations. 


Date of act. 


Statutes 


Project or object. 



Appropriations. 

Year occupied. 

Remarks. 

Limit of 
cost. 

Date of act. 

Statutes. 

Amount. 

> 

a; 

3T 

fk 

$100,000.00 

May 30,1908 

35 

4 86 

$25,000 00 

1917 



Feb. 25,1910 

36 

207 

15,000 00 




June 23,1913 

38 

12 

30,000 00 



50,000 00 

Mar. 3,1915 

38 

827 

80,000 00 



40,000 00 

June 30,1908 

31 

794 

13,000 00 

1911 


25,000.00 

Mar. 4.1907 

34 

1302 

15,000 00 




May 30,1908 

35 

482 

15,000 00 




Mar. 4,1909 

35 

955 

22, 000 00 



5,000.00 

Mar. 3,1855 

10 

672 

60.000 00 

1858 


50,000 00 

June 12,1858 

11 

323 

10,000 00 



5 000 00 

do 

11 

324 

9, 900.00 



10,000 00 







9,900 00 







7,500 00 

June 30.1906 

34 

795 

7,500 00 

1912 


50, 000. 00 

May 30.1908 

35 

484 

15.000 OC 


1 


Mar. 4, 1909 

35 

955 

35,000 00 



10,000.00 

July 29,1914 

38 

563 

10,000.00 



Site not selected; 







no provision for 







building. 

12 000 00 

June 30,1906 

34 

795 

12.000.00 

1915 


75,000.00 

May 30.1908 

35 

483 

25.000 03 




June 23,1913 

38 

12 

45,000.00 




Aug. 1, 1914 

38 

G13 

35,000.00 

. - , „ 


30,000.00 







10 000 00 

May 30,1903 

35 

487 

10 000 00 

1916 

Site donated. 

100,000 oo 

Aug. 24,1912 

37 

423 

50.000 00 




June 23.1913 

38 

12 

50.000 00 



75,000 00 

May 30,1903 

35 

487 

20 000 00 

1913 



Mar. 4, 1911 

36 

1379 

35 000 00 




Aug. 24,1912 

37 

423 

10 000 OO 




June 23,1913 

38 

12 

10,000 00 









President’s procla- 







mation of June 






9 

30, 1903. 


Co 

Co 


b 

v 

o 

W 

H 

0 

1 
co 
d 


§ 

ts 

H 

w 

s 

O 


1212 

1212 

1214 

1215 

1216 

1217 

1218 

1219 

1220 


Plainfield, N.J... 
Platteville,Wis... i 
Plattsburg,N. Y.. 1 

Plattsmouth, Nebr, 

Plymouth, Ind 

Plymouth,Mass... 

Pocatello, Idaho.. 


Point Pleasant, 
\V. Va. 


Ponce, P. R . 


Post office. 


do 


Customhouse and 
post office. 


Post office 

do 


May 30,1908 
Feb. 25,1910 

Mar. 4, 1913 
June 30,1906 
May 30,1908 


Mar. 3, 1855 

do 

do 

June 12,1858 

do 

June 30,1906 
May 30,1908 

Mar. 4,1913 


do I June 30.1906 

| May 30,1908 

' Mar. 4 1909 
June 25 1910 
, May 27,1912 

lj Post office and ■ May 30,1908 
courthouse. , June 25,1910 

Post office May 30. 1908 


Customhouse.. 


530] Site and building 

207i Additional for site within 
I limit, 515,000. 


672 Site 

672 Building 

672 Architects’ fee, etc. . . 

323 Completion 

324 1 Fencing, grading, ere., 

783 Site 

527. Building 


877, Site. 


782 do 

526, Building (additional land, 
S10.0J0). 

955 Limit for site removed 

678 Limit increased 

117, Portion of site to be sold 
! for 5100— Burns lot. 

533 Site 

681, Building 


35’ 532 Site and building. 


Lot and building.. 


Division B 




No. 


Expenditures. 


Buildings. 


Construction.! 


1212 
1213 
1214' 
1215 
1216L. 
1217i 
1218 
1219! 
1220 .. 


$96,823. 

*56,472. 

*66,425. 

*49,853 

*’ 83,967! 
*99, 123 
62,345. 


Extensions, 

alterations, 

etc. 


91 

98 

17 

53. 


Annual Total t0 T une 

repairs, 30 1913< 

etc. 


Sites. 


Cost. 


SI, 079 84 
775 80 
33,923 24 
14,613 09 

"l, 135*41 ' 
1,004 82 
1,007 27 
3,153.50 


$97, 903 75 
57,248.78 
100,348 41 
64,466 62 

"iic'inVin 

mu i * 


$30,000 00 
8, 526 49 
5,000 00 
2,618.89 

”?q’fi90*io 

i ii 
i .hum 1 


Date of pur- 
chase. 


June 5, 1911 
Dec. 5,1907 
June 10,1856 
Aug. 23,1907 

Dec*’26*i9ii 
Mir. 25,1909 
i,.ue 12,1909 


Outstanding obligations. 

Balances. 

Site. 

Building. 


$750.00 

$22,426.09 









10, 000.65 
3,412.12 


1,666.65 

4, 154.09 


Remarks. 


Surplus fund, June 30, 1918, $876.48. 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites f the progress of thework t and 
other pertinent features. (Associated with Division B by corresponding line numbers ) — Continued. 


No. 

State and location. 

Cong. dist. 

I 

Title of building. 

Legislative authorizations. 

Appropriations. 

Year occupied. 

Remarks. 

Date of act. 

Statutes. 

1 

Limit of 
cost. 

Date of act. 

Statutes. 

Amount. 

o 

> 

§ 

* 

Project or object. 1 

> 

r 

1221 

Pontlao, 111 

17] 

Post office 

May 30, 1908 

35 

529 

Site and building 

§65,000.00 

May 30, 1908 

35 

485 

$20,000.00 

1913 




1 

i 

June 25, 1910 

36 

677 

. Limit increased ; 

25,000.00 

Mar. 4, 1911 

36 

1379 

'45; 000. 00 







I 


i 

l 


Aug. 24,1912 

37 

423 

10,000.00 







l 


1 

1 


June 23,1913 

38 

13 

15,000 00 



1222 

Pontiac, Mich. . . 

6 

.do 

June 30, 1906 

34 

783 

1 Site 

15,000.00 

June 30,1906 

34 

795 

15, 000. 00 

1912 





; May 30, 1908 

35 

526 

Building 

70', 000. 00 

May 30', 1908 

3o! 

483 

20,000 00 ! 







July 29, 1914 

38 

677 


.75 

Mar. 4,1909 

35 

955 

40,000 00 










| Deficiency appropriation. . . 


Mar. 4,1911 

36 

1379 

10,000.00 












July 29,1914 

38 

577 

.75 



1223 

Poplar Bluff, Mo. . 

14 

.. .do 1 

May 30,1908 

35 

534 

Site 

10,000.00 

May 30,1908 

35 

488 

10,000.00 

1914 





| June 25, 1910 

36 

6S2 

Building 

65,000.00 

Aug. 24,1912 

37 

423 

20,000.00 






1 






June 23,1913 

38 

13 

35,000.00 









■ 



Aug. 1, 1914 

38 

613 

10,000 00 



1224 

Port Arthur, Tex.. 

2 

Post office and 1 

Mav 30,1908 

35 

532 

Site and building 

125,000.00 

May 30,1908 

35 

486 

13,000 CM 

1912 





customhouse. 






June 25,1910 

36 

706 

75,000.00 












Mar. 4, 1911 

36 

1379 

37,000.00 



1225 

Port Huron, Mich. 

7 

Customhouse and 

June 10,1872 

17 

387 

do 

200, 000.00 

Mar. 3, 1873 

17 

523 

100,000.00 

1877 





post officp. 

July 31.1S76 

19 

111 

Completion 

36,000.00 

June 23,1874 

18 

228 

75,000.00 







Mar. 3,1877 

19 

351 

Fencing, grading, etc 

10,000.00 

Mar. 3, 1875 

18 

395 

?\nrm nn 




j 



Mar. 3, 1915 

38 

827 

Lookout gallery and re- 

3, 500. 00 

July 31,1876 

19 

111 

ii., Mini ini 


Contract not 








modeling first floor. 1 


Mar. 3, 1877 

19 

351 

10,000 00 


awarded for 

I 









Mar. 3, 1915 

38 

827 

3,500.00 


lookouts, etc. 

1226 

Port Jervis, N Y..| 

26 

Post oflice 

June 25,1910 

36 

6S6 i 

Site and building 

80,000.00 

Mar. 4, 1911 

36 

1379 

16,000.00 

1916 











June 23,1913 

38 

13 

25,000.00 












Aug. 1, 1914 

38 

613 

29,000.00 












Mar. 3, 1915 

33 

827 

10.000. 00 



1227 

Portland, Ind J 

8 

do 

do 

36 

6S5 1 

do 

60,000.00 

Mar, 4, 1911 

36 

1379 

12,000.00 1916 











June 23,1913 

38 

13 

10,000.00, 


- 










Aug. 1,1914 

38 

613 

20,000.00 












1 Mar. 3,1915 

33 

627 

18,000.00 


1228 

Portland, Me i 

1 

Courthouse 

Mar. 3, 1903 

32 

120s' 

Site 1 

60,000 00 

Mar. 3, 1903 

32 

1039 

60,000.00,1911 






June 30,1906 

34 

777 

Building I 

200,000.00 

June. 30,1906 

34 

791 

! 25,000.00 







May 30,1908 

35 

i 521 ! 

Limit increased 

90, COD. 00 

Mar. 4, 1907 

34 

1302 

125,000.00 




i 



Mar. 4, 1909 

35 

: 955 

Additional for site within i 


3?eb. 25,1910 

36 

207 

100, 000. 00 




J 





1 

limit. 


June 25,1910 1 

361 

706 

40,0 00.00 
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Division B. — Statement of expenditures for building (construction and annual repairs, etc.) and sites , showing outstanding obligations and balances , 
vith notes as to surplus-fund deposits, and other features. (Associated mth Division A by corresponding line numbers) — Continued. 


Expenditures. 


No. 


Buildings. 


Construction. 


Extensions, 

alterations, 

etc. 


Annual 

repairs, 

etc. 


Total to June 
30, 19 IS. 


1221 

1222 

1223 

1224 

1225 

1226 
1227 


+873,867 32 
*69,997.84 
63,501 23 
*115,448 34 
*240,703 34 
52,573 96 
*47,721.00 


81.262 16 
3,213 01 
1,116.40 
5,956.18 
41,216.71 
841.00 
841.74 


875,129.4s 

73,210.85 

64,617.63 

121,404.52 

281,920.05 

53,414.96 

48,502.74 


1228 


*241,081.78 


4,782.95 


245,864. 73 1 


Cost. 


Sites, 


Outstanding obligations. 


Date of pur- 
chase. 


Site. 


Building. 


Balances, i 


816, 110 00 
12,035 34 
9,000.00 

9.550.00 

5.250.00 
15,500.00 

9,000.00 

58,210.63 

41,032.22 


Julv 22,1909 
July 17,1907 
Oct. 22,1909 
Oct. 33,1909 
Jan. 16,1873 
Aug. 23,1911 
Sept. 22, 1911 
[Sept. 28, 1903 
Nov. 24,1903 
Mar. 8, 1910 






$250.00 






$3,500.00 

10,317.29 


1,608.75 


1 




Remarks. 


Surplus fund, June 30, 1918, $1,248.77. 


co 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. (. Associated with Division B by corresponding line numbers) — Continued. 


Legislative authorizations. 


Appropriations. 


No. State and location. •£ Title of building. 
*3 


Project or object. 


Limit of 
cost. 


Amount, o 

a 


1229 Portland. Me. . 


1 Post office and I June 28,1866 


I July 20,1868 I 15 

July 25, 1868 1 15 

, Mar. 3,1869 15' 

1 Apr. 20,1870 16| 

July 15,1870 161 

do t 16 

Mar. 3,1871 16 

May 18, 1^72 17 1 

June 12, 1917 40 


1 Customhouse I July 2,1864 

I Apr. 7, 1866 


July 20.1S68 
July 25, ISO'' 
Apr. 10,1869 
Mar. 3, 1*03 
Apr. 2J,ls70 
July 15, 1S70 

do 

Mar. 3, 1S71 
May 18,1872 
. Aug. 31,1852 
I Aug. 4, 1S54 , 
Mar. 3, 1857 
June 12, 185S 
Apr. 7,1866 . 

Apr. 20,1870 | 

Oct. 2, 1883 
, Mar. 3,1891 
1 Tulv 28,1^92 
\ug IS, 1894 


1 Marine hospital. 


14 319 Building, on old site. 

15 114] Construction 

15 173! do 

15 306 do 

16; 85 1 Plastering, etc 


16 j 296, Furniture. 


295, Completion 

516 do j 

126 do , 

HO' Mail-conveying machinery. 


1 Building, on old site 

I Building; $35,000 for addi- 
I tional land. 

Construction 

1 do 

do , 

do I 

Plastermg, etc 

Completion, etc 

Furniture, etc 

Completion 

Site and building 

Continuation 

Fencing, grading, etc 

CompMion 

Securing right and building 
bridge across canal. 
Repairing damage done by 
1 storm. 

r iirrii-hinr* r~j it~r “UPplV. . . 

l ( ■ ■ | ■ ■■ - 1 1 |.| L .| .hi 

1 Complete light plant 

Steam laundry * 


$150,000. 

50,000. 

50.000. 

25.000. 

20 . 000 . 

1 n.nnn 


00 June : 
00 July 
00 July 
00 Mar. 
00 Apr. 
no July 


50,000.00 

75.000. 00 

100,000.00 

50.000. 00 

70.000. 00 
60,000.00 

30.000. 00 

37 . 222 . 00 . 

15.000 00 
42,833.99 

10.851.00 
30,000.00 

50.000. 00 

16.000. 00 
3,000 00 
3,000.00 

10,000.00 


July 2,1864 
Apr. 7,1866 
July 20,1868 
July 25,1868 
Apr. 10,1869 
Mar. 3,1869 
Apr. 20,1870 
July 15,1870 

do 

Mar. 3,1871 
May 18,1872 


14 

319 

$150,000.00 

15 

114 

50,000.00 

15 

173 

50,000.00 

15 

306 

25,000.00 

16 

85 

20,000.00 

16 

296 

10,000.00 

16 

295 

25,000.00 

16 

516 

56,816.64 

17 

126 

15,398.00 

40 

110 

1,600.00 

13 

350 

50,000.00 

14 

22 

75,000.00 

15 

114 

100,000.00 

15 

173 

50,000.00 

16 

11 

70,000.00 

15 

305 

60,000.00 

16 

84 

30,000.00 

16 

294 

37, 222. 00 

16 

296 

15,000.00 

16 

510 

42,833.99 

17 

126 

10,851.00 

10 

87 

30,000.00 

10 

562 

50,000.00 

11 

222 

16,000.00 

11 

32 3 

3,000.00 

14 

22 

3,000.00 

16 

85 

10, 000. 00 

25 

507 

2,000 00! 

26 

951 

3,000.00 

27 

284 

3,000.00 

28 

373 

1,000.00 


.... Contract not 
awarded for 
mall - conveying 
machinery. 

1871 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites, showing outstanding obligations and balances , 
virh notes as to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line numbers) — Continued. 


1 

i Expenditures. 

1 


! Buildings. 

Sites. j 

Outstanding obligations. 


| 

Remarks. 

No.| 

, Extensions, i Annual Total to Tune 

■ Construction, alteiations, repaus, 

1 etc. | etc. oU ' AJ1 * 

Cost. 

Date of pur- 
chase. 

j 

Site. 

Building. 

1 Balances. 


1229 *S392,214 64 ^ 1 8104,568,3s 84%, 781 02 

1230 *494,961 Ou! 39,100 93 534, CS1 93 

1231 *63,511351 $6,984 2> 110,670 09 201,165 69 

S3, 500. 00 
40,500 00 

13,556 12 

July 5,1849 
/ Oct. 4, 1828 
\Dec. 31,1806 

If Mar. 22,1852 . 
\Feb. 15, 1869 1 

} 

} 

i 

i 

! 

81,500.00 
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Division A. — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work , and 
other pertinent features . (Associated with Division B by corresponding line numbers ) — Continued. 


No. 


1232 


1233, 


1 

J 

State and location 

Title of building. 

, fcr 


g 


O 


Portland, Me 1 

! 

Quarantine station 

Portland, Ores 1 3 

Customhouse 


1234 [ do . . 


1235 do.. 


Post office and , 
courthouse. 


3 Post office. 


1236 Port Royal, S C.. 2 Quarantine station . 


I 


post office. 


Legislate e authorizations. 

Appropriations. 




Statutes. 





Statutes. 


49 

0 

Date of act. 



Project or object. 

cost. 

Date of act. 



Amount. 




p 

1 





[0 

S 


i 



> 

to 





»> 

to 



Mar. 

3,1903 

32 

1091 

Site and building 

$50,000.00 

Mar. 

3, 1903 

32 

1091 

$50,000.00 


June 

30, 1906 

34 

701 

Quarantine property 

2,000.00 

June 

30, 1906 

34 

701 

2.000.00 


Mar. 

4,1907 

34 

1307 

Completion 

2, 183. 00 

Mar. 

4, 1907 

34 

1307 

2,183.001 

Aue. 

24, 1912 

37 

512 

Quarantine facilities 

43,880.00 

Aug. 

26, 1912 

37 

597 

43.880. 00! 

Apr. 

3, 1914 

38 

312 

Limit increased 

23, 620. 00 

Mar. 

3, 1915 

38 

829 

23,620.00 


Jan. 

24, 1891 

26 

727 

Site and building 

500,000.00 

Mar. 

3, 1891 

26 

951 

250 000 00 

1901 

Mar. 

3i 1893 

27 

573 

Limit increased 

250, 000. 00 

Mar. 

2, 1895 

28 

912 

100 ^ oool 00 

June 

6, 1902 

32 

314 

do 

10, COO. 00 

June 

4,1897 

30 

12 

200,000.00 








Mar. 

3,1899 

30 

1075 

200,000.00 








June 

28, 1902 

32 

425 

10,000.00 


July 

20, 1868 

15 

114 

Site and building 

100,000.00 

July 

20, 1868 

15 

114 

60.000.00 

1876 

July 

15. 1870 

16 

295 

Continuation 

40,000.00 

Mar. 

3,1869 

15 

305 

60. 000 00 


Mar. 

3,1871 

16 

509 

do 

100.000.00 

July 

15,1870 

16 

295 

40.000.00 


Mar. 

3, 1873 

17 

524 

Completion 

76 500.00 

Mar. 

3. 1871 

16 

509 

100,000.00 


June 

23. 1874 

18 

228 

Gracing, fencing, ap- 

20,000.00 

Mar. 

3, 1873 

17 

524 

76,500.00 






proaches. 


June 

23, 1874 

18 

228 

40,000.00 


do 

18 

228 

Furniture j 

20,000.00 

Mar. 

3, 1875 

18 

408 

40,000.00 


Mar. 

3, 1875 

18 

408 

Completion 1 

40,000 00 

June 

28 1902 

32 

425 

25 000 00 


June 

6. 1902 

32 

314 

Extension, etc ; 

200,000.00 

Mar. 

3, 1903 

32 

1089 

175 000.001905 

June 25,1910 

36 

691 

Site 1 

500,000.00 

Mar. 

4, 1911 

36 

1380 500,000.00 


Mar. 

4, 1913 

37 

S79 

Building 1 1,000, 000.00 

Oct. 

22, 1913 

38 

210 

160,000 00 

1 

Oct. 

22, 1913 

3S 

210 

Uni-'p-iided b d.iiav of If,' 


Mar. 

3, 1915 

38 

827 

50,000.00 

i 





i|<rir,i|.r| i[ it .Li iiM'h lull 


July 

1, 1916 

39 

267 

425,000.00 






able for building. 


June 

12,1917 

40 

110 

365,000.00 


Mar. 

3,1915 

38 

827 

Installation of vacuum 






• 





1 

cleaning, etc., may be 











1 

eliminated. 


1 

1 





Aug. 

18, 1856 

11, 

92! 

Site | 

19,500 00 

Aug. 18,1856 

11 

92 

116,300.00 

1860 

do 

n; 

92 

Building 

88,000.00 

June 12,1858 

11 

323 

50, 000. OOi 


do 

11 

92| 

Architects' fee 

8. 800.00 







June 

12,1858 

11 

323' 

Completion 

50,000.00 





I 



Remarks. 


Contract in force 
for extension. 


Old building. 


New building. 
Contract in force. 
Lewis P. Hobart, 
architect. Ap- 
propriation title 
“Post office and 
courthouse.” 

On Paris Island, 
Port Royal 
Sound. 


Division B .—Statement of expenditures for building ( construction and annual repairs , etc.) and sites , shovnng outstanding obligations and balances , 
uith notes as to surplus-fund deposits, and other features. ( Associated with Division A by corresponding line numbers)— -Continued. 


1 


Expenditures. 

1 Remarks. 

1 

No. 

Buildings. 

Sites. 

Outstanding obligations. 

Balances. 

Construction. 

Extensions, ■ Annual 

alterations, \ repairs, J 

etc 1 etc. 

Total to June 
30, 1918. 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

1232 

1233 

1234 

1235 

1*»fi 

**•827,483. 19 
*599,594.20 
*305,332.20 
670,872.86 

1 1 

$19, 8G9. 00 $8,956.52 

33, 296. 50 

199,995.75 59,635.48 

16.00 

2,571.31 

$56,308.71 

632,890.70 

624,963.43 

670,888.86 

2,571.31 

239,013.66 

$20,010.13 

160,405.80 

15,000.00 

340,000.00 

Apr. 14,1904 
Aug. 16,1892 
Apr. 6, 18G8 
July 14,1911 


$45,074.00 

315,808.97 

$2,557. J 

13,318.17 

1 

12371 *145,116.61 

93,897.65 

19 , 566.66 

June 8. 1857 
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Division A . — Statement of legislative authorizations and appropriations , with notes re 
other pertinent features. ( Associated with Division B by corre 


Legislative authorizations. 


No. 

State and location. 

CO 

Title of building. 

i 

i 


Statutes 




! 'd 


Date of act. 



Project or object. 



i br 

g 




o 

1 




! o 




> 


- 

1238* 

Portsmouth, Ohio. 

10 

Post office and 

! Mar. 

11,1888 

25 

137 

Site and building 




courthouse. 

Teb. 

13, 1S91 

26 

759 

Limit increased 

! 

| 



Aug. 23.1S94 
June 25. 1910 

28 

36 

42S 

680 

To pay liabilities 

Extension, etc 

1239* 

Portsmouth, Va... 

2 

Post office and 

June 

6, 1902 

32 

320 

Site 

! 


customhouse. 

June 

30, 1906 

34 

777 

Building and additional 

j 








land. 

1240 

Port Townsend, 

2 

Customhouse and 

Mar. 

3, 1885 

23 

347 

Site and building 


Wash. 


post office. 

Aug. 

4, 1886 

24 

223 

Approaches, etc 




Mar. 

30, 1R8S 

25 

48 

Completion 





Oct. 

19,1888 

25 

568 






Aug 

23, 1S94 

28 

428 

F levators, etc 1 

1241! 

do 

2 

Marine hospital. . . 

Aug. 

7, 1882 

22 

305 

i «iU- ii..l h.iiMInc 

1 



Mar. 

3, 1S93 

27 

572 

1 'in 1... p.l .l f 1 1.* 1 





June 

11,1896 1 

29 

416 

Heating apparatus i 

1 


| 


July 

1,1898 1 

30 

599 

Verandas 1 

« 




June 

12,1917 , 

40 

112 

Tent houses 

i 

1212!. 

do 

2 ! 

Quarantine station 

Aug. 

1.1888 j 

25 

357 

Site and buildings , 

! 


Mar 

3.1S99 , 

30 

107S 

Imj'ro\ ements i 

1 


i 


Mar. 

3.1905 , 

33 

1162, 

Isolation hospital 

1243 

Pottstown, Pa 

8 ! 

Post office 

June 

25.1910 1 

36 

691 

Site 





Mar 

4,1913 

37 

872, 

i 

Building 

i 

1244 

Pottsville, Pa 

12 1 

do 

Teb 

20. 1895 | 

28 

695 ' 

Site and building 1 

1245 1 

Poughbeepsie,X.Y 

26 


July 

15 1 Q 82 j 

22 

1711 






Mar. 

3,1885 1 

23 

481' 

T imit increased i 

I 




Aug. 

4.1SS6 | 

24 

223 

Appiosciies 1 

1 




Mar. 

4,1913 1 

37 

869 

Extension and additional ' 


land. 


J 
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Division B. — Statement of expenditures for building ( construction and annual repairs, etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. ( Associated uith Division A by corresponding line numbers)— ^Continued. 


Expenditures. 


! 

l 


No. 

Buildings. 


Construction. 

Extensions, 

alterations, 

etc. 

Annual 

repans, 

etc. 

Total to June 
30, 1918. 

1238 

*$62,672.42 

$60,183.41 

$9,235.82 

$132,091.65 

1239 

*86,891.75 


4,668.56 

91,560.31 

1240 

*241,822.811 


21,052.83 

262,875 G4 

1241 

*36,206.10 


32,468 60 

68,674.70 

1242 

*52,000.00 

33,795.72 

29,725.53 

115,521.25 

1243 

63,931.60 


971 03 

04,902 63 

1244 

*41,324.36 


16,671.54 

57,995.90 

1245 

*72,801.40 


35,228.68 

108,030.08 


Sites. 


Cost. 


Date of pur- 
chase. 


$12,391.85 
14, 970. 77 
7,510.50 
9, 177. 19! 
18,000 00, 
3,500.00 
17,000 00 
18,675 6 41 
37, 540.17 
4, 500.00| 


Mar. 

Mar. 

Dec. 

Dec. 

Oct. 

Sept. 

Apr. 

Apr. 

M Pt ' 

May- 


16, 1889 
29, 1904 
11,1906 
11, 1885 
11,1882 
10, 1892 
1, 1912 
13, 1897 
1,1883 
25,1916 


Outstanding obligations. ^ 


Site. 

Building. 

Balances. 


$93.75 


\ 

I 

/ 





$1,000.00 





13, 550. 46 

} 

12, 517. 94^ 

63,500.00 

/ 



Bemarks. 


Surplus fund, June 30. 1918. S4.722.84. 


Cost of site Includes building. 
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Division A —Statement of legislative authorizations and. appropriations, with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. ( Associated with Division B by corresponding line numbers) — Continued. 


No. 


State and location. 


i 


Title of building. 


Legislative authorizations. 


Date of act. 


Statutes. 


Project or object. 



Appropriations. 

Year occupied. 

Limit of 
cost. 

Date of act. 

Statutes. 

Amount. 

> 

i 

Pn 

$10,000.00 

Mar. 

3,1915 

38 

827 

$10,000.00 

.... 

60,000.00 

July 

29, 1914 

38 

563 

7,400.00 



June 

12, 1917 

40 

110 

40,000.00 


7,500.00 

Aug. 

1,1914 

38 

613 

7,500.00 

.... 

50,000.00 

July 

1,1916 

39 

268 

5,000.00 



June 

12, 1917 

40 

110 

35,000.00 


5,000.00 

July 

29,1914 

38 

563 

5,000.00 

.... 

70,000.00 

Mar. 

4,1911 

36 

1380 

14.000.00 

1916 


Aue. 

1,1914 

38 

613 

6,000.00 



Mar. 

3. 1915 

38 

827 

50.000.00 


65,000.00 

May 

30,1908 

35 

485 

20,000.00 

1913 


Mar. 

4,1911 

36 

1380 

45,000.00 


16,000.00 

Mar. 

3,1853 

10 

202 

16,000.00 

1857 

1 

do 

10 

202 

34,000.00 


34,000 00 

Aug. 

4,1854 

10 

559 

224.000.00 


24,000.00 

Apr. 

7,1886 

14 

22 

3,000.00 


200,000.00 







3,ofio no 







1,000,000. <N) 

June 

28,1902 

32 

429 

25,000.00 

1908 


Mar. 

3, 1903 

32 

1089 

125,000.00 



Apr. 

28, 1904 

33 

456 

50,000.00 



Mar. 

3,1905 

33 

1160 

300,000.00 



June 

30. 1906 

34 

699 

250,000.00 


5,000.00 

Mar. 

4, 1907 

34 

1302 

250,000.00 


* 

Mar. 

4,1909 

35 

956 

6,000.00 


8,000.00 

July 

29,1914 

3S 

563 

8,000.00 

.... 


Remarks. 


124ej Poughkeepsie, 
1247. Pratt, Kans 


1248 Prescott, Ariz., 


Prescott, Ark. 


1249 


1250, 


f 


1251 Princeton, m . 


1252 

1253 


1254 


Prestonsburg, Ky. 


Princeton, Ind 

Providence, R. I.. 


do. . 


1256 Pro vine etown, 
1 Mass. 


Rent of buildings. 
Post office 


Mar. 3,1915 
Mar 4, 1913 


..do.. 

-do.. 


.do., 

.do.. 


i 


-do ! 

.do 


.do.. 


C ii~ l.ir»|li«n 

[Ml | .111., 


Ifl'l 


Post office, court- 
house, and cus- 
tomhouse. 


do 37 

June 25,1910 i 36 


May 30,1908 | 
Mar. 3, 1853 


do | 

Aug. 4, 1854 | 

do I 

Apr. 7,1886 1 
June 6, 1902 


Mar. 4,1909 1 


16 


Post office and 
customhouse. 


, May 20,1912 
4,1913 


Mar. 


827 

874 

877 
873 

878 
685 

529 

202 


35! 

37' 

i 

37| 


202 

559 

559 

22 

322 


956 


Temporary quarters and 
moving expenses. 

Site and building 


Site 

Site and building.. 


Site 

Site and building.. 

.....do 


Additional land to old cus- 
tomhouse. 

Building 

Site 

Building 

Rep i i r . ele 

Bui Mine Oliihuikling 
and site to be sold for not 
less than 8300,000 and de- 
posited as miscellaneous 
receipts. 

rjnj'l-.jr.r . . . 

115 1 (Jill I •■||I< 1 Hm' I>| l>'< ■ till lor 
I It III ^Jihi.inhI 

878 bile 


Contract not 
awarded for 
building. 

No provision for 
building. 

Site donated. 
Contract not 
awarded for 
building. 

No provision for 

^building. 


Site donated. 
Clarke & Howe, 
architects. 


building. 


for 


Division B — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits, and other features. ( Associated with Division A by corresponding line numbers)— ^ Continued. 


No. 

Expenditures 

! 

Remarks. 

Buildings. 

Sites. 

Outstanding obligations. 


Construction. 

Extensions, 

alterations, 

etc. 

'Total to June 
repairs, 30 191g 

etc. ’ 

Cost 

Date of pur- 
chase. 

Site. 

Building. 

Balances. 


1246 

1247 

1040 








$10,000.00! 

43,020.00 | 

Surplus fund, June 30, 1918, $2,000. 

Surplus fund, June 30, 1917, $989.90. 

Surplus fund, June 30, 1918, $500. 

$80.00 



880.00 

$4,366.60 

7.500.00 

3,666.66 

10,500.00 

11,137.50 

40,000.00 

15.90 

7.600.00 

Nov. 14, 1916 
Apr. 13,1915 
Aug. 24 , 1914 
Mar. 12,1918 
Dec. 22,1911 
May 2b, 1909 
Oct. 9,1854 
Feb. 16,1903 
Dec. 10,1917 



L&±o 

1249 

125C 

1251 

1252 
1252 
1354 
1251 

39.39 


$7.50 

46.89 



39,930.61 

58,422.60 
[ 52,544.42 

1 *209,723.32 

L *1,004,791.69 


859. i» 
1,513.521 
91,664.52 
47,394.88 

59,281.79 
54,057.94 
301,387.84 
1,052, 180.57 


$87.50 

1,318.00; 

.08 

1 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. ( Associated with Division B by corresponding line numbers) — Continued. 


1 

I 

No. | State and location. 

•g Title of building. 

A 

Legislative authorizations. 

Appropriations. 

Remarks. 

Date of act. 

Statutes. 

Limit of 
cost. 

Date of act. 

Statutes. 

8 

‘1 

g 

1 

•o 

f 

o 

1 . Project or object. 

i 1 1 

> ' Ph 

\t 

§ 

Amount. 0 

I-. 


1256 Provo, Utah 

l Post office 

June 30,1906 

34 ! 781 Site and building 

$60,000.00 

June 30,1906 

34 

794 

$15,000.001909 

Site donated. 






Mar. 4,1907 

34 

1302 

45,000.00 


1257 Pueblo, Colo 

2 do 

Feb. 7, 1891 

26 733 do 

225,000 00 

Mar. 3, 1891 

26 

951 

100,000. On 1898 

Do. 


1 

Mar. 3, 1S91 

26 951 Limit increased 

75,000.00 

Mar. 2, 1895 

28 

912 

50,000 IK> 







.Tune 4,1897 

30 

12 

150,000.00 


1258 Pulaski, Tenn 

7! do 

May 30, 190S 

35 536 Site 

7,500.00 

May 30,1908 

35 

489 

7 p 5nn.00 1915 




June 25,1910 

36 683 Building 

50,000.00 

Aug. 24,1912 

37 

423 

20,000. (.h 1 



j 




June 23,1913 

38 

13 

2Vhh>.00 







Aug. 1,1914 

38 

613 

5, in in. On 


1259 Pulaski, Va 

9, do 

do 

36 692 Site 

5,000.00 

Mar. 4,1911 

36 

1380 

5,0'H) mi 

Contract in force 



Mar. 4,1913 

37 873 Building 

50,000.00 

Mar. 3,1915 

38 

827 

1,000.00 

for building. 






Feb. 28,1916 

39 

18 

10,000 Ml 







July 1, 1916 

39 

268 

I9.0UO 00 


j 





June 12,1917 

40 

110 

20,000. On 


1260 P u n x s utawney, 

27 1 do 

June 30,190b 

34 784 Site 

25,000.00 

June 30,1906 

34 

795 

2'i,(hji) u0 19 11 


Pa. 


June 25,1910 

36 683 Building 

60,000.00 

Aug. 24,1912 

37 

423 

01,000. 00 







June 23,1913 

38 

13 

20,000. Ml 


1261 Putnam, Conn 

2 do ' 

do f 

3b 684 Site and building 

65,000.00 

Mar. 4, 1911 

36 

1380 

13,000 Mi 

Contract not 






June 23,1913 

38 

13 

10 000 Oil 

awarded foi 


j 

1 



Aug. 1,1914 

38 

613 

2 >,000 00 

building. 

i 


1 



Mar. 3, 1915 

38 

827 

10,0ml 1)0 


1 



22 62 do 


July 1, 1910 

39 

26S 

10,000 00 


1262 Quincy, 111...'... | 

15 Post office and ] 

May 9, 1SS2 

175.000.00 

Aug. 7,1882 

22 

305 

87, 500. M 188; 

Site donated. 

i 

courthouse | 

Aug. 4,188n 

24 223 Approaches 

5,000.00 

July 7,1884 

23 

196 

10,1100 00 




Mar 30,1908 

35 524 Extension, etc 

100,000.00 

Mar. 3, 1885 

23 

481 

1 i , . r 1 H 1 (111 1911 



1 

1 Aug. 5,1909 

36 121 Additional land nithin 


Aug. 4,1886 

24 

223 

5,000 ihi 



1 


limit 


May 30, 190S 

35 

482 

?’S, non 00 




July 1,1916 

39 26S] Lookouts 1 

1,000.00 

Mar. 4, 1909 

35 

956 

1 ■! 1 , 1 H II | IHI .... 

Contract not 




' i 


June 25,1910 

36 

706 

Tl.lllHI nil 

awarded for 




; i 


Mar. 4, 1911 

36 

13S0 

1 1 1, 1 II II 1 IHI 

lookouts. 




1 1 


July 1, 1916 

39 

268 

1, 000. 00 


1263 Quincy, Mass j 

14 Post office and 

June 6, 1902 

32 320 Site , 

12, 000. 00 

June 28,1902 

32 

429 

12,000.00 1909 

Additional land 

1 

customhouse. 

June 30, 1906 

34 777i Building 1 

80, 000. 00 

June 30, 19G6 

34 

791 

20,000.00 

donated in 1905. 

i 



1 


Mar. 4, 1907 

34 

13C2 

40,000.00 


i 



1 


May 27,1908 

35 

318 

20,000.00 
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Division B. — Statement of expenditures for building {construction and annual repairs, etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits, and other features. ( Associated with Division A by corresponding line nunibe rs)— Continued . 


Expenditures. 


No. 

Buildings. j 

Sites. 

Outstanding obligations. 

Remarks. 

Balances. 

1 

1 

Construction, j 

Extensions, 
alterations, ; 
etc. i 

Annual [ 
repairs, 
etc. 1 

Total to June 
30, 1918. 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

1256 

1257 

1258 

1259 

1260 
1261 

1262 

1263 

*$59,715.98 
*298,990 93 
48,703.81 
22,458.40 
59,684.66 
156.00 

*164,325.15 

*79,907.50 

$84, 397.0o! 

$5,624 30 
40,815 21 
813.00 

1,233.21 

31,833.47! 

2,102.81 

S65, 340. 2S 
339,806.14 

I 49,516.84 

1 22,458.40! 

60,917.87 
15G.00 

280, 555. G2 

82,010 31 

$77.79 
1,009.07 
4,500.00 
5,000.00 
24,977.87 
8,500 00 
J 33.20 
\l5, 600. 00 
/ GO. 00 

111, 932. 19 

Apr. 10,1907 
Aug. 2, 1892 
Aug. 27,1909 
Sept. 16, 1911 
June 13,1907 
Sept. 15, 1911 
Mar. 28,1883 
Nov. 24,1909 
Juno 30,1905 
Apr. 27,1903 

i= 

$78.00 
20, 1 *i9 7 s * 

Ml IK ■ 
800.00 

$1,218.16 

7,381 *2 

.... . Surplus fund, June 30, 1916, $229.34. 

55,544.00 

1,000.00 
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Division A. — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites t the progress of the work, and 
other pertinent features . ( Associated with Division B by corresponding line numbers) — Continued. 


No. 

1264 

1265 

1266 


12S> 

126? 

126: 

1270 


State and location. 


Title of building. 


Quitman, Ga. 




Post office. 


Racine. Wis | 

Raleigh, N. C j 


1 Customhouse and 
post office. 

4 Post office and 
courthouse. 


Rapid City, S.Dak 


3 Post office 


Raton, N. Mex j 


1 do. 


Rawlins, Wyo. ...j 

1 

Reading, Mass 


lj do 

5 do 

\ 


Legislative authorizations. 

Appropriations. 



Statutes. 





Statutes. 


a> 

t 

| Date of act. 

© 

% 

Project or object. 

cost. 

Date of act. 

*3 

a> 

Amount. 

l 

,<D 


> 

Pn 





> 

Pi 


J* 

June 25,1910 

36 

684 

Site and building 

$50,000.00 

Mar. 

4,1911 

36 

1380 

$10,000.00 

1916 






Aug. 

1,1914 

38 

613 

5,000.00 







Mar. 

3,1915 

38 

827 

20,000.00 







Feb. 

28,1916 

39 

18 

10,000.00 







July 

1, 1916 

39 

268 

5,000.00 


Dec. 24,1890 

26 

696 


100,000.00 

Mar. 

3,1891 

26 

915 

100,000.00 

1898 

Mar. 3, 1857 

11 

228 

do 

50,000.00 

Mar. 

3,1857 

11 

228 

60,000.00 

1878 

June 10,1872 

17 

390 

Building 

100,000.00 

Juue 

10, 1872 

17 

390 

100,000.00 


Mar. 3, 1873 

17 

524 

Continuation 

100,000.00 

Mar. 

3,1873 

17 

524 

100,000.00 


Mar. 3, 1875 

18 

395 

do 

50,000.00 

Mar. 

3,1875 

18 

395 

50,000.00 


July 31,1876 

19 

110 

Completion 

50,000.00 

July 

31,1876 

19 

110 

50,000.00 


Mar. 3, 1S77 

19 

351 

Furniture 

5,300.00 

Mar. 

3,1877 

19 

351 

5,300.00 


June 20,1878 

20 

210 

Approaches, grading, etc . . . 

24,000.00 

June 

20, 187S 

20 

210 

24,000.00 


Mar. 3, 1879 

20 

377 

Improvements to grounds. . 

5,000.00 

Mar. 

3, 1S79 

20 

377 

5,000.00 


Mar. 2, 18S1 

21 

63G 

For stone furnished 

7,190. 63 

Mar. 

2, 1S81 

21 

636 

7,190.63 


May 30,1908 

35 

525 

Elevator 

10,000. 00 

May 

39, 1908 

35 

483 

10,000.00 


June 25,1910 i 

36 

693 

Extension, etc 

225,000.00 

Mar. 

4,1911 

36 

1380 

40,000.00 

1915 






Aug. 

24,1912 

37 

425 

60,000 00 







June 

23, 1913 

38 

13 

l?5,nnn on 


May 30, 1908 

35 

536 

Site 

* 7,500.00 

May 

30,1908 

35 

489 

7,500 00 

1914 

June 25,1910 

36 

683, 

Building 

100,000.00 

Aug. 

24, 1912 

37 

423 

50,000.00 




1 

1 


June 

23, 1913 

38 

13 

60,000.00 


i Mar. 4,1913 

37 

875, 

Site and building 

75,000.00 

July 

2y, 1914 

38 

563 

7,200 00 







July 

1, 1916 

39 

268 

500.00 







June 

12, 1917 

40 

110 

50,000 00 


June 30,1906 

34 

781 


80,000.00 

June 

30, 1906 

34 

794 

20,000.00 

1910 



' | 



Mar. 

4,1907 

34 

1302 

40,000 00 







Mar. 

4, 1909 

35 

656 

20.000 00 


i June 25, 1910 

36' 

690 

Site 

10,000.00 

Mar. 

4,1911 

36 

1380 

10.000.001918 

Mar. 4, 1913 , 

37, 

871 

Building 

55,000.00 

Feb. 

28, 1916 

39 

18 

500.00 


1 


l 



July 

1, 1916 

39 

268 

5,000 00 







June 

12, 1917 

40 

110 

49,500 00 



Remarks. 


Old site. 


Contract in force 
for building. 

Site donated. 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. ( Associated with Division A by corresponding line nurnbers) — Continued. 


No. 

Expenditures. 

Remarks. 

Buildings. 

Sites. 

Outstanding obligations. 

Balances. 


Extensions, 
Construction.! alterations, 

| etc. 

Annual 

repairs, 

etc. 

i Total to June 
30, 1918. 

Cost. 

Date of pur- 
chase. 

! 

t 

Site. 

! 

Building. 


1264 

§43,991.6?! 

8902 10 

844, S96. 77 

85,000.00 

Apr. 28,1913 


857.00 

1 

Surplus fund, June 30, 1917, 5948.33. 

1265 

*74, 785 44 

14,930. 03 

89,715.47 

25,214. 56 

Tel\ 18,1892 



1 


1266 

*341,496 87' §230,174.21 

39,671 03 

611,342 14 

8, 120. 53 

Aug. 7,1860 


72.66 


Surplus fund, June 30, 1918, 81,735.89. 

1267 

98,855 61 

2,326 56 

101,182. 17 

5, 500. 00 

Mar. 3,1909 


98.93 


Surp’us fund, June 30. 1916, 81,045.46 

1268 

11,579 98! 

14. 40 

11^ 594. 38 

7,200.00 

May 17,1915 


47,973.92 


j Deficiency, 89,053.90. 

1269 

*78,881.361 

4,143.42 

83,024. 78 

47. 37 

June 30,1907 





1270 

53,220.19' 

1,032.44! 

54,252.63 

9,650.00 

Sept. 16, 1913 


i. 750. 66 

§23. 81 
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Division A . — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the worhj and 
other pertinent features. ( Associated with Division B by corresponding line num tars)— Continued. 


Legislative authorizations. 


Appropriations. 


No. State and location. I Title of building. 


Project or object. 


Limit of 
cost. 


1271 Reading, Pa 13 Post office Mar. 3,1885 

July 29, 1886 I 
May 30 1908 I 

j June 25,1910 

I Mar. 4,1913 


23 346 Site and building 

24 166 Limit increased 

35 525 Extension, etc 

36 697 Additional land within 

limit. 

37 868 Limit Increased 


127? Red Bank, N. J.. . 
1273 Red Bluff, Cal 


.do June 25,1910 36 690 Site. 


2 do Mar. 4,1913 37 873 Site and building.. 


1274 Redfleld, S. Dak.. 2 do June 25,1910 

Mar. 4, 1913 


1275| Red Oak, Iowa 9 do May 30,1908 

j June 25,1910 

1276, Red Wing, Minn.. 3 do June 30, 1906 

I Mar. 4, 19u3 


36' 692 Site. 


872j Building. 


35| 533 Site 

36, 681' Building. 


34 [ 780 Site and building. , 
35 956 Foundation work. 


1277 Reedy Island, Del- 1 Quai antine station . 
, aware Rivei , 

Del. 


1278 Reidsville, N. C.. 


Tune 6.1900. 
Mar. 3, L9ol 
M r. 3, 1905 1 
June 23,1 PH 1 
Oct 0,1917 | 

5 Post office and Jan. 2, 1S91 I 
courthouse. June 25,1910 I 


. . . I Wharves, buildings, etc 

31 591 Pier, etc 

31 1137 Additional quarters, etc 

33 1162 Isolation hospital, etc 

S'' 18 t rematoiy, etc 

40 4t7 Ollictis quaiters, etc 

21. 703 r;» n..,n.i:rv 

30 6SJ * , ■ '■ . \ .1 

land, SI, 000). 


$80, 000. 00 Mar. 3,1885 
100,000 00 Mar. 3,1887 

65.000. 00' May 30,1908 

Mar. 4, 1909 
Mar. 4,1911 

70.000. 00 Aug. 1,1914 

Mar. 3,1915 

25.000. 00 Mar. 4,1911 

60.000. 00 July 29,1914 

July 1, 1916 
June 12,1917 

10.000. 00 Mar. 4,1911 

65. 000. 00 Mar. 3, 1915 

Peb. 28,1916 
July 1, 1916 
June 12,1917 
10,000 00 May 30,1908 

75.000. 00 Aug. 24,1912 

June 23,1913 

60.000. 00 June 30,1906 i 

2.500.00 Mar. 4,1907 ’ 
Mar. 4,1909 

39,093.70 

8.000 00 June 6,1900 

12.000. 00! Mar. 3,1901 
m "nn nrv Ufot. n innc 


$80,000 00 1889' 
iou.ooo.oo ; 
2), 000 ill! 191 71 
20,000.00 | 
10,000.00 

40.000. 00 I 

40.000. 00 I 

25.000. 00.... 


No provision for 
building. 

Contract not 
awarded for 
building. 


10.500 00 1 Mar. 3,1905 1 

33.500 00 June 23,1913 

25.000. 00! Oct. 6,1917 

25.000. 00 Mar. 3,1891 

35.000. 00 Mar 4,1911 

I Aug. 24, 1912 j 


25.000. 001894 
25,000 00,1913 

10 . 000 . 00 ) 


I Transferred from 
Public Health 
Service. 

Contract not 
awarded for 
crematory, etc. 


Division B —Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligation s and balances , 
with notes as to surplus-fund deposits, and other features. ( Associated with Division A by corresponding line numbers)— -Continued. 


Expenditures. 


I Outstanding obligations. 


I Extensions. | 
Construction I alteration- 
I en . 


Total to June 
30, 1918. 


Date of pur- 
chase. 


Building. 


ion 00 . 

55,036 79 . 
*71,916 19 
*56,934 27 


924 37 
1,120 67 
4,294. 53! 
105,491. 57 

5,052 54 


547,413 . 55 

35. 000. 00 

25. 000. 00 
9,800 00 
6,000. 00 
8, 501. 00 
5,542 82 


Nov. 15, 1 
Jan. 19,1 
June 3,1 
Jan. 31,1 
Aug. 19,1 
Feb. 11,1 
Jan. 26,1 


Jan. 19,: 
Oct. 5,: 


$22,600.00 

1,370.96 


Surplus fund, June 30, 1916, $143.10. 


CO 

Or 
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Division A. — Statement of legislative authorizations and appropriations > with notes relative to the acquisition of sites , the progress of the work , and 
other pertinent features. ( Associated with Division B by corresponding line numbers) — Continued . 


Legislative authorizations. 


Cong. dist. 

Title of building. 

Date of act. 

Statutes. 

Vol. 

Page. 

i 

. 1 

Post office 

June 

6, 1902 

32 

320 



June 

30, 1906 

34 

773 



Feb. 

25,1910 

36 

207 

•1 

1 


Mar 

4, 1913 

37 

876 

.i 1 


June 

25, 1910 

36 

692 

! 


Mar. 

4, 1913 

37 

873 

i 

Post office and 

May 

30, 1908 

35 

532 


customhouse. 

Dec. 

19,1912 

37 

648 

. 6 

Post office 

June 

6,1902 

32 

318 

; s 

( Post office and 

Feb. 

24, 1891 

26 

787 


courthouse. 

Mar. 

2, 1895 

28 

912 



June 

6, 1902 

; 32 

311* 



May 

30, 190S 

35 1 

524 

1 3 

Post office, court- 

Aug. 

30, 1852 

10 

87 


house, and cus- 

Aug. 

4.1S54 

10 

560 


tomhouse. 

do 

10 

500 



Apr. 

20, 1S70 

16 

84 



Feb. 

26, 18^5 

23 

1 332 



Mar. 

3, 1885 

23 

' 481 



Mar. 

30, 1SSS 

25 

1 -ts 


| 

Oct. 

2,1888 

25 

507 


Project or object. 


Appropriations. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


Remarks. 


I * 


1279 


1281 

i 

1282 

1283] 


Rlchford, Vt... 


1285 Richmond, Va . . . 


Site and building 

Limit increased _ . , 

Approaches and retaining 
wall. 


I 

$60, 000. 00 
40,000.00 
5,000.00 


Site and building 91, 000. 00 


Site 

Building. 


Site and building. 
Limit increased... 


5,000.00 
55, 000. a 


60,000.00 

14,000.00 


Site and building 1 80, 000. 00 


.do. 


Elevator 

Site and building 

Completion 

Transferred from custom- 
house, Providence, R. I., 
82,747.35; from custom- 
house, Bath, Me., §2,016. 

Repairs 

Enlargement 

Limit i lcreased 

Completion 

Heatmg apparatus, 812,500; 
approaches, 81,000. 


75.000. 00 

25.000. 00 

20. 000. 001 

10 , 000 . 00 . 

15j,000.0o 
100,000.00 
4, 703. 3j' 


25.000. 00 

100,000.00 

50.000. 00 

33.000. 00 
13,500.00 


June 28,1902 
Mar. 3,1903 
Apr. 28,1904 
Mar. 3,1905 
Mar. 4,1907 
Feb. 25,1910 
July 29,1914 
July 1, 1916 
June 12,1917 
Mar. 4,1911 
Feb. 28,1916 
July 1, 1916 
June 12.1917 
May 30,1908 
Mar. 4, 1909 
Dec. 19,1912 
June 28,1902 
Mar. 3,1903 
Apr. 23,1904 
Mar. 3,1905 
Mar. 3,1891 
Mar. 2, 1895 
June 28,1902 
May 30,1908 
Aug. 30,1852 
Aug. 4, 1854 

do 

Apr. 20,1870 
Feb. 26,1885 
Mar. 3, 1885 
Mar. 30, 18S8 
Oct. 2, 1888 
June 28,1902 
Mar. 3,1903 

do 

June 30,1906 


32 


1089, 
456 
1160 
1302 
207 
563] 
268! 
110 , 
1380 
18 
268 
110 
487' 
956' 
648| 
428] 
32| 1089 


456 

1160l 

865 i 
912 
425 
482] 
87 
560 
560 
84 
332 
481 
48 
507 
425 


321 1039 
34 1 7961 


% 15,000.00 

15.000. 00 

15.000. 00' 

15.000. 00 

40.000. 00 
6,000.00 
5,500.00 
1,000.00 

30.000. 00 

5.000. 00 
500.00 

15.000 00 

39. 500. 00 

15.000. 00 

45.000. 00 

14.000. 00 

20.000. 00 
20.000.00 

20.000 00 
20,000.00 

75.000. 00 

25.000. 00 

20.000. 00 
10,000.00 

100,000.00 

150.000. 00 
4,703. 35 

23.000. 00 

100.000. 00 

50.000. 00 

33.000. 00 

13.500.00 

75.000. 00 

100,000.00 

27.350.00 

40.000. 00 


1909, 


I Contract not 
! awarded for 
i building. 

Contract in force 
; for building. 


1914 


1905 


1897 


I 


1858 


Portion of old 
building demol- 
i she d. Add 1- 

tional land in 
1903 included 
building thereon. 


352 BEPOBT OS’ THE STTPEB VISING ABCHITECT. 



8092a— 18 23 


Division B . — /Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. (Associated v ith Division A by corresponding line numbers)— -Continued. 






Expenditures. 






No. 

Buildings. 


Sites. 

1 

Outstanding obligations. 


Remarks. 


Extensions, 
Construction, alterations, 

| etc. 

Annual 
repairs, 
i etc. 

Total to June 
30, 1918. 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

Balances. 

. ! 


1279 

*$95, 945. 06 1 

$6,337. 21 

$102, -2^2 27 

$9,041.64 

Oct. 24,1903 | 



1 


1280 

135 00 


135 00 

6,000.00 

Mar. 1,1917 | 



£30,365.00 


1281 

25, 827. 96 


25,827 96 

5,000 0) 

Apr. 18,1912 i 


$29,726.39 

2,445.65 


1282 

*66, 714. 37} 

5,302 37 

72,016.74 

7,001 00 

Jan. 23,1909 



1283 

*66,150.21 

6,930.49 

73,080 70 

13,849 7£ 

Mar. 3,1903 





1284 

*84,989.60 $29,179 00 

13,703.75 

127,872 35 

; 

1 15,010 49 

If '61,000.00 

le>. 10, 1892 
June 23,1853 

1 i 

| 



1285 

*193,757. 35J 982,927.06 

110,297.01 

1,286,981.42 

\ 2)2,349.45 

|( 450, 000 00 

.'pr. 17,1903 , 
Nov 17,1910 1 

1 s 

i 

3.000.00 
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Division 


A . — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress 
other pertinent features. (Associated with Division B by corresponding line numbers') — Continued. 


of the work , and 


No, 


1285 


1280 


1287 

1288 


1289j 

! 


State and location. 


Richmond, Va 

(Continued ) 


Ridgway, Pa 


Legislative authorizations. 


Title of building. 


' Statutes. 


Date of act. 


3 Post office, court- June 6, 1902 ; 
house, and cus- J Mar. 3, 1903 i 
tombouse. June 30,1906 j 

Aug. 8,1914 j 
June 12,1917 


■3 $? 

, > | & 

32j 313 
32i 1201 
34i 785 

38’ 6S6 
40 110 


Ripon, Wis 

Riverside, Cal . 


Roanoke, Va. 


28 Post office May 30, 1908 

Mar. 4, 1913 


e, do do 

11 . .do May 30, 1908 


6 Post oilice and Feb. 2^,1891 
couithouse. June 30,1996 
Mar. 4,1907 


35 j 53b 
37] 872 


1290, Rubins all, ill 23 Post ollico.. 


Ma> 30,1908 
June 25,1910 


26 
34 j 
34 

37l 

3C 


870 

52S 


Appropriations 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Additional land ' $75, 000. 00 

do | 127,350.00 

Reconstruction and re- *. 800, 000. 00 

modeling. 

Additional land 450, 000. 00 

Mail-conveying machinery . ' 3, 000 00 

! 

Site j 10,000.00 

Building 80,000.00 

Site and building 75, 000. 00 

do 110,000.00 

i 

! 


Mar. 4, 1907 
June 25,1910 
Mar. 4,1911 
July 1, 1916 
June 12,1937 


f>4 


A mount. 


1303! 

706! 

1380’ 

2os; 

110 1 


S2G0. 

150 ; 

370, 

450, 

3) 


000.00 
000.00 
000.00 
000 00 
000.00 


Remarks. 


1912 


780 Site and building , 

776 extension, etc 1 

1303* Additional land within 
limit. 

523j Limit increased | 

0S5; Site and building 1 


75.000. 00 

75.000. 00' 

( 


May 

Mar. 

Feb. 

July 

July 

May 

Mar. 

Aug. 

June 

Mar. 

June 

Mar. 

June 


30.1908 

3. 1915 
28,1916 

1. 1916 
29,1914 

30. 1908 
4,1909 

24. 1912 

23. 1913 
3, 1891 

30, 1906 
4.1907 
25, 1910 


25.000. 00! 

70. 000. 00 1 Mar. 4,1911 

! Aug. 24, 1912 


12911 

! Rochelle, HI. . . 

13 .. 

...dj 

. .. 30,1908 

Jrne 27 1910 

35; 

3fi| 

533i Site 

68l! Building 

7, *00. 00 
55,00*1. 00 

Mar. 3, 1915 
Mav 30,1908 
Aug. 21,1912 

33 

35 

37 

• 827 
4S7 
424 

1292 

| Rochester, lud 

13 

do 

. - Mar 4,1913 

37.' 

874' Sito and building 

70,000.00 

June 23,1913 
July 29,1914 

38 

38 

13 

5G3 

1293 

( Rochester, Minn. 

1 . 

.do.... 

. . June 30,1906 
May 30, 190S 

31 

35' 

783 Fite | 

727 Building | 

1 

8,000.00 
50, 000. 00 

June 12,1917 
June 30,1906 
May 30, 1903 
Mar. 4, 1909 

40 

34j 

. 351 

35 1 

111 

795 

483 

956 


827, 

18' 

26S' 

5C3 

1841 

95G. 

424 

13 

952 

791, 

1303, 

706 


10 , 

25, 

20 , 

35, 

10 , 

30, 

50, 

5, 

25 

75. 

30 . 

45 v 

25. 


000.00 
000.00 
000.00 
000.00 
400.00 
000.00 
000.001 
000.00 
000.00 
000.00 
000. 00 
000.00 
000.00 


361 13S0 
37 424; 
3S 613' 


14.000. 00 

6.000. 00 

5,000.00 

45.000. 00 
7, 700. 00 

1 7.004. 00 

40.090.00 

8,200. 00 

10.000 00 

8.000. 00 

15.000. 00 

35. 000. 00) 


11918 


Contract not 
awarded for 
mail - conveying 
machinery. 


, Site not selected. 

1914 


1897 
191 1 1 


1916 


I9M 


1912 


Site selected. 


CC 

Oa 


g 

O 

W 

o 

tei 

3 

tel 

ui 

d 

S 

<1 


* 

q 

> 

w 

Q 

W 

o 

H 


Division B. Statement of erpemhturts for building ( construction and annual repairs ? etc.) and sites , showing outstanding obligations and balances 

it ith notes as to surplus-fund deposits , and other features. (Associated with Division A by corresponding line numbers) Continued. 


Expenditures. 


Buildings. 

No 

Sites. 

Outstandin 

g obligations. 

Balances. 

Extensions, Annual .Total to June 

Construction alterations, repairs, 30 191S 

etc etc. 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

1286 $55,029 05 S3 25 855.032 90 

1288 *96,335 11 ■ »•’ j" 

1889 ’61,766 20 ^>.9,939 31 12,919 52 j 164,625 03 

1290 44 183 9 J 1.039 85] 45,223 78 

1291 +74,993 63 633 10 55,626.73 

$10,000.00 

12, ilHI llll 

J 13, 233. 80 

\ 10,029 32 

29,000 on 
7,500. 00 

Oct. 6,1911 


$1,911.00 

$23,059.35 

10,400.00 


Oct. i.2, 1909 
Jan. 23,1890 
Apr. 5, 1907 
Sept. 18,1912 
Aug. 16,1909 



\ 



/ 

1,000 00 

4,816.07 


$12,000.00 



6,200 66 

1293 -49 988 60' 5.426 85 j 55,415 45 

7,965 54 

Jan. 15,1908 



I 

T) 

o 

W 

O 

tef 

w 

tei 

w 

d 

tei 

w 

< 


% 

p 

> 

w 

o 

w 

H 

W 

o 

•-3 


CO 

Cn 



Division A. — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work , and 
other pertinent features. ( Associated with Division B by corresponding line numbers) — Continued. 


No. 


1294 

1295 


State and location. I 


I 


Rochester, N. H - 
Rochester, N. Y . 


3S 


Title of building. 


Legislath e authorizations. 


Date of act. 


Statutes. 


I > 


Post office May 30.1908 J 35 

1 June 25,1910 3b 

i 

Courthouse, post i May 25,18S2 j 22 


office, etc 


' May 3, 1880 ' 24i 
Mar. 30, 1888 | 25 
Oct. 2, 18S8 25 


Mar. 2, 1889 
Mar. 3, 1S91 
June b,iy02 
Mar. 3, 1903 
June 30,190b 
Mar. 4, 1907 


534 

082 

94 

21 

48 

507 


25. 940 
2l> 950 

32 312 

32 1205 
34 773 

34, 1303 

i 


1296 Rochester, Pa. 

1297 Rockford, 111.. . 


24 Post office.. 
12 do 


1298i 


1299 

1300 


June 25, 1910 36! 


Feb. 9, 1891 
June 30,190b ■ 


Rock Hill, S. C.... 5 do 


June 0,1902 i 
Mar. 3,1903 1 


2b 

34 


Project or object. 


Site 

Building. 


Site and building 

Limit increased 

Completion . . 

Flo it mg app.ir.mis, ■*. , o,(U)o i 
elevator. r'lij.'iuu. 

Approaches 

Mailing entrance, etc 

Additional land 

Extension, etc 

Limit Increased 

Special repairs 


I 


Site 

739J Site and building.. 
Extension, etc 


31 s , Site and building.. 
1206 Limit increased . . . 


Rockingham, X.(\ 
Rock Island, 111. . 


7.. .do 

14 do 


Mar. 4.1913 37 S7S Site. 


Dec. 2t.ls90 I 
May 30, LOS 1 
Mar. 4,1909 j 

June 25, 1910 1 
June 12, 1<H7 | 


2o 690 Site and building ! 

35 524 Extension, etc J 

35. 556 Additional land, $5,000, ; 

' within limit. I 

30, 677 Limit increased 

40 ill Mail-conveying machinery.! 


I 


Appropriations. 


Limit of 
cost. 


Statutes. 

Date of act. 

> 

Page. 

$15,000.00 

May 30,1908 

35 

488 

75,000.00 

Aug. 24,1912 

37 

424 

June 23,1913 

38 

13 

300,000.00 

Aug. 7,1882 

22 

305 

200,000.00 

Mar. 3,1885 

23 

604 

50,000.00 

do 

23 

481 

26,500.00 

Aug. 4, 1886 

24 

22*4 

Mar. 3,1887 

24 

510 

11,000.00 

Mar. 30, 18SS 

25 

48 

2,000.00 

Oct. 2, 1888 

25 

507 

40,000.00 

Mar. 2,1889 

25 

940 

60,000.0b 

Mar. 3, 1891 

26 

951 

60,000.00 

June 28,1902 

32 

425 

40. 000. 00 

Mar. 3, 1903 

32 

1038 


June 30,1900 

34 

789 


Mar. 4, 1907 

3± 

1303 


....do 

3i 

1303 

30,000.00 

Mar. 4, 1911 

3b 

1330 

100,000.00 

Mar. 3, 1891 

26 

951 

25,000.00 

June 30,1906 

34 

790 

Mar. 4. 1907 

34 

1303 

35,000.00 

June 28.1902 

32 

428 

10,000.00 

Mar. 3, 1903 

32 

10«9 

Apr. 28,1904 

33 

' 450 

5,000.00 

75.000. 00 

80.000. 00 

Mar. 3, 1905 

| 331 11G0 

Mar. 3, 1891 

26 

951 

May 30, 1°08 

35 

482 

Mar. 4,1909 

35 

95b 


Mar. 4.1911 

36 

1380 

45,000.00 
3,000. OOj 

I 

June 12,1917 



.. 40 l 

111 


! 

1 



Amount. 


$15,000.00 

40.000. 00 

35. 000. 00 

150.000. 00 

70.000. 00 

80.000. 00 

100.000. 00 
100,000.00 

50.000. 00 

20.500.00 

11.000. 00 
2 , 000.00 

40.000. 00 

20.000. 00 

30.000. 00 

70.000. 00 

40.000. 00 

30.000. 00 

100,000.00 

10 . 000 . 00 

15.000. 00 

10.000. 00 

8,750.00 

10 , 000.00 

16.250.00 


|1915 

1891 


75. 000. 00 

25.000. 00 

55.000. 00 

45.000. 00 
3,000.00 


Remarks. 


... No provision for 
• bunding 
[19051 
[1908 

190G 1 


1896- 

19121 


No provision for 
building. 


Contract not 
! awarded for 
mail - conveying 
machinery. 
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Division B . — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line numbers) — Continued. 


No. 


1300 


Expenditures. 


Buildings. 


Construction. 

Extensions, 

alterations, 

etc. 

*$69,847.82 
*513,440. 41 


1 $159, 889. 06 

1 

r *82,169 14 
i *39,469.03 
> 

j 24,692 08 



*05,050 04 119,399 01 


Annual 

repairs, 

etc. 


$968 99 
42,824 60 


13, 165 68 
8,756.70 


28,023 7S 


Total to June 
30, 1918. 


$70,816.81 

716,154.07 


120,026 90 
48,225 73 


Sites. 


Cost. 


$15,000.00 
75,769.68 
39,988 59 
26,000 00 
17,830. 8G 
5J 530. 97 


213,072.83j{ 


Date of pur- 
chase. 


Mar. 25,1909 
May 1,1883 
Jan. 26,1903 
Aug. 4, 1911 
Jan. 25,1892 
Apr. 7, 1903 


9,349.96 July 22,1892 
5,000 00 June 18,1909 


Outstanding obligations. 


Site. 


Building. 


Balances. 


$3,000. 00 


Remarks. 


REPOET OP THE SUPERVISING ARCHITECT. 357 



Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites, the progress of the work , and 
other pertinent features. ( Associated with Division B by corresponding line numbers) — Continued. 


No. 

State and location. 

w 

'C 

ti 

§ 

V 

Title of building 

Legislative authorizations. 

Appropriations 

Year occupied 

Remarks. 

Date of act 

Statutes. 

Project or object. 

Limit of 
cost. 

Date of act 

Statutes 

Amount 

o 

> 

C3 

Pk 

1 

> 1 

ID 

SP 

(k 

1301 

Rockland, Me. .. 

2 

Customhouse and 

May 17,1872 

17 

1?1 

Site and building 

$50,000.00 

Mav 17,1872 

1 

17 

121 

$25,000.00 

1876 





post office. 

Mar. 3,1873 

17 

523 

Completion 

50,000.00 

Mar. 3, 1873 

17 

523 

75,000.00 







Mar. 3, 1S73 

17 

395 

do 

20,000.00 

Mar. 3,1875 

17 

395 

20,000.00 







July 31,1876 

19 

111 

Approaches, grading, etc . . . 

25,000.00 

July 31,1876 

19 

111 

25,000.00 



1302 

Rock Springs, 

1 

Post office 

May 30,1908 

35 

532 

Site and building 

75,000.00 

May 30,1908 

35 

487 

15,000.00 

1913 



Wyo. 



June 25,1910 

36 

679 

Limit increased 

15,000.00 

Mar. 4,1909 

35 

956 

60,000.00 












Aug. 24,1912 

37! 

424 

15,000.00 



1303 

Rockville, Conn... 

2 

.do .... 

.do 

36 

689 

Site 

20, 000. 00 

Mar. 4, 1911 

36 

1380 

20, 000. 00 

19(8 





Mar. 4.1913 

37 

871 

Building 

55.000.00 

Mar. 3i 1915 

38 1 

827 

1,000.00 












Feb. 28,1916 

39 

19 

10,000.00 












July 1, 1916 

39 

268 

22,000 00 












June 12,1917 

40 

111 

22,000 00 



1304 

Rockv Mount, 

2 

do 

June 25,1910 

36 

GST 

Site and building 

70,000.00 

Mar. 4, 1911 

36 

1380 

14,000.001916, 


! N. c 



Mar 4.1913 

37 

86s 

Limit increased 

16,000.00 

June 23,1913 

38- 

13' 15,000.00! 




1 

! 






Aug. 1,1914 

38 

613 

27,000.00. 

* 



| 

i 






Mar. 3, 1915 

38 

827 

30,000.00 



1305 

Rogers, Ark 

3 

do 1 

do 

37 

873 

: Site and building 

70, 000.00 

July 29,1914 

38 

563 

4,000 00 


Contract in force 


i 

1 







July 1, 1916 

39 

268 

1, 000. oc 


for building. 



i 







! June' 12, 1917 

40 

111 

50,000.00' 


1308 

Rogersville, Tenn . 

l 

do 

do 

37 

879 

Site 

3,000 00 

July 29,1914 

! 3S 

563 

2.non no 


No provision for 

1 


i 




l 

i 



1 Sept. 8,1916 

; 39 

803 

> .0 (III 


building. 

13071 

Rolla, Mo 

1C' 

do. .. . 1 

May 30, 190S 

35 

53 r 

do 

5,000.00 

Mav 30.190S 

35 

488 

5,000.0c 

1915 


1 




June 25,1910 

36 

6S2 

Building 

50,000.00 Aug. 24,1912 

37 

424 

25,000.00 





1 




i 



June 23,1913 

i 38 

13‘ 23,000.00 



130s! 

Rome, fla 

7 

do 

Jan 2, lsoi 

29 

\ 707 

Site and building 

50,000. 00 

Mar. 3, 1891 

26 

951 

50.000.00,1896 


1 




June o, 1902 

32 

314 

Additional laud 

.8,001.00 

June 2S1902 

32 

425. 8,000.00 





1 


Mar. 3,1^03 

32, 

, 1203 

Extension, etc 

75,000.00 

Mar. 3, 1Q03 

32 

1037 

40,000.00,1911, 





May 30,190^ 

35; 

! 520 

Limit increased ' 

20,000.00 

Apr. 28,1904 

33, 

4561 15,000.00 







June 25,1910 

30 

677 

. ..do 

12,000.00 

Feb. 27,1906 

34 

31 

5,000.00 





i 







Mav 30,1908 

35, 

482 

15,000.00 



1 






1 : 



Mar. 4,1909 

! 35 

95G 

20 ,000.00 



1 





! 




Mar. 4, 1911 

! 36, 

13,81 

12 ,000.00 



1309, 

Rome, N Y 

33 

do j 

Mar. 2, 1899 

30 

997 

Site and building 

50,000.00 

Mar. 3. 1899 

30 

1075 

25,000.00 

1904 


I 




Mar. 3, 1901 

31 

, 1098 

Limit increased 1 

20 ,000. 00 

Mar. 3, 1901 

1 31 1 

1135 

25,000.00 





i 


June 30,1906 , 

34 j 

, 774 

Extension 1 

7,000.00 

Mar. 3, 1903 

32, 

1089 

20 ,000.00 







i 


1 



June 30,1906 

34l 

790! 

7,000.00 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , shov'ing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. (Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 


No. 


Buildings. 


Sites. 


Outstanding obligations. 


Remarks 


! Extensions, 
Construction . 1 alterations, 
etc. 


Annual 

repairs, 

etc. 


Total to Juno 
30, 1918 


1302! 
1303, 
1304! 
1305 
1300 ' 
1307 1 
130&! 
1309! 


*S132, 828 ll 1 

*75,483 39i 

46,010 GO 

68,413 90; 

19,399 09 1 

$49,457 45 
1,1UU 69 

1, 163 30 
1.10S 19 

i 

$182,285 5h 
7u,oS4 US 
47,203 °0 
o9, 522 09 
19,399 09 

47,401- 80! 

i,' 070*69 

48,477 49 

*40,821.45 S1Q6, 706. 70 

8, 295 

155,823 4o'| 

*55. 250 39 0,899 12, 

5,739 49 

67,805 00' 


i 


Cost 


! Date of pur- i 
I cliase. 


Site. 


312,000 00 
10,500 00 

19.000 00 

11.000 00 
4,600 00 
2,250 00 
4,340 00 
9, 178 55 
7,995 21 

14,743 G1 


Oet. 

May 

Sepr 

Sept. 

July 

Dec. 

June 

June 

Feh. 

Mav 


4, 1872 
22, 1909 
20, 1911 
7, 1911 

11.1916 

30. 1916 
1, 1909 

30, 1892 
9, 1903 
27, 1902 


Building. 


S3, 151. 00 83,838.40. 

785.00' Surplus fund, June 30, 1918, 85,801 10. 

28,271 42; 2,729.49| 


297 00 


2,296.20 
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Division A. — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work, and 
outer pertinent features. ( Associated with Division B by corresponding line numbers) — Continued. 



1310 Roseburg, Oreg . . . 


1311 

1312 

1313 

1314 

1315 

1316 

1317 

1318 


Legislative authorizations. 


Title of building. 


Date of act. 


Post office . 


Rossville, Ga 

Roswell, N. Mex. 


Rumford, Me 2 Post office 


. June 25,1910 
! Mar. 4,1913 
Mar. 3,1915 


do ! Mar. 4,1913 

i 

Post office and 1 May 30,1908 
courthouse. 


Statutes, 


Russellville, Ark. 
Ruston, La 


Rutherford ton, 
N. C. 

Rutland, Vt 


Saco, Me. 


10 


.do.. 


June 25,1910 
Mar. 4, 1913 


..do.. 


G91 

872 

828 


877 

530 


871 


37' 873 


do 1 June 30,1906 1 34! 778 

* May 30,1908 33 j 521 f 

. ...da Mar. 4,1913 3?! 8T8] 


1; Courthouse and 1 Aug. 18,1S5G 

post office. do 

. ..do 

] Mar. 3,1857 
do 


Project or object. 


Site 

Building 

Accommodations to be nro- 
vided for post office and 
other governmental of- 
fices. 

Site 


Site and building . 


Site 

Building 0 »eotion« li ing.-.l 
fr >rn lOimf.iMl PalL t<> 
Rumford). 

Site and building 


Limit of 


Site and building (site SI). . 
Limit increased 

Site 


11 93 do 

11 93 Building 

Hi 93 Architect’s fees, etc 

11 227 Continuation 

11 227 Architect’s fees, etc 

Transferred from custom- 

,, „ . ' house, Galena, 111. 

1! Post office I Mur 4,1913 37 874' Site and building 

I ' 


Appropriations. 


Date of act. 


$10,000.00 Mar. 4,1911 
100,000.00 Mar. 3,1915 
J Feb. 28,1916 
July 1, 1916 
June 12,1917 


5,000. 00 
125,000.00 


10,000.00 

69,000.00 


50,000. 00 


Aug. 1,1914 


May 

June 

Mar. 

Aug. 

Mar. 

Mar. 

Feb. 

July 

June 

July 

June 


30, 1908 
25,1910 
4,1911 
24, 1912 
4,1911 

3. 1915 
2^, 1916 

1.1916 
12, 1917 
29, 1914 
12, 1917 


30.000. 00' June 30,1900 

20.000. 00 Mar. 4,1907 

i Mar. 4,1909 

5.000. 00, Mar. 3,1915 

917. IX)' Aug. 18.1S56 

25.000. 00 Mar. 3,1837 

2,500.00' 

40.000. 001 

4. 000. 00, 

3.000. 00 

60,000 OO' July 1,1916 
June 12,1917 


Statutes. 


J-' . 03 

> 1 P-i 


36. 1381 
38' 828 
39j 19 

39 268 

40 111 

i 

38j 013 

35' 4S6 
36! 706 
30 13^1 

37 4241 

36 1381 1 
38, 82S! 
39 19 

3J 2G8; 
40! in, 
38] 563, 
40, ill 

34' 792 
3d 1303 
35 9.0 

38 S2S, 


11' 93, 

Hi 22j\ 


Amount. 


$10,000.00 1918! 

1,000.00, 

39.000. 00' 

40. 000. 001 

20.000. 00 

5,000.00.... 
20, 000. Oo[ 1913' 


Remarks. 


0 | 

a> i 


25.000. 00! 

60 . 000 . 00 ' 

20, 000. 00 1 

10,009.00' 

1,0)0.00,1918 
21,003.001 1 

25.000. 0J{ 
16,000 O'. 

6.000 oo;. - - 

20 . 000 . 00 

10, 000. 00 1910 ' 

20,030.00; 

20 , 0 ) 0 . 00 ' 

5.003. 00 


No provision for 
building. 

Site donated. 


28.417.00 

44.0 00.00 
3,000.00 


10,500 00 

10, 000. 001 


ligjy 1 


C ontr act not 
awarded for 
budding. 

Site donated. 


No provision for 
budding. 


Contract no 
awarded for 
building. 


Division B —Statement of expenditures for building ( construction and annual repairs , etc.) and sites , shoiving outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. ( Associated uith Division A by corresponding line num hers)— Continued. 


Expenditures. 


No. 


1310 

I3ir 

1312 

1313 

1314 

1315 
131C 

1317 

1318 


Buildings. 


Extensions, Annual 
Construction.! alterations, 1 repairs, 

etc. I etc. 


$90,990. 25 


*124,830 97 
51,398 GO 
201.26 
*48,894 7C 


*70, 324.45 


Total to June 
30, 1918. 


$1,056 111 


$92,046 36 


130, lb9 17 
52, 599. 55 

| 201 20 

4,924 07' 33,818 77 


5,338 20' 
1,200 95! 


38,350 92 1 108,681.35 


Sites. 


1 Outstanding obligations. 


I 


Cost. 


Date of pur- 
chase. 


$10,000 00, Sept. 13,1911 

5.000 03 Apr. 3,1913 
1. 001 July 2,1903 

10,000.00! Sept. 1,1911 

3.000 03 Feb. 17,1917 
15 90 Sept. 21, 1907 

4.000. 00 July 21,1917 

1 » 90 °0°|{May u;u» 

10.000. 001 Sept. 12,1917 I 


Site. 


Y 


Building. 


$3,620 03 


7,477.52, 


Balances. 


$5,383.75 


1, 123. 88 
20,798.80 


10,365.001 


Remarks. 
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Division A. — Statement o< 
otn 


of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work , and 
her pertinent features . (Associated with Division B by corresponding line numbers) — Continued. 


Legislative authorizations.. 


Appropriations. 


No. State and location m Title of building. 


1319 Sacramento, Cal.. 


1320 Sag Harbor, N. Y. . 
1321 1 Saginaw, Mich 

i 

i 

i 

1322J St. .Albans, Yt.... 

t 

1323 St Augustine, Fla. 


3 Post office and 
courthouse. 


1 Customhouse 

S Post office 


1 ( ustomhouse and 
post office. 


2 Post oflke and 
courthouse 


13241 St. L harles, Mo 9 Po-toboe... 


1325 St. Cloud, Minn.. 


1326 td hn*,, Ore? 


1327 St Johnsbiirv, Vt . 


G do 


3 ....do 


1 

1 

Statutes. 

] 

Date of act. 

> 

§ 

A* ; 

Project or object J 

1 

1 

Feb 28,1885 

j 23 

33 r 

Site and building 

June 7, 1SSS ! 

251 

175 

Limit increased 

Mav 22. 1890 i 

1 26' 

118| 

do 

Aug. 24, 1S94 I 

1 28' 

429! 

Elevator and completion... 

May 30, 1908 1 

1 35 

524 

1 

Extension, etc 

! 

1 

Ma-. 3, 1S91 1 

26 

10941 

Site and building 

July 1, 1916 

39 

268| 

Lookouts 

Jan. 26.1S91 

2G 

1 

730| 

Site and building j 

Mai. 3,1893 

27 

573 

Completion 1 

June 11,1896 

29 

41.5 

1 

Rebuilding and repairing • 
ma le no. 11 v by fii e. ; 

Mar loni 

31 

101.5 

To paA amount*? foiin 1 due.) 

Tune 28,1832 

4 

551 

Repar s 

l^Vr-l 1 S7 



f In 

July 1,1'ilu 

*3*' 

JfW 

Loo’ outs 1 

June 30, 19'L 

34 

7s0 

Sire an 1 building 1 

Mai 2, 1V»0 

30 

iori 

. ..do 

Mr 3.1901 

31 

10> 

Limit m rea t e 1 

Mar 4 l r »13 

37 


Site 

... .do 

37 

S7C 

Site and building 


Limit of 
cost. 


S100.000.00 Mar. 3,1885 

50.000. 00 June 7,1885 

150. 000. 00 Mar. 3, 1899 

10.000. 00 Aug. 24,1894 

120.000. 00 May 30,1908 

Mar 4, 1909 
June 25,1910 
Mar. 4, 1911 


100,000.00, Mar. 3,1891 
2,500 00j July 1,1910 


GO, 000 CO' 
21,00.1. 00, 
70,000. 09^ 

191 . in' 
5.0i0.0T 
10.030.00’ 
1,000. 0^ 
GO. 000. 00 t 

50 000. 03 1 
18,003.00 


Mar. 3, 1891 
Mai . 3, 1893 
June 11. 189 A 
Mar. 3, 1901 

June 28.1832 

July 1.1910 
June 30, 1«,P6 
Mar. -1, 1907 
Mar. 3, 1899 
June 0, 1900 
June 28,1902 
July 1, 191G 


June 12, 1917 


Statutes. 




% 

> 

fii 

2.3 

481 

25; 

1751 

26 

9511 

28' 

429 

35' 

482 

35 

956 

36 

706 

361 

1 

1381 

26^ 

1094 

39, 

268 

20! 

952 

27 

573 

29 

415 

31, 

101 5 

1 1 

4, 

I. 

551 

3‘» 

26 S 

3i; 

793 

34 

1303 

39 

1075 

31 

590 

32 

422 


20.8 

. 39 

26.8 

40 

111 


10 , 000 . 00 ' 
00,000. no! 1011 

r»,000 IH», 

30.000. 00! I 

15. 000. 00J 


60. 000. 00 1599, 

25.000. 00 

70.000. 00, 1 

194. 10 1 


Transferred from 
War Department. 

Site donated. 

Contract not 
awarded for 
lookouls. 

Old site; fit st build- 
ing destrove 1 by 
Ore in 1S95. 


5, 000. 00i 1 Acquired from 

10.003.00 Spain, 1821. 

1,000 00 ! 

17,030. 00| 1909 

45.000. 00 

25.000 001903 

25.000. 00 

18.000. 001 I 

5. 00*). 00! f No provision for 

! J builtline Site 

■ | not selected. 

9. 000. 00/ [Contract not 

30.000 00. | awarded for 

building. 


Division B .— Statement of expenditures for building ( construction and annual repairs, etc.) and sites, showing outstanding dbligatwris and balances, 
vdth notes as to surplus-fund deposits, and other features. (Associated vt th Division A by corresponding line numbers)— 1 Continued. 


Expenditures. 


Buildings 

1 

1 

Sites. i 

i 

Outstanding obligations. 

1 

Extensions, 

alterations, 

etc. 

Annual 
repairs, 
etc. , 

1 

Total to June' 
30, 1918. 

Cost. 

| Date of pur- 
chase 

1 

! 

Site. 

1 

: 

J Building. 

! 

Balances. 



j 


v tii 1RQ7 


I 


$119, 70b 80 

$27,480 C3 

$411,303. 88 
175 00 

v 4 u, uw j« y / 



i 



22,933 37' 

122,517 83| *' 

i . 0 on 

415 54 

Q 7QQ 4f| 

Feb. 27,1892 1 


\ 

1 

$2, 500 00 



lu, 113 14) 

".7 /ill 4 ] 

1UZ } oZD. /U 

79 nn ci ' 

0 , /oo 4U 

*U, luvi j 




542 00 


i U 'I- *>v . - - 

70 r.os * 7 nl 

7 nil on 

Pph 9.5 1007 





2 , 41 ^ 3 ^ 

/U 

1 1 111 I . u 

^ 77 

rcii. tut, iiiui 

1 



1 1 

10,322 28j 

73,2*0 51 , 

Of UOI 1 1 

Dec. 4, 1809 

1 


5,000 00 

1 . ! 175 on! 8,500 00 

, June 26,1917 

30, 325. 00 
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Division A . — {Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work , and 
outer pertinent features. ( Associated with Division B by corresponding line numbers) — Continued. 


No. 


1328 


State and location 


St. Joseph, Mo 


Title of building. 


Post office 


Legislate e authorizations. 


1320 


13301 


St. Louis, Mo. 


12 


Appraisers 1 stores. 


Appropriations. 


do 


12 Customhouse .. 


! 

Date of act. 

; 

| Statutes j 

Project or object. 

Limit of 
cost. 

Date of act. 

| Statutes. 

1 

Amount. ® 

& 

£ 

'o 

> 

d 

S? 

* 

> 

<D 

tfj 

c3 

Ps 

Aug. 

5,1882 

22 

299 

Site and building 

$75,000.00 

Aug. 

5,1882 

22 

299 

$50,090 no IS'Jl 

July 

7,1884 

23 

196 

Limit increased 

15,000.00 

July 

7, 1884 

23 

196 

10,000. 00 

Mar. 

3,1885 

23 

481 

do 

210, 000. 00 

Mar. 

3, 1885 

23 181 

50,030.00 ; 

Mar. 

3,1887 

24 

511 

Completion 

17,090. 00 

Aug. 

4,18S6 

24 

1 223 

50,000.00 | 

Mar. 

30,1888 

25 

48 

Expenditures due to set- 

40,000.00 

Mar. 

3, 1887 

1 24 

oil 

127,000.00 





tling of building. 


Mar. 

30, 1888 

1 25 

48 

40,000.00 1 

t Aug. 

30, 1890 

26 

373 

Completion, etc 

3,600.00 

Aug. 30, 1890 

1 29 

373 

, 3,600.00 

; Mar. 

3, 1891 

26! 

8G4 

Completion of clock 

; 600. oo 

Mar. 

3, 1891 

26 S94 

I 600.00 1 

1 June 

(i, 1902 

32 

314 

Additional land 

1 18, 000. 00 

' June 

28, 1902 

32 

. 425 

18,090 00 

Mar. 

3, 1903 

32 

1200! Extension, etc 

1 199,859.34 

Mar. 

3, 1903 

32 

, 1018 

50, 000. 00 1908 

June 

30, 1900 

34 

773 

Limit increased 

! 50,000.00 

Apr. 

28, 1904 

33, 456 

40,000.00 1 

May 

30, 1908 

3" 

522 


1 12,000.00 

Mar. 

3,1905 

33' llt.0 

100,859.311 

July 

1, 1916 

39 

26S 

Alterations to workroom. .. 

1 2,600 00 

June 30, 1909 

31 

7S9 

50, 000. 00| 







Mav 

30, 1908 

35 

. 482 

12,000. 00 





1 


July 

1, 1916 

39 

26s 

2.600 00, 

Sept. 

30,1850 

9 

540 

Si., i r. . 1 1 ■ ■ | • 1 . ^ 

■ 50,000.00 

&ept. 30, IS'O 

9 

540 

50,009.00 1S59 

Mar. 

3,1851 

9 

609 

{ ....I,..,, li .i. 

, 25,030.00 

Mar. 

3, 1S51 

9, 609 

25,00.9.00 

July 

21,1852 

! 10, 

, 22 

do 

37,000.00 

1 July 

21, 1852 

10 

22 37,000.00 

Mar. 

3, 18T3 , 

i 10 

202 


i 115,000.00 

Mai . 

3, 1853 

101 2021 115,000.03 

Vug. 

4, 1854 I 

| ioi 

539 

uo 

100,000.03) Aug. 

4,1854 

10 

coo; 100,0.00.00 

June 

12, 185 S 

j 11| 

323 

Fencing, gra ling, etc 

31,600. 00 

June 

12, 18.-8 

11 

i 323i 31,600.00 

Fell. 

9.1^1 ! 

1 12 

132 Completion 

. 15,000 03 

Feb. 

9. 1861 

12 

112 

> 15,090.00 

Mar. 

3, 18s7 

24 

all 

Repairs 

80.000.03' Mar. 

3, 1887 

21 

! 511 

80.009 00 

Oct. 

2, 1Ss8 

251 

! 507 

Repairs ani. alteiations 

1 50,030.00' Oct. 

2, 1888 

2* 

:o? 

50,009.09 

Aug. 

30, 1SG0 

26 

373 

Healing apparatus, eleva- 

i 40,0J0. 0J, Aug 

v 30, 1890 

20 

1 373 

40,009.09 





to»s, etc. 





1 


July 

15, 1870 

If 

297 

lUiildingNite to be donated) 1 300, 000. 03 

1 July 

15, 3S70 

K 

! 297 

309,090.091881! 

Mar. 

27.1872 

17 

43 

site alld bull il'lg 

1,9*0,090.00 

Mar. 

27, 1872 

17 

, i* 

509,003.00 

Mar. 

3, 1873 

17 

524 

Limit increased 

1, 750,009. 00| Mar. 

3,1873 

17 

521 

1,030,090 no 1 

Mar. 

3.1877 

19 

351 

Continuation 

, 250,000 OJi June 

23, 1874 

18,' 22s 

750,009.03 ! 

A pi. 

30, 1878 

20 

43 


i 100,009.00 

Jan. 

2s, J87.5 

1M 301 

150,009.0!' J 

June 

20, 1878 

20 

210 

Continuation 

350,000.0' 

Afar. 

3, 1875 

IS 

1 39* 

703. 009.03’ 

Mar. 

3, 1S79 

20 

377 


i 3-0,000 .00, 

July 

31,1876 , 

19! 

ml ro.ooo.oo' , 

June 

16, 18S0 ! 

21i 

259, 

do 

1 350,000 00! 

Mar. 

3, 1877 j 

19 

351, 

, 409,000.09 

Mar. 

3. 1881 

21 

43* 


, 3*0,000.00 

Apr. 

30, 1878 

29| 

! 43 

l 109.000 00| 

Vug. 

7. 1S82 

22 

30* 

1 t ppi on “ho~. elevator, ctu. . 

180,030.091 

June 20, 1878 

20 

210 

1 330,090. 03j 

Mar. 

3, 1883 

22j 

601 

< '.Ulplei lull 

100, 000. 00 j 

Mar. 

3, 1879 

20 

377 

3*0,000.00 

Mav 

1, 1S84 

23 

Id 

| Furnishing, etc 1 

25, 700. 00 

June 

10, 1880 

21 

259 

330,000. 00 

Aug 

4,1.886 

24} 

268 

[ Paving I 

61, 069. 39/ 

Mar. 

£1,1881 

211 

43’] 

330,000.00/ 


Remarks. 
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Division B. — Statement of expenditures for building ( construction and annual repairs, etc.) and sites , showing outstanding obligations and balances, 
with notes as to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line num hers) — Continued . 


No. 

Expenditures. 

Remarks. 

Buildings. 

i 

Sites. 

Outstanding obligations. 

Balances. 

1 

Construction 

Extensions, j Annual 'TotaitoJunc 
alterations, 1 repairs, , 10 on lois C * 

, etc. etc. iyAa - i 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

1328 

1329 

1330 

*$349, 450. 00 

*321,987.08 

*5,686,854.68 

I ' 

$257,587 16' $35,413.11 $642,450.27 

l 1 

292,189.20 614,176.28 

1 45, 969. 42 252, 264 . 83 6, 085, 088. £3 

1 

; $11,750.00 

17,979.47 

37. ono. 00 

Ills hs *.o .| 

Jan. 6,1883 
July 7, 1903 
/Oct. 31,1851 
1,1852 
M .1 23,1874 

} 

} 


$1,855.00 

Surplus fund, June 30 1918, $ 182.85 . 


co 

a 
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Division A. — Stat&vent of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. {Associated with Division B by corresponding line numbers) — Continued. 


Legislate e authori7ations. 


No 


State and location , : 


Title of building. 


St. Louis, Mo.. 
(Con tinned ) 


I33l< .. do 


12 Customhouse . 


10 Marine hospital . . . 


1332 


do 


12 Po<d ofhce... 


1 Statutes 


Pate of act. 


Project or object. 


Limit of 
cost. 


June 

1 

o, 1900 

3i ! 

590 

Mai. 

3. 1903 

32 ! 

1090 

June 

25.1910 

3fil 

679 

Aug 

29, 1842 

5 

546 

Aug. 

3,1848 

9 

269. 

Mar. 

3,1849 

9 

367 

Mar. 

3, 1851 

9 

0091 

Aug 

31,1832 i 

10 

S7 

Mar 

3,1853 1 

10 

802 

Aug 

4.1851 i 

I 10 

1 

562 

Aug 

18, 1856 

11 

84 

May 

20, 1S74 1 

1 18 

551 

Mar 

3, 1885 | 

, 23 

482 

June 

11, 1SU6 ! 

; 29 

416 

June 

0.11*00 I 

31 

591 

June 

6, 1902 

32 

322 

Mar 

3, 1903 

32 

1211 

June 

30, 1906 

34 

776, 

Mav 

30, 190S 

35 

522 

Mar 

4,1911 , 

36 

1381 

Mar. 

4,1913 | 

37 

869' 

Mar 

3.1“! 5 1 

3 s 

828 

Tuly 

1. 1910 . 

39! 

26 s! 

.. do .. . . 

39 

2681 


ioilci 4 *, S 25,0Q0 elevator 
equipment, ^23.000 j 


Extension, etc. 


Site 

Building 

1 Continuation 

i Completion 

Drainage, heating, etc 

Continuation 

Completion 

Transfened from eustom- 
hmi i, "l T on ■ Mo 
j-i-m inf. jiul grudm.' . 

To pay for work per- 
formed. 

Laundry house, etc 

Isolation ward, §1,350; dis- ' 
infi ct injr ar«ue' , 6510. 

] . il l inri w ■ r ■ 1 ,■ ru| annex 
Site and building (site. 
6200,000) 

Limit increased (site limit 
remoi ed). 

, Limit increased and addi- ' 
tional land within limit. 

Limit increased 

Mechanical devices, etc 

1 Mail lift, passenger elevator. ; 
Mail-conveyor system to ' 
railroad station. 

, Act of Mar. 3, 1915, repealed. 

I Lookout 4 * 


$48,000. 00 

9,000.00 

100 . 000.00 


7.468.00 
10,000.00 
20,000.00 
22,806.00 

2,000.00 

20,000.00 

10,000.00 

1.482.00 

26.300.00 
3,233. 20 

10,000.00 

1.860.00 

1,000.00 

550.000. 00 

150.000. 00 

400.000. 00 

275.000. 00 

100.000. 00 

47.550.00 
25, POO 00 


5,000.001 


Appropriations. 


Date of act. 


Aug. 

Mar 

Mav 

Aug. 

June 

Mar. 

Mar. 

Aug 

June 

Aug. 

Aug. 

Mar. 

Mar. 

Aug. 

Mar. 

Aug. 


7. 1882 

3. 1883 

1. 1884 
4, ISSu 
0, 190*1 
3, 1003 
4, 1911 

24. 1912 

23. 1913 
29,1842 

3.1848 

3.1849 
3,1851 

31,1852 

3.1853 

4.1854 


Statutes 


22’ 305 

22i 001 

23! II) 


263 

590 

1090 

10«1 


37! 424 


Aug. 18,1856 1 
Mav 20,1874 
Mar. 3,1885 
June 11,1896 
June 6, 1900 


546 

269 

367| 

609 

87, 

802 

562 


11 
18 
23 j 

3l) 591; 


June 

Mar. 

June 

Mar. 

Mar. 

June 

Mar. 

Oct. 

Mar. 

July 


28,1902 

3,1903 

30,1906 

4,1907 

4,1909 

25,1910 

4,1911 

22,1913 

3.1915 I 

1.1916 i 


32 429 
32' 1089 
34 791 
34 1303 
3d 956 
36 706 

36 1381 
38 210 

38 828 

39 2C8 


Amount. 


$180,000.00 

100,000.00 

25. 700. 00 
61, 069. 39 
18,000.00 

9.000 on 

40.000. 00 

20.000. 00 

40 000 00 

7.468.00 
10,000.00 
20,000.00 

22.806.00 

2,000.00 

20,000.00 

10,000.00 

1.482.00 
26,300.00 
3,235.20 
10,000.00 

1.860.00 

1,000.00 


210.000 00 1911i 

137.500.00, 

200.000. 00 

250.000. 00, 

500. 000. 00 

77.500.00 

100 . 000 . 00 , 
47,550.00' 
25,000.00' 

5,000 00, 


Remarks. 


1885 Site ceded'by War 
I Department 
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Division A 


. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work f and 
otner pertinent features. (Associated with Division B by < 


corresponding line numbers) — Continued. 


No. 


Stale and location. 


Title of building 


Legislath e authorizations. 


Date of act 


Statutes 


Project or object. 


Limit of 
cost. 


Appropriations. 


Date of act. 


Statutes. 


> | to 


Amount. 


Remarks. 


1333 

1334 

1335 


St. Louis, Mo 

St. Marys, Ohio 
St. Paul, Minn 


Subtreasury... 

Post office 

Customhouse.. 


June 25,1910 
Mar. 4, 1913 
do 


1336 


1337 

1338 


1339 


do 


4* Post office, court- 
house, and cus- 
1 tomhouse. 


St Peter, Mum .! 3 Po^t office.. 

i I 

St. Petersburg, ’ 1 do 

Fla. 


Salamanca, N. Y.' 43 do 


July 28,1866 
July 20,1868 
Mar. 3, 1869 

do 

Apr. 20,1870 
Julv 15,1870 
Mar. 1,1871 
Mav 18,1872 
Mar. 3,1873 
June 28.1902 
Feb. 16, 1S91 
July 1, 1S98 
Mar. 3, 1901 
June 30,1906 
July 1, 1916 


Mar. 4, 1913 


Mav 30,1908 
June 25,1910 
Mar. 4,1913 
Feb. 17,1915 

May 39,1908 j 
Mar. 4,1913 j 


37 S75 


Site and building. 

Continuation- 

.do. 

.do. 


36’ 690, Site 

37 1 8861 Building. 
37 1 S78| bite 


14 316 

15 114 

15 314 

15 305 

16' 84 

16 295 

16 509 

17 126 

17 533 

32 422 

26 763 

30 598 

.31 1098 
34 773 

33 26S 


Limit of cost, $300,000 

Completion 

Grading, paving, etc 

Completion 

Repairs and alterations. . . 

Building 

Limit increased. 

do 

do 

Mail -conveying machinery 


$300,000.00 

[1,000,000.00 

7,500.00 

50,000.00 

50.000. 00 

25.000. 00 

50.000. 00 . 

125.000. 00 
51.38 

94,411.00| 
15,911. 50. 
34,94.3.50 
50,000.00 

800.000. 00, 
250,000 00, 
100,000.00' 
150,000.00 

8 , 000.001 


Site and building 60, 000. 00 


35 533' Site 

36 681 1 Building 

37 866, Limit increased. 

38 811 

3>‘ 53 5 j 
37, 872 


Limit increased ($12,500 for 
additional land). 

Site 

Building 


7.. 500. 00 

55.000. 00 
25,000 00 

35.000. 00 

10.000. 00 

75,000.00 


Mar. 4,1911 

July 1, 1916 

July 28,1866 
July 20,1868 
Mar. 3, 1869 

do 

Apr. 20,1870 
July 15,1870 
Mar. 1,1871 
May 18,1872 
Mar. 3, 1873 
June 28,1902 
Mar. 3,1891 
Mar. 2, 1895 
June 11,1896 
June 4,1897 
Mar. 3,1899 
Feb. 14,1902 
June 33,1906 
Mar. 4. 1907 
July 1, 1916 
July 29,1914 
July 1, 1916 
June 12,1917 
May 30,1903 
Aug. 24.1912 
June 23,1913 
Mar. 3,1915 
July 1, IQ16 
May 30,1908 
Mar. 3,1915 
Feb. 28,1916 
Julv 1. 1916 


36 1381 


14| 316 

15 114 
15‘ 314, 
15. 305| 

16 84 

16 295 

16! 509 
17| 126 
17. 533 
32' 422 
26 952 

28i 912 
29| 415 
30 12 

30 1075 
32 
34, 789 

34 1303, 

3°| 26«| 
38, 563 
39| 268 
40 111 

35 487 
37* 424 

' 13, 

828 j 
268 
488! 


38! 


35 


, 19 

39 1 268 


$300,000.00 

7,500.00 


50,000. 

50.000. 

25.000. 

50.000. 

25.000. 
100,051. 

94,411. 
15,911. 
34,943. 
50,000 
■mn.oon 
I .0,000 

125.000. 

125.000. 

250.000 

100.000. 

50.000 

100.000 
8,000 
2,000 
2,300 

40.000. 
7,500. 

30.000. 

25.000. 

25.000. 
35 000 

10.000 

20 . 000 . 

25.000. 

30.000. 


1873 1 


No provision for 
building. 


I 


00 
00 
00 
00 
00 
38 
00 
50 
50 

on 

iM 1910 Site donated, 

on! 

00 1 

oo 1 

00;.... 

00 1 I 

00! 

00 
00 

00,.... 

00 
00 

00 1918 

oof 
00 
00 
00 

001917 ! 

00 
00 
00] 


Contract not 
awarded for 
mail - conveying 
machinery. 

Contract in force 
for building 


I 
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Division B. — Statement of expenditures for building (construction and annual repairs f etc.) and sites y showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line numbers)-^ Continued. 


Expenditures. 

Buildings Sites. i Outstanding obligations. • \ 

1 ' ! 

Construction 

Extensions, Annual Total to Tune 

alterations, repairs, i0 9 n Jois Cost 

etc. etc. dU » iy18, , 

- 

Di ‘L° s f e PUr - ! Site. 

1 Balances. 

Building. 

.............. 

4 

5 *$429,299.38 

B *1,148,941.19 
7 10,270.00 

8 | 101,657.52 

9! 59,045.84 

' $300,000.00 

6,500.00 

$50, 000 00 $59, 530. 28 $538, 829 66 16, 056. 13 

144,366 33 50,567.44 1,343,874 96 1,058.81 

10,270.00 3,500.00 

1,195.50 102, 853. 02 1 12 500 00 

938 85 59,984.69 1 loioooioo 

June 27,1911 \ 

Sept. 25,1917 1 

Aug. 10,1867 

Aug. 5,1892 

Dec. 21,1916 

, June 18,1909 ,\ 

June 29, 1915 '/ 

] Jan. 31,1913 1 

i 





$8,000.00 

$34, 208. 87 

750.00 92.48 

1 2,938.00 13,016.16 


Remarks. 


Deficiency, 13,678.87. 
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Division A. — < 


. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work, and 
outer pertinent features, ( Associated with Division B by corresponding line numbers) — Continued. 


Legislative authorizations. 


Appropriations. 


No. State and location. 


Title of building. 


Project or object. 


Limit of 
cost. 


1J40 Salem, Ind... 
Mil Salem, Mass.. 


1342 Salem, N. J 

1343 Salem, Ohio. . . 


1314 Salem, Oreg.. 


1345 Salem, V a 


1346 Salma. Kans. 


post office. 


1347 Salisbury, Md... 

1348 Salisbury, N.C. 


1349 Salt Lake City, 
' Utah. 


1 Post office.. 


Mar. 4,1913 

37 

Mar. 4, 1913 

37 

June 25,1910 

36 

Mar. 2, 1899 

30j 

June 30,1906 

34 1 

Mar. 4, 1913 

37 

June 26, 1890 

26 

June 25,1910 

361 

Mar. 4, 1913 

37 j 

do 1 

37| 

May 15,1914 

38 

Jtme 30,1906 

34 

May 30.1908 

35| 

Mar. 2, 1S99 

30 


Transferred from custom- 
houses and public ware- 
houses. 


36 687 Site and building. 


30, 1000 do. 


34 790 Improvements to ground . . . 


37 876, Site aud building 


| sion. | 

867 1 Limit increased ; 

875 f-ite and build wi > 


Home; proceeds depos- 
ited as miscellaneous re- 1 
ceipts. i 




> 

P4 

$5,000.00 

July 

29, 1914 

38 

563 

19,271.77 


.... 


10,000.00 

July 

29, 1914 

38 

563 


Sept. 

8, 1910 

39 

803 

85,000.00 

Mar. 

4,1911 

36 

1381 


June 

23,1913 

38 

13 


Aug. 

1,1914 

38 

613 

100,000.00 

Mar. 

3,1899 

3C 

1076 

15, 000. 00 

June 

6, 1900 

31 

590 


Mar. 

3, 1901 

31 

1135 


June 

30, 1906 

34 

790 

65, COO. 00 

Aug. 

1,1914 

38 

613 


June 

12, 1917 

43 

111 

75, 000. 00 

Aug. 

30. 1890 

26 

373 

| 60, 000. 00 

Mar. 

3.1891 

26 

951 

1 

June 

25, 1910 

36 

707 

.! 10,000 00| 

Aug. 

1,1914 

38 

613 

90,000 Of; 

July 

1, 1916 1 

3‘i 

2G8 


June 

12,1917 1 

49 

111 

75,000.00 

June 

30, 1906 

34 

793 

j 65.000.00 

Mar. 

4, 1907 

34 

1303 

J | 

Mar. 

4.1909 

35 

P56 

1 

June 

25, 1910 i 

36 

707 

1 

Mar. 

4.1911 . 

36, 

1381 


$5,000.00; Site not selected. 

19,271.77,1819 


9,500 on .... : 
500 or 

17. 000. 0C 1915 

30.000. 00 

35.000. 00 

50.000. 00 1903! 

25. 000 00 l 

25.000. 00 

13.000. 00 i 

10.250 00 ....' < 

30.000. 00 I 

23. 000. 00 1896; 

50.000 00 1914 ' 

60.000 00 I 

10.009. 00, 

10,50ft or .... 

13.000 00 

2 ft. onn. oo 1911 

35. 000. 00, 

20.000. 00 
50.000.00 
15. Oftc cp 


irovision for 


vo provfc 
bunding. 


Contract not 
awarded for 
building 


Originally under 
Interior Depart- 
ment. Sold 1399 
for $22,500, par- 
tial payments, 
bearing interest. 


Division B — Statement of expenditures for building (construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
vith notes as to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line numbers)— Continued. 

I Expenditures. 


Buildings. 


Outstanding obligations. 


Extensions, , Annual TotaltoJune! 
Construction, alterations, i repairs, ly |g 


Date of pur- 
chase. 


Building. 


*$14, 271.77 . 


$35,639.41 


66,212.32. 

*92,371.16, 

225.001- 

*62,934.92 

300.00'. 

*120,193.01 


917.81 

5,249.33 


61,388.78 


67, 130.13 
112,518.90 

225.00 

138,010.33/ 

300.00 1 
125,073.01 

885.00 


$5,000.00, June 13,1818 

10.000. 00 Mar. 2,1917 

17.000. 00, June 26,1911 
7,628.84 Jan. 11,1900 
9,100.00, Jan. 13,1917 

12, 065. 08 July 18, 1891 
8,500.00 Nov. 21,1911 
10,500.00 Apr. 21,1917 
19,519.75 June 26,1907 
1.00 June 8,1889 


$5,000.00 


$97*50 Surplus fund, June 30, 1917, $1,690.18 
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Division A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work and 
other pertinent features. (Associated with Division B by corresponding line numbers ) — Continued . 


No. 


1350 


13511 


State and location. 


Salt Lake City, 
Utah. 


Title of building. 


Legislative authorizations. 


Date of act 


Post office and 
courthouse. 


June 11.1S96 
June 4,1897 


Statutes. 


415 

13 


| Mar. 2,1899 ! 30, 975 


San Angelo, Tex... 


1352i San Antonio, Tex. 


16l 


.do .. 


14'. 


.do. 


1 Mar. 3,1901 . 
| May 30,1908 i 

June 25,1910 ■ 
May 10,1912 1 
June 30,1906 
May 30,1908 


Apr. 15.1SS6 
Apr. 4,1890 
June 30,1906 
May 30,1908 


31 1 
35 

36- 

37; 

34| 

3d 


24, 

26 

34 

35 


1098 

523 


Project or object. 


Limit of 
cost. 


Site and building 

Amount heretofore appro- 
priated made available 
for site. 

Site and building (limited 
to §300,000). 

Limit increased 


Appropriations. 


Date of act. 


Statutes. 


Additional land ($40,666 j ] 


and extension. 
Limit increased . . 

. ....do 

7Slj Site and building 
523; Limit increased. . 


$75, 000. 00 June 
! Mar. 

Mar. 
, June 
225,000.00 Mar. 

May 
June 
Mar. 
Aug. 
June 


200,000.00 

175.000. 00 

30.000. 00 

20 . 000 . 00 , 

100.000. 00 
20,000.00 


10 Site and building . 

36i Completion 

775 Extension, etc 

525 Limit increased . . . 


1353 San Bernardino, , 11 Post office. 

Cal. ! 

1354 Sanders ville, Ga. . . 

1355 San Diego, Cal . . 


June 25.1910 36 6S0 Site. 


200, 000. 00, 
10 , 000 . 00 , 
45,000 00 
100, 000. 00 


20 , 000.00 


June 

Mar. 

Mar. 

June 

Mar. 

Apr. 

Apr. 

June 

Mar. 

Mar. 

June 

Mar. 


11,1896 

3,1899 

3,1901 

28, 1902 
3, 1903 

30, 1908 

25.1910 
4,1911 

24.1912 

23. 1913 

30. 1906 
4,1907 
4,1909 ! 

21.1910 
4,1911 

15, 1886 
4,1890 , 

30. 1906 
4,1907 , 
4,1909 | 

25. 1910 . 
4,1911 , 


10 do 

11 Post office and 

customhouse. 


Mar. 4 , 1913 
June 30. 1906 
May 30, I&jS 

June 25,1910 


37 S77 do 

34 778 Site and building 1 

35 539 Additional land (§15,000) | 

within limit. 

36 677 Limn increased 


5.000.00 Julv 29,1914 
150.000.00 June 30,1906 ' 
Mar. 4,1907 
June 25,1910 
85.000.00 Mar. 4,1911 
Aug. 24,1912 i 
June 23,1913 t 


34 794 

34! 1303 

35, 956 
707 

36' 1381 
24 10 

26 36 

34 ‘ 790 
34 1303 
35- 956 

36, 707 
36 1381 


563; 

792: 

1303, 1 

707 

138lj 

424 

131 


Amount. 


415 

1075; 

1135 

422 

1089 

482 

707 

1381 

424 

13 


$75, 

75, 

75, 

50, 

225, 

60, 

75, 

60, 

10 , 

20 , 


000.00 

000.00 

000.00 

000.00 

000.00 

000.00 

000.00 

000.00 

000.00 

000.00 


1911 


22,000.00 
20,000.00 

33.000. 00 

25.000. 00 

20.000. 00 
200,000.00 

10.000. 00 ; 

20.000. 001910' 


1905 


1913 


Remarks. 


Site donated. 


Site donated. 


1890! 


25.000. 00 

75.000. 00 

25. 000. 00, 

20 . 000 . 00 ... 

5,000.00 .... 

40.000. 00 1913' 

60.000. 00 

25.000. 00' 

80.000. 00 

10 , 000 . 00 , 

20, 000. 00 


No provision 
building. 

Do 


for 


Division B. — Statement of eipendUures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
v ith notes as to surplus-final deposits , and other features. ( Associated vitli Division A by corresponding line numbers) — Continued. 


No 



Buildings. 


I 


Expenditures. 


Sites. 


I 


Outstanding obligations. . 


1 

Construction. 

Extensions, 

alterations, 

etc. 

Annual 

repairs, 

etc. 

Total to June . 
30, 1918. 

C-t ' Da &a 1 r- 

H5f 

^499,9h7 79 

§1 M.975 93 

S35,t-\i3 24 I 

1 §720,546 96 

§40,032 21 Feb. 3,1909 

1351 

^119. 8->0 23 


5,134 22 

125,014 45 

35 56’ Oct. 30,1907 

1352 

-1^5.219 25 

144, 9^3 0.) 

97, 435 26! 

427, 639 51 

24, 734 32 July 17, 1886 

1353 

1354 

332 02 


332 02 

16,500.00 June 17,1913 
5,000 00! Aug. 12,1915 
15,207.301 Apr 15,1909 

1355 

*219, 700 4s| 


3, Ms 79 

225,549 27 


• j Balances. 

Site. ; Building. I 


! _ ... i 


1 1 

I ! 

rzzi 




1 

I; 

§39,667.98 

! 

I 

:::::::::::::: 


Remarks. 
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Division A. — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (. Associated with Division B by corresponding line numbers ) — Continued. 


co 


No. 


Sta to and location. 


Legislative authorizations. 


.§ Title of building 


135ft 1 San Diego, Cal 


2357, Sand Point, Alaska, 

1358 Sandpoint, Idaho. 
1359' Sandusky, Ohio... 


Customhouse. 


1 Post ohice 

13 Customhouse and 
post office. 


1360 do 


136l! Sandy Hook 
; (Camp Low), 


13 Post oflice 


' Date of act 

Statutes 

Project or object. 

Limit of 
cost. 

Date of act. 

I Statutes 

Amount. 

o 

i> 

8> 

c3 

Pi 

> 

0) 

tc 

Pi 

Aug. 1. 1888 

25 

356 

Establishment 

555, 600.00 

Aug. 1,1888 

25 

356 

555,500.00 

Ang. 23,1894 

28 

429 

To pay outstanding liabiii- 

305.59 

Aug. 23,1894 

28 

429 

305.59 




ties. 


July 1,1898 

3G 

600 

2,600.00 

July 1.1898 

30 

600 

New engine, etc 

2,600.00 

June 6, 1900 

31 

592 

23,750.00 

June 6, 1900 

31 

5^2 

Wharf extension, etc 

23,750.00 

June 28, 1902 

32 

424 

7,500.00 

June 28, 1902 

32 

424 

Steam launch 

7, 500. 00 

Mar. 3, 1903 

32 

1091 

6,000.00 

Mar. 3.1903 

32 

1091 

Improvements, etc 

6,000.00 

Mar. 4.1907 

34 

1307 

1,850.00 

' Mar. 4.1907 

34 

1307 

Fences 

1,850.00 

June 23,1913 

38 

18 

1,500.00 

June 23.1913 

38 

18 

Steam boiler 

1,500.00 





Mar. 3, 1891 

26 

1087 

Building 

7, 500.00 

Mar. 3, 1891 

26 

1087 

7,500.00 

Mar 4. 1°13 

37 

874 1 

t- ite and building 

70, COO 00 

June 12,1917 

40 

111 

40,000 00^ 

Aug. 1, 1854 

10 

571 

Site 

11.000.00 

Aug. 4,1854 

10 

571 

55, 500. 00. 

..do 

10 

571 

Building 

40,000.00 

Aug. 18.1856 

11 

93 

21,450.00 

... .do 

10 

571 

Architect’s fees, etc 

4,000.00 

Mar. 3. 1871 

16 

516 

10,000.00 

Aug. 18.185ft 

11 

93 Enlargement 

19, 500. 00 

June 28.1902 1 32 

428 

20.000.00 

do 

11 

93 

Architect’s fees, etc 

1.950.00 





Mar. 3.1871 

16 

51ft 

Repairs 

io.ooo.oo; 


i 


June 6,1002 

32 

313 

Additional land 

20.000.00! 




Feb. 26,1916 

39 

14 

T o be sold upon completion 





l ' 




of new hmlding tor not 









less than 570,000— Miscel- 





1 




lmrous receipts. 






Mar. 4,1913 

37 

872 

Building r.r, rr.-.., n-1 n.,ii 

130,000.00 

Mar. 3,1915 

38 

828 

80,000.00 




owned i mil <1 * i ni. 


Feb. 26,1916 

39 

14 

12,00ft. 00' 

1 eh. 2ft, l‘ilh 

39 

14 

‘-ite and *••••!• i... [-r. 

85. 000. 00 

June 12,1917 

40 

111 

20, (XX). 00 




legislation modified. 









812,000, appropriated 









Mar 3, 1915, reappropri- 









ated and made available 









hereunder. 






Mar. 13,1893 . 



Transferred from epidemic 

4,000.00 




4,000.00 . 




diseases. 





Apr. 8, 1S93 . 



do 

6,000.00 




6, 000.00 

May 19. 1803 , 



do 

6,000.00 




6,000.00 

July 5 1S93 , 


.. 

: .do 

500.00 




500.00 


Appropr lati ons. 


1894 


Remarks. 


Government reser- 
vation. 

Fite donated. 


Contract not 
awarded for 
building. 


Temporary provi- 
sion during ep 
demic. 


13 

0 

n 

§ 

B 

0Q 

1 

3 


S* 

o 

► 

g 

H 

t-( 

H 

H 

O 

H 


Division B Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances 

v'ith notes as to surplus-fund deposits , and other features. ( Associated uith Division A by corresponding line numbers)— Continued. 



Expenditures 



No. 


Buildings. 

i 

Sites. j 

Outstanding obligations. 


Remarks. 

1 

Construction. | 

Extensions, 

alterations, 

etc. 

Annual 

repairs, 

etc. 

Total to June 

30, 1918. • 

Cost. 

Date of pur- ! 
chase. 

i I 

Site. | Building. 

t i 

Balances. 




i 

fifiO QQ 

$129 869 59, 



1 



1356 

1357 

1358 

1359 

1360 

zyy o> 
*7,448 42' 

yuy 

618 22 

s! 066 64! ! 






1 


L 


Aug. 6,1916 
Dec. 28,1854 
Apr. 16,1906 
Mar. 30,1917 




*63,987 16 

95 00 

3 

35,274 32 ( 

99,261 4S 1 / 

95 oor 
16,444.51|.. 

$11,000 00 
19,992 03 
55,000.00 

y 



1 


\ | 

$56,905.00 


1361 

16,444 oi|. 


1 




o 

K 

w 

8 

O 

H 


00 

On 



Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites, the progress of the work , and 
outer pertinent features. ( Associated with Division B by corresponding line numbers) — Continued. 


Legislative authorizations. 


Appropriations. 


No. State and location 


1362 ] Sanford, Fla 

1363, San Francisco, Cal. 


1364. 


.do. 


1365 


d » 


1 

to i 

Title of building 



Statutes 



Date of act 

i 

. 1 

I ' 





g 




l 

■ 

i 

2 i 

Post office 

1 Mar 

4,1913 

37 

874 ' 

4 

Appi aisers’ stores . 

! Mar 

3,1873 , 

, 17 

524 1 


Mar. 

3, 1875 

18 

395! 



July 

31,1876 

19 

110 ! . 



Mar. 

3,1877 ! 

19 

351 f. 



Apr. 

30, 1878 1 

20 

43 . 



June 

20, 1878 I 

| 20 

211 



June 

16,1880 1 

21 

259 

, 


Mar 

3, 1905 

33 

1160 



June 

30, 1906 ' 

34 

639 

4 

Customhouse 

June 

6 1902 

32 

316 



Mai . 

3, 1904 

32 

1203 



. June 

30, 1MJG 

31 

699 



M iv 

27. luus 

35 

318 

4 

Mai me hospital. . 

Jan 

28. 1875 

17 

420 


Mar. 

3, 1875 

18 

395 



Aug 

30. lsyu 

20 

373 



Mar 

1 18-1 

2o 

951 



-\ug. 

5 1^*2 

27 

351 



Mai 

3.1S&4 

27 

572 



T une 

11,188.. 

29 

416 



June 

b.10 f V 

31 

591 



Apr 

28, 10Q4 

33 

45S 



Mai 

3. LjOj 

o3 

1102 



Aug 

1 1914 

38 

615 



Mai 

28, 1918 

40 

467 


Project or object 


Limit of 
cost. 


Date of act. 


I 


Site and building $70, 000. 00 July 

! Feb. 
June 
Mar. 
Mar. 
July 
Mar. 
Apr. 
June 
June 
Mar. 
June 


Building 408,000.00 

Continuation ' 100, 000. 00 

....do | 80,000.00 

.. .do 75,000.00 

....do | 40,000.00 

^r.mplrfir.n . 102,000.00 


35.000. 00! 

12 . 000 . 00 , 


I i >n <>u . pii-hhi . ii.‘ . 

1 1 1 i*i «>■)■( «■ fin < ir i«i>>i‘. 
officials. 

Repairs made necessary by 9,660.00 

earthquake. 

Building 1,000,000.00 

Limit increased 500, 000 00 

Available for placing ma- 
chinery, etc., in apprais- 
ers’ stores. 

To reimburse Thos. Butler 250. 000. 00 

lor losses sustained in 
earthquake. 

Building 53, 780. 56 

F encmg, grading, etc 15, 900. 00 

New ward building 10. 000. 00 

Heatme apparatus 10. 000. 00 

Laundry machinery 10. 000. 00 

Extension of wards 10, 000. 00* 


Attendants’ quarters. 

Suigeon’s residence 

Isolation ward and mortu- 
ary. 

Attendants’ quarters 

Extending Fourteenth) 

Avenue Boulevard. ) 

Hospital ward units, re- , 216,000 ®0l 
modeling, etc. 


300.00 

8 . 000 . 00 . 

8,000.00 

G, 000. 00| 

5, 000.00 


Tune 

Mar. 

Apr. 

Mar. 

June 

Mar. 

May 

Jan. 

Mar. 

Aug. 

Mar. 

Aug. 

Mar. 

June 

June 

Apr. 

Mar. 

Aug. 


29, 1914 

28. 1916 

12. 1917 
3,1873 
3,1875 

31, 1876 
3, 1877 

30. 1878 

20. 1878 
16,1880 

3, 1905 
30, 1906 


28, 1902 
3. 1903 

23. 1904 
3, 1905 

30, 1906 
1,1907 

27, 1908 

28, 1873 
3. 1875 

30, 1890 
3. 1891 
5 1892 
3. 1893 

11. 1S96 
6, 1900 

28. 1904 
3, 1905 
1, 1914 


Statutes. 

'o 

> 

Page. 

38 

563 

39 

19 

40 

111 

17 

524 

18 

395 

19 

110 

19 351 

20 

43! 

22 

11! 

211 259 

33j 1160 

34 

639 

32 

426' 

32 

1089, 

33 

456 

33 

1160' 

34 

34 

699, 

1303! 

35 

318 

17 

420 

18 

395 


Mar. 28,1918 


Amount. 


Remarks. 


Contract in force 
for building. 

Government land. 


$7,500.00 
500.00 

50.000. 00 

408.000. 00 1879] 

100.000. 00 

80.000. 00 

75.000. 00 

40.000. 00 

102,000.00 

35.000. 00 

12.000. 00 

9,660.00 


25,000.00;i911 Site of old custom 


house and ap- 

E raisers’ stores 
uilding. Eames 
& Young, archi- 
tects. 


26j 373 
26 951] 

271 351 1 
271 572 
29 416, 

31 591! 

33 458) 

33 1102 
38 615 


125, ooo. oo; 
100,000.00, 
100,000.00; 

500.000. 00, 

650. 000. 00 

250. 000. 00f 


58,789.561890] Government reser- 

15.900.00, I ration. 

10 . 000 . 00 
10,000.00 
10,000.00 | 

10, 000.00 

300.00 
8,000.00 
8,000.00 
6,000.00 
5, 000. 0C 


216,000.00 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites, showing outstanding obligations and balances , 
uith notes as to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line numbers)—^ Continued. 


Expenditures 


No 


Buildings. 


Sites. 


Outstanding obligations. ] 




Extensions, 

Aimual 



Construction 

alterations, 

repairs, 




etc 

etc. 


r 

1362 

$45, 171 is 




1363| 

*840, 000 00 

si 9 72b 2s 

*163,321 

2b 

1364. 

1,595,729 25 


14,145 

84 

1365 

*74. 316 64 

57*607*84 

115,304 

31 


l 

Date of pur- 
chase. 


*45, 171 is ST, 500 00 Aug. 30, 1915 

1,023,047 54i I 

1,009,875 09! 150,000.001 Sept 5,1854 

247.228 79 , 


Total to June 
30, 1918. 


Cost 


Balances. 


Site. 


Building. 


$9,747.01 


1,394 00 


$215,950.00' 


Remarks. 


Deficiency, $4,418 19 

Surplus fund, June 30, 1916, $7,28L49 


Co 

- 1 
~ J 
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Division A. — Statement of legislative authorizations and appropriations ? with notes relative to the acquisition of sites , the progress of the worh f and 
other pertinent features. (Associated with Division B by corresponding line numbers) — Continued. 


No. State and location, m Title of building. 

3 


San Francisco, Cal. 

do 


4 Marine hospital . 


house, etc 


Dateofact. 

Statutes. 

o 

> 

Pago. 

I i 



July 

2,1864 

13 

375 

Mar. 

3, 1S69 

15 

306 

Apr. 

2,1870 

16 

85 

July 

15.1870 

16 

296 

Mar. 

3,1871 

16 

509 

June 

10, 1872 

17 

253 

Mar. 

3,1873 

17 

524 

June 

23, 1S74 

18 

228 

[Mar. 

6,1882 

22 

8 

Mar. 

3. 18Q9 

3C 

1075 

Mar. 

3, 1901 

31 

1017 

Feb. 

U. 191)2 

32 

9 

June 

30, 1906 

34 

639 

May 

27, 190S 

35 

31S 

Mar. 

4,1909 

35 

057 

Mar. 

3.18S7 ' 

24 

5fy>' 

i Jan. 

21, ISS’J 

25 

653 

j Mar. 

3,1891 

2.) 

951 1 
| 

1 Afar. 

3,1803 

27 

572 ; 

1 Mar. 

2, 1S93 j 

28 

912 

June 

30,1906 . 
j 

34 

039j 

Aug. 

1,1914 ! 

38 

613 


Legislative authorizations. 


Projector object. 


Limit of 
cost. 


Site and building 

Continuation 

do 

do 

do.- 

Machinery 

do 

do 

Vault 

Repairs 

Boilers and repairs 

Boiler plant, etc 

Repairs made necessary by 
earthquake. 

Unexpended balance of 
$65,(H)0 made available to 
replace stone flagging, etc. 
Makes appropriition for 
“Parting and refining 
bullion 1 available for 
skylight, floors, founda- 
tion for machinery. 

Sife 

Limit increased 

Additional for site and 
buil -ling. 

Building 

Examination of subsoil, 
$3,000. 

Reconstruct or repaii .made 
necessnrv by earthquake. 
Unexpended balance not 
exceed Lag $10,000 availa- 
ble for extension of mail- 
ing pi itform and widen- 
ing driveway. 


S300, 000. ( 

150.000. 1 

150. 000. ( 

500.000. 1 

500.000. 1 

160.000. 1 
238, 349.1 
235, 842.! 

10 , 000.1 

45. 000. 1 

12 . 000 . 1 
8. 000.1 

65,000.1 


Appropriations. 








Statutes. 


1 





o 

Dateofact. 



Amount. 

o 


r-i 

&> 


§ 


> 

£ 


£ 






0 July 2, 1864 

13 

375 

$300,090 00 

| 

) Mar. 3,1869 

15 

306 

150,000.00 


) Apr. 2,1870 

16 

85 

150, 000. 00 


) July 15,1870 

16 

296 

500, 000. 00 


0 Mar. 3, 1871 

16 

509 

500, 000.00 


) June 10,1872 

17 

253 

160,000.00 


6 Mar. 3,1873 

17 

524 

238,349.55 


2 June 23,1874 

18 

228 

235,842.82 


0 Mar. 2.1S82 

22 

8 

10.000.00 


) Mar. 3,1899 

30 

1075 

45 non. 00 


) Mar. 3, 1901 

31 

1017 

12, 000.00 


) Feb. 14,1902 

32 

9 

8,000.00 


9 June 30,1906 

34 

639 

65. 000.00 


Mar. 4, 1909 

J 

35 

957 

15,000.00 

i 


3 Mar. 3,1887 

24 

500 

i 

350,000.001905 

3 Apr. 4,1890 

26, 

, 36 

450,000.00 


3 Mar. 3, 1891 

26, 

, 951 

450.000.00 


Mar. 2,1895 

28, 

912 

50,000.00 


1 June 4, 1897 

30, 

12 

100,000.00 


July 1.1898 

30 

598 

500,000.00 


Mar. 3 1899 

30 

1075 

500,000.00 


) Mar. 3. 1901 

31 

1135 

1,155,055.04' 


June 30,1906 

34 

639 

448,057.00, 



Contract not 
awarded for 
mailing plat- 
form, etc. 
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Division B. — Statement of expenditures for building {construction and annual repairs , etc.) and sites t showing outstanding obligations and balances, 
v ith notes as to surplus-fund deposits , and other features. {Associated with Division A by corresponding line numbers) — Continued. 


j 

! 

No. I 

Expenditures. 

Remarks. 

; I 

Buildings. ’ Sites. 

1 I 

Outstanding obligations. 

Balances. 

1 Extensions, Annual i qv^niivi ■ 

' Construction j alterations, repairs, « 30 1918 ' Cost. 

1 1 etc. etc. * 1 

Date of pur- 
chase. 

Site. 

Building. 

1366 

1367 
1163 

! i ! 1 i 





I+S2, 130, 51 2 1 5 SI 70, S19 19 S64, 790 52 S2, 366, 127. Stf! S100, 000. 00 Jan. 1. 1867 

+52, 520, Irtj vr 358,924 04 30,547 95 2 , 959.635 83 1,055,055 04 Dec. 18,1891 



iio,666 66 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to ike acquisition of sites , the progress of the worh t and 
other pertinent features. ( Associated with Division B by corresponding line numbers ) — Continued. 


No. 


State and loratior. 


[San Francisco, Cal. | 4 


Title of building. 


Quarantine station 


137Pj. 


... do ... 


1371 j do 


4 Subheasniy... 


4 Subtreason (new) 





LegisI 

1 

Date of act. 

i 

1. 

Statutes.! 

& 

_ t& 

o eJ 

t- * 

Aug. 

1,1888 

25 

315l 

Aug. 

5,1892 , 

27 

3671 

Aug. 

23, 1894 ] 

28 

429 

July 

1.1898 

30 

600 

June 

6, 1900 

31 

1 

592| 

Mai. 

3, 1905 

1 

! 

3s! 

1102 

June 

30, 1906 

34 

701; 

Mar. 

4. 1909 

35i 

961 

lune 

23, 1913 

38, 

IS 1 

Aug. 

1, 1914 

3S 

Olo' 

Aug. 

31,1852 

10 

11 

June 

30, 190n 

34 

639 1 

do 

34 

775 

Mai. 

4, 1907 

34! 

303 

May 

30, 1908 

35; 

539 

June 

25. 1910 

30 

695 


Legislathe authorization'!. 


Project or object. 


Appropriations. 


Statutes.: 


Limit of 
cost. 


To pay outstanding liabili- 

Steam disinfecting boiler, 
etc. 


I $103,000.00! Aug. 

18,500.00 Aug. 
1 157.00 Aug. 

July 

• 3,700.00; June 

! Mar. 


com raodat ions for cabin ' 
passengers, $10,000; water 
system, $o,000: heating 
apparatus $2,000* exten- 
sion of ■! Link'd i rig and 
isolation buildings, 
$3,500; laundry appli- 
ances, etc., 51,200. 


Aug. 


of act 

. i 
£1 

Page. 

Amount. 

1,1888 

t 

25, 

315 

$103,000.00 

5, 1892 

27, 

367 

18,500.00 

23, 1894 

28 

429 

157.00 

1, 1898 

30, 

600 

; 3,700.00 

6,1900 

31 

592 

131,700.00 

3,1905 

i 33 

1162 10,500.00 

30,1906 

34 

701 

9,000.00 

4,1909 

' 35! 

961 

1,200.00 

23,1913 

38 

18 

20,000.00 

1, 1914 

38 

615 

35,000.00 


Remarks. 


l....-n;t.r ipp i' d'i 

i 1 ■ > ig 1 I ■ i > i 'i> l I 'li ■ I ■ 1 

ing, $10,000; mess hall, 
$5,000; detention bar- 
racks, S5.000. 


10, 500. 00 
9,000.00 
1,200.00 
20,000.00 . 


Rc|i.iii*> ( o bn ili line dam- 
uiri'il I ■ \ ruiliMUakc 

Niimiiuujl Lnd,e\u ujion, 
etc. 

Additional land, limited to 
$128,000. 

Site (prior legislation 
amended). 


35 (XO 00 

300;0D0:0C Aug. 31,1852 , 10 11 

30,000.00 June 30,1906 34 639) 

375.000. 00' do 34 790| 

Mar. 4, 1907 j 34 1303 

Mar. 4,1911 ; 36 1381 

Aug. 24, 1912 37, 424 

June 23, 1913 38 13 

Aug. 1, 1914 I 38 . 614 

500.000. 00' | 


300.000. 0018771 

30.000. 00 

200.000. 0019151 

175.000. 00 

50.000. 00' 

100.000. 00 

300,000.00, 

50.000. 00 


Contract not 
awarded for 
steerage bar- 
racks, etc., and 
wharf. 

Old building. 


J. Milton Dyer, 
architect. 




Expenditures. 


Buildings. 


Sites. 


Outstanding obligations. 


Remarks. 


1371 


Construction | 

" , 1 

Extensions, Annual Total to June rfVit Date of pur- Site 

alterations, repairs, | 30 19 i 3 , L0ST: ‘ chase. ' 

etc. etc j ’ | | 

1 

Building. 

j 

Balances 

1 1 

I 1 

1 i 

1 ! "-$140,133 S4 
469,598.52 

1 | 

8S1 317.48 $84,253 61| $305,704 93 

'22,51199, 36201.40 5871339 

| ' ! 1.039 2l| 470,637 73 

1 



j $2S,935.00| 
| 30,401.48 

| Cosi of site includes building 

$233,929 i6| 
375, 000. 001 

Mar. 2,iS54 | 

| Sept. 27, 1909 ■ 



00 

oo 


REPORT OP THE SUPERVISING ARCHITECT. j REPORT OF THE SUPERVISING ARCHITECT. 



Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features . (Associated with Division B by corresponding line numbers) — Continued. 


No. 


State and location 


Title of building. 


Legislative authorizations. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Appropriations. 


Date of act. 


Statutes 


Amount. 


Remarks. 


1372 


1373 

1374 


1375 


San Jose, Cal 8 Post office. 


San Juan, P. R . . .^ Customhouse.. 


Apr. 28,1890 
June 30,1906 

May 30,1908 
do 


73 


492 


Site and building 

Repair damages by earth- 
quake. 

Extension, etc 

Completion, etc 

Lot and building 


$200 000.00 

34,000.00 

2,000.00 

5,000.00 


Apr. 28,1890 
June 30,1906 
May 30,1908 
do 


73 

639 

524 

492 


$ 200 , ono. oo 

34,000.00 

2,000.00 

5,000.00 


1895 


1376| 

13 

137S| 


.do 1 Post office and 

I i courthouse. 


.do Quarantine station 


June 30,1906 
June 25,1910 
Mar. 4, 1913 


Apr. 28,1904 
Mar. 4, 1909 

June 25, 1910 
Aug. 1, 1914 


I 


777 

678 

808 


Building 

Limit increased . 
do 


.do ■ — Warehouse.. 


459 Lazaretto, executive build- 
• mg, laundry, etc. 

CC1 Additional for ol >joct stated, 
' $25,000; disinfecting 

building, SI, 200. 

710 Reappropriites (appropri- 
! ai Ion lapsed j. 

613. Amends pre\ious legisla- 
tion. 


San Luis Obispo, , 8 Post office. 

Cal. 


Mar. 4,1913 37 


San Marcos, Tex. .' 10 do June 30,1906 

May 30, 190S 


1379 San Pedro, Cal 

! 


10 Post office and Mar 4, 1913 
' customhouse 1 


873 Site and building.. 


7S4 Site 

52S Building. 


S73 Site and building. . 


300.000. 00 

125.000. 00 
32,000.00 


23.500.00 

26.200.00 


June 30,1906 
Mar. 4, 1907 
Mar. 4, 1909 
Mar. 4, 1911 
Aug. 24,1912 
Oct. 22,1913 
A pr. 28,1904 i 
Mar. 4,1903 1 


791 i 
13331 
957| 
1381 
424 
210 
459 1 
961 


80,000.00 

10 , 000.00 

30. 000. 00 

60.000. 00 


July 23,1914 1 
Mar. 3,1915 1 

June 30,1906 I 
May 3o, 19 05 
Mar. 4,1909 
July 29,1914 
July 1, 1916 
June 12,1917 


20,000.00 

130.000. 00 

50.000. 00 

175.000. 00 

50.000. 00, 

32.000. 00, 
23,500.00 .... 
26, 200. GO 


President's procla- 
mation. June 30, 
1903. 

1914, Government land. 


38, 

38. 

34 

35 
35 
34 
39 
40, 


553' 

838, 

7961 

4)1 

95' 

564] 

268 

ml 


9.000 00. 

71.000. 00, 

10. 000. Ooll912j 

10.000. 001 

40.000. 00 

6. 030.00 ... 
500 00, 

1 0.000. 00 


On reserved 
ground. 


Lot. President's 
proclamation, 
June 30, 1903. 

Contract not 
awarded for 
building. 


Site not selected 


Division 


B Statement of expenditures for building ( construction and annual repairs , etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. ( Associated v ith Division A by corresponding Ime numbers)— Continued. 



Expenditures. 


No. 

Buildings. 

Sites. 

Outstandin 

g obligations. 


Remarks. 

Construction 

Extensions, Annual 

alterations, repairs, 

etc. etc. 

Total to June 
30, 1918 

Cost. ^ 

i 

Date of pur- 
chase. 

Site. 

Building. 

Balances. 


— 

*$160,545.33 

455,100.13 

*4Q RRS 41 

$38,284 57 $20,284.05 

39. 69 1 

t 5,371.02! 

1 47,400 39 

$219,113.95 
39.69 
460,471 15 
97,088.80 

i 

$39,454.67 

i Nov. 29,1890 


$64.09 

912.87 


Surplus fund, June 30, 1916, $2,428. 

1372 

1373 

1374 

1375 
137f 

1377 

1378 

1379 

! 

S9S7.66 

89.00 

49,682.39 

i 

| 830. ii 

89.00 

50,512.53 

7,500.00 

6,530.66 

Oct. 30,1916 
Apr. 4, 1908 


290. 00 j 

72.411.00 

16.566.00 

Surplus fund, Juno 30, 1916, $27.61. 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the worh t and 
other pertinent features. {Associated with Division B by corresponding line numbers) — Continued. 


No. State and location 


1380 


1381 


1382 


1383 

1384 


Santa Barbara, 
Cal. 


Santa Cruz, Cal. . . 


Title of building. 


Post office 


8.. ..do 


Legislative authorizations. 


Date of act. 


Santa Fe, N. MexJ 1 Courthouse, etc. . 


.do.. 


1 Post office and 
courthouse. 


May 30,1903 
Mar. 4, 1913 


June 30, 1906 
May 30, 190S 


Sept. 30, 1850 
May 31, 1S54 
Feb. 9, lb87 
Oct. 2, 13s^ 
Mar. 3, 1891 
Autr 26,1912 
Mar. 4, 1913 


Statutes. 


7S2 

526 


9 532 

10 292 

24 39; 

2 3 t0\ 
26 951 

37 59»»l 

37 875 


Project or object. 


Site and building . 
Limit increased . . . 


Limit of 
cost. 


Appropriations. 


Date of act. 


$ 110 , 000 . oo! 

20 , 000.00 


Site 

Building. 


do 

Completion 

Approaches 

Adjustment of liabilities.. 
\dditional vpult facilities 
Site and building 


N. Y. 


N. Y. 


Mich 


1 Post oin *c * . . 

. June 30.19J6 

34 

77s 1 

1 do 


Mav 30,l*J0s 

35 

520 

Limit imreaseJ 


Feb ?%191» 

36 

207 

Const nn ting dram 

31 do 

. ... Mar 4, 1913 

37 

875 

Site and building 

29 . do.. . 

June 6. 10 »2 

32 

32o 

Site 


Mar 3, lyill 

32 

1207 

Limit increased 


. . .do... 

32 

12-i7 

Tl'isM'V 

1 

June 30,1906 

34 

7 <3 

"lie in*] b'lild'n^. "12'>,!) , i l . 

12.. .do 

. . .do 

34 

777 

Building 

t 

i 

May 30,1903 

35 

521 

Limit increased 


15.000. 00 

90.000. 00 


May 
Mar. 
Mar. 
June 
Aug. 
June 
h May 
1 Mar. 

' June 
Mar. 

20, COL 00 Sept. 

50.000. 00 May 
52, moo Mar 

12.000. 00 Oct. 
312.42 Mar. 

1.100. 00 Aug. 

295.000. 00 July 

June 

70.000. 00 June 
5,009:03 Mar. 
1,50-3.00 Mar. 

Feb. 

90.000. 00 Mar. 

July 

June 

15,003.00 June 
5,000.00 Mar. 
70, 0-3 J. 03 Apr. 

35. 000. 00* Mar. 

1 Mar. 
June 

100.000. 03 June 

50.000. 00, Mar. 

Mar. 


30. 1905 
4,1909 
4,1911 

23, 1913 

1.1914 

30. 1906 
30,1908 

4,1909 
25,1910 
4,1911 
39,1850 
31, 1S54 
3, 1 W 
2,1SSS 
3,1891 
26, 1912 
1, 1916 
12,1917 
30, 1906 
4, 1907 
4, 1909 
25, 1910 

3. 1915 

1. 1916 
12,1917 
28, 1902 

3,1903 
23,1904 
3, 1905 
4,1907 
25, 1910 
30, 1906 
4, 1907 
4, 1909 
25, 1910 


Statutes. 


35 484 
35) 957 
361 1381' 
141 


614 
794 
483 
957 
707 
1381 
9, 532 
10, 292 

24 511 

25 507 

26 951 

37 596, 

39 268! 

40 111 

34 792 

34 1303 

35 957 

36 207, 

38 828 


Amount. 


$20,000.00 

50.000. 00 

30.000. 00 

10.000. 00 

Ofi «/* 


1914 


Remarks. 


Wj 


[1910 


111 

429’ 

103^ 

456 

1160. 

1303 

707 

791 

1303i 

957 

707) 


20,000.00 

40.000. 00, 

10 . 000 . 00 
20,000.00 
20,000.00 

50.000. 00 

52.148.00 

12.000. 00 

312.42 

1.100.00 

30.500.00 
10 , 000 . 00 ] 
20 , 000 . 00 , 

35.000. 00 

20 . 000 . 00 
1 . 500. 09 

25. 000 00 .... 
A K> 00 

25.000. 00' , 

10.000. 00 191l| 

5,000.00 

20 . 000 . 00 
20 , 000 . 00 | 

40. 000. 0U 

25. 000. 00 1 
20, (‘■HI. 0-1 1910 

60.000. 001 | 

30.000. 00 i 

40. 000. OOl I 


Site donated. 


Additional land do- 
nated, 1912. 


Site acquired from 
Mc\i- o, f *s. 


Site selected 

Strip of land do 
nated, 1910. 


Contract not 
awarded for 
building. 


Government land 
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Division B . — Statement of expenditures for building ( construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
v'ith notes as to surplus-fund deposits , and other features. (Associated uitn Division A by corresponding line numbers)-— Continued. 


No. 


1381 

1382 

1383 

1384 

1385 

1386 

1387 


Expenditures 


Buildings. 

Sites. 

1 

| Outstanding obligations. 

l 

Balances. , 

1 

1 Extensions, , Annual * Tlin _ 

| Construction i alterations, 1 repairs, i0 }n iSic 

i { etc. etc. iyi8 ’ 

i ' 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

$128,197.18 
*87, 171.01' 
*142,240.50' 

i 

! $1,378.85 $129,576 03 

1 2,071.56] 89,242.57 

33,932.97 176,173.47 

$1.00 

14,518.48 

June 28,1909 
Sept. 18,1907 


$115.00 

1 

$1,686,821 




...1 


26,566.66 

12,525.25 

18,500.00 

36,418.11 

Dec. 12,1917 
Aug. 13,1907 
Jan. 12,1917 
Nov. 13,1907 


200.00 

19,800.00 

*63,726.92 

292.00 

*86,131.63 

*149,768.47 


4,6i3.62j 68,340.54 

292.00 





31,708.001 


2,008.25 88,139.88 

6,759.591 156,528.06 








Remarks. 


j 
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Division A. — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work , and 
other pertinent features . ( Associated with Division B hy corresponding line numbers) — Continued. 


No. 


State and location. 


Title of building. 


Legislative authorizations. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Appropriations. 


Date of act. 


Statutes. 


f u 


Amount. 


Remarks. 


1388 


Savanna, 111. . 


13 


Post office. 


June 25,1910 
Mar. 4,1913 


Savannah, Ga.. 


Customhouse, etc. 


.do.. 


Mar. 3,1845 
Mar. 3,1847 
Aug. 12, 1848 
. Mar. 3, 1849 

; 1 Sept. 30. 1850 

| Mar. 3,1851 

l| Marine hospital . . J Mar. 31, 1902 

1 | Mav 30, 190's 

Mar. 28,1918 


9 

9l 

9! 

91 

9. 

32| 

35 

40 1 


I I 


871 


761 

162 

296 

364 

540 

609 

75 

533 

467 


Site 

Building. 


55.000. 00 

50.000. 00 


do 30,000.00 

Site and building 1 30, 000. 00 

Continuation 30, 000. 00 

do 35,000.00 

do 15, 000. 00 

do 33,000.00 

Site and building 150. 000. 00 

Add Mono! land 13.500.00 

Hospital ward building; 126,000-00 
remodeling, etc. 


1391 


.do.. 


1 Post office.. 


June 30, 18S6 i 
Jan. 21,1891 
Mar. 3, 1S93 I 

June 11, 1S9G 
Aug. 2M912 | 
June 12,1917 


24 
26 1 
27| 

29| 

37i 

40 

i 

I 


104 Site and building 

726 1 imit increased 

572 Sale of r recent site and pur- 
chase of new one. 

415 1 Limit increased 

424 F\ lending b-ftt-o lit*: 

Ill Mail-conveying machinery. 


!].. ..do 


1393 Sayre, Pa. 


I 1 Quarantine station Mar. 3,1901’ 31 592 Buildings, wards, etc., 

1 ; 1 ; £20,000; attendants’ quar- 

1 I ter*, etc , $10,000. 

Apr. 28,1904 j 33 45 New wharf, etc 

Mar. 4,1915 38 1140, Dredging, repairs, etc 

, June 12,1917 40 113 Sewerage, artesian well, etc. 

Oct. 6, 1917 40* 350 Hospital and barracks 

! buildings, etc. 

37, 876 Site and building 


14 Post office Mar. 4,1913 


Mar. 

Mar. 

Feb. 

July 

June 

Mar. 

Mar. 

Aug. 

Mar. 

Sept. 

Mar. 

June 

Apr. 

Mar. 

May 

Mar. 


4, .1911 

3.1915 
2S, 1916 

1. 1916 

12.1917 
3,1845 
3,1847 

12, 1848 
3,1849 
30, 1850 
3,1851 
23, 1902 
23, 1904 
3.1905 
30, IPOS 

28. 1918 


200,000.00, Aug. 
2v)0, 000.00, Oct. 


100 , 000.00 
2. 5ftft. 00 
2,500.00 


4. 1886 
2,1888 
Mar 2, 1889 
Mar 2,1895 
June 11,1^96 
lune 4, 1*97 
Aug. 24,1912 
June 12,1917 


30.000. 00. Mar. 3,1901 

I Apr. 28,1904 
Mar. 4.1Q15 

12.175.00 June 12,1917 

28.500.00 Oct. 6,1917 
4,000 00, 

79. 000. 00 

80.000. 00 July 29,1914 

I July 1,1916 
I June 12, 1917 


36 1381 
38 82S 

19 
268 
111 
761 
1621 


361 

540 

6ft9i 

423 

-iff] 

ner 

4«- 

467| 

22 

so; 

9 if 
91c 
4K 
K 
424 1 
111 


31 591 

?3 45 ^ 

33 114 
40 113 
40! 350 


564 

268 

ml 


1918 


1852 


$5,000.00 

1,000.00 

10. 000. Of 

19.000. 00 

20.000. 00 
30,000.00 
30,000.00 

30.000. 00 
35 000. Of 

15.000. 00 
33,020.00 

50.000. 00 

21.000. (H 
80, 0C0. 00 
13. c 0ft.()i 

126,000 00 


50,0<)0.00 18S9 
73.0H).09 

75.000. 09 

ino,0)0.0''l 

25.000. 00 
175, ft' *0.00 

2,500.00. 
2,500.00 


1906| Site of old court- 
house, post office, 
etc. 


*0,030.00 
12,125.0 
2<. - r 0 )- Of 
4,000.00 
79,000- 0D1 


8,000.00 
7,500.00 
25,00 0.00 


Contract not 
awarded for 
mail - conveying 
machinery. 


Contract not 
awarded for 
sewerage, etc. 

Site not selected. 


I 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line numbers ) — Continued. 


No. 


Expenditures. 


Buildings. 



Construction. 

Extensions, ^ 
alterations, 
etc. 

Annual 

repairs, 

etc. 

Total to June 
30, 1918. 

1388 

$42,459.96 


$864.78 

$43,324.74 

1389 

*149,879.56 


68,383.21 

218,262.77 

1390 

*125,000.00 


16,556.21 

141,556.21 

1391 

*388,883.08 

$983 61 

48,784.59 

438,651.28 

1392 

1393 


53,551.36 

21,277.13 

74,828.49 


Sites. 


Cost. 


Date of pur- 
chase. 


$5,000.00 Oct. 26,1911 
20,725.00fe 

||M„* 31,1888 
io'ciwt 3,1889 

13,500.00 11,1909 

55,782.04 Sept. 21,1891 


Outstanding obligations. 


Site. 


Building. 


$2,224.85 


Balances. 


$5,315.19 


126,000.00 

2,500.00 

83,000.00 

40,500.00 


Remarks. 


Surplus fund, June 30, 1918, $912.66. 
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Division A. 


Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites, the ; 

other pertinent features. ( Associated with Division B by corresponding line numbers ) — Continued. 


progress of the work, and 


No. State and location. 


1395 Scranton, Pa. 


1396 Searcy, Ark.. 


1397 Seattle, Wash. 


13S9' Sedalia, Mo. . . 
140u| Seguin, Tex. . . 


1401 Selma, Via . 


1402| Sewickley, Pa.. 



Title of building. 

Legis 

Date of act. 

Statutes. 

f 

o 


Vol. 

Page. 

30 

Post office 

Tune 30,1906 

34 

780 



May 30,1908 

35 

522 

10 


Jan. 27,1882 

22 

177 



Apr. 26,1890 

26 

72 



Aug. 23,1894 

28 

429 



June 6,1902 

32 

320 

i 1 


June 12,1917 

40 

111 

1 

■1 21 


May 30,1908 

35 

532 

! 


Juno 25,1910 

36 

680 

1 11 Courthouse, cus- 

Mar. 2,1899 

30 

973 

i 

tombonse, and 

Mar. 3.1901 ; 

31 

1098 


po^t office. 






June 6,1962 | 

32 

315 

. 1 

Po«t office 

June 25,1910 

36 

692 



Mar. 4,1913 

37 

873 


.... do 

Feb. 13,1889 

25 

6b9 

15 

do 

Mar. 1,1913 

37 

879 

4 

.. .do 

June 6, 1902 

32i 

317 



June 30,1906 

34 f 

773' 

i 

29 

. . ..do . 


34.' 

784! 



May 30,1908 

3n| 

527 1 


Legislative authorizations. 


Project or object. 


Appropriations. 


Limit of 
cost. 


$170,000.00 

40,000.00 


15.000. 00 

90.000. 00 
5, 500.00 


Site and building i 300, 000. 00 

Limit increased (site, I 450, 000. 00 

$ 200 , 000 ). 1 

Limit increased 150, 000. 00 


200,000.00 

300,000.00 


773' Limit increased . 


June 

30,1906 

34 

793 

Mar. 

4,1907 

34 

1304 

Mar. 

4,1911 

36 

1381 

Aug. 

24,1912 

37 

424 

June 

23,1913 

38 

14 

Aug. 

7, 1882 

22 

303 

Jan. 

7,1884 

23 

196 

Aug. 

30,1890 

26 

373 

Mar. 

3,1891 

26 

952 

Aug. 

23, 1894 

28 

429 

June 

28,1902 

32 

426 

Mar. 

3, 1903 

32 

1089 

June 

12,1917 

40 

111 

May 

30, 1908 

35 

487 

Aug. 

24,1912 

37 

424 

June 

23,1913 

38 

14 

Aug. 

1,1914 

38 

614 

Mar. 

3, 1899 

30 

1075 

Mar. 

3,1901 

31 

1135 

June 

28, 1902 

32 

422 

Apr. 

28,1904 

33 

456 

Mar. 

3,1905 

33 

1160 

Mar. 

4,1911 

36 

1381 

Mar. 

2,1889 

23 

910 ( 

June 

28, 1902 

: 32, 

428 

Mar. 

3,1903 

32 

1089 

Apr. 

28, 1904 

33 

457* 

Mar. 

3,1905 

33 

1160 

Mar. 

4,1907 

34 

1304, 

Mar. 

4,1909 

35 

957' 

June 

30 1906 

34 

795 

May 

30,1908 

35 

484 

Mar. 

4,1909 

35' 

957j 


LOO 1913 

LOO 

LOO 

LOO 

L0C 

1 (HI IW..1 
I. (Hi 
L 00 

1 no mol 

► <X)> I Contract n ot 

LOO awarded for 

L00 mail - conveying 

1.00 i machinery. 

L 00 1915 $4,500 transferred 
LOO to Newport, Ark. 

LOO 1 
LOO 


50.000. 001892 Site donated. 

' No provision for 

building. 

15.000. 001909 
18, 750. (X) 

11,250.00 

30.000. 00 

40.000. 00 

20.000. 00 I 

15.000. 001912) 

20 . 000 . 00 

40, 000. 00 , 
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Division B. — Statement of expenditures for building {construction and annual repairs , etc.) and sites , showing outstanding obligations and balances y 
with notes as to surplus-fund deposits , and other features. {Associated with Division A by corresponding line numbers)— -Continued . 

Expenditures. 


Buildings. 



Construction. 

Extensions, 

alterations, 

etc. 

Annual 

repairs, 

etc. 

Total to June 
30, 1918. 

1394 

♦$134,357. 16 


$3,877.96 

$138,235. 12 

1395 

*229, 515. 23 

$90,000.00 

51,642 51 

371, 157. 74 

139o 

43,569 25 


1,019.12 

44,588.37 

1397 

*724,583.50 


35, 787.09 

760,370.59 

1398 





1399 

*49,581 33 


17,053 39 

66,634.72 

1400 



15.25 

15.25 

1401 

*123, 164 27 


4,309.07 

127,473.34 

1402 

57,027.42 


2,217.77 

59,245. 19 


Date of pur- 
chase. 


$75,060.02 Apr. 5,1909 
35,484.77 Apr. 14,1883 
1,500.00 Dec. 9,1909 
175,390.77 Eeb. 24,1902 
169,500.00 Jan. 11,1912 
115.58 June 22,1889 


Outstanding obligations. I 


Building. 


11,296.42 Aug. 3,1903 
14,983.85 May 31,1997 


$5,500.00 

$75.50 Surplus fund, June 30, 1918, $1,355.25. 


30,500.00 


372. 50| 1 Surplus fund, June 30, 1916, $2,G00.08. 


CO 

00 

CO 
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Division A . — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features, {Associated mth Division B by corresponding line numbers) — Continued. 


Legislative authorizations. 


Appropriations. 


No. State and location. 


1403 Seymour. Conn. 


1404, Seymour, Ind. 


Title of building. 


3 Post office . 


. 

Project or object. 

§ 




6S9 

Site 

S71 

Building 

6S5 

Site and building { 

812 

Limit increased 


1405 Shamokin, Ta 


16.... do June 30,1906 34 784 Site 

! M°y 30.1908 35 527 Building. 


1406' Sharon, Pa 28... .do j June 30,1906 | 34 7So| Site and buildup 


1407 Shawnee, Okla 


14081 Shebovcan, Wfs . 


1409 Snolby. X ... 


1410 Shelbyville, Ind... 


14111 Snplbyv llle, Ivy... 


Mai*. 4,1913; 37 875 do.. 


2 Po^ office and Dec. 27, 1800 26 69?| Site and building . 

customhouse Mir. 3.1893 27 573 Addition^ story . . 

J M no 30, 1P06 ! 34 775j Extension, etc ... . 

9 Po't oiiiL-e June 25,1910 ' 36 C91 Site . 

Mir 1.1913 37 872 Building 


-do 37i 874" Site and building.. 


Limit of 
cost 


$15,000.00 

60,000.00 

60. 000. no 

15.000. 00 


15.000. 00, 

75.000. 00 


125,000.00 


50.000 00 
5,000.001 

30. 000. OOj 

10.000. oo! 

5.5. 000 Oo, 


■SO, 000. 00 


June 25,1910 | 36 6S9 Sit**. .. 

Mar. 4,1913 37 871< Building. 


\ 4,1911 
*. 3,1915 
. 28,1916 
r 1, 1916 
. 4,1911 
e 23,1913 

1,1914 
. 3,1915 
r 1, 1916 
D 30,19% 

- 30,1908 

. 4, 1909 
. 4,1911 

B 30,1906 
. 4.1907 
. 4J909 

- 29,1914 
r 1, 1916 
i 12,1917 
. 3, l v -91 
. 3, 1893 
? 30,1906 
. 4,1907 
. 4.1911 
. 3, 1915 

28.1916 
1, 1916 

i 12,1917 
1, 1916 

12.1917 


10.000. 00 Mar. 4,1911 I 

50.000. 00 Mar. 3,1915 

i Feb. 28,1916 
July 1,1916 I 


35, 4St 

35 957 

36 1381 

3I| 793 
34 1 130! 
35 957 

38 564 

39 268 

40 111 

26 952 

27 573 

34' 790 
3H 1301 
3G 13S1 
OS 828 
39 19 

39 268. 

40 111 

39 268 

40 111! 


Contract not 
1 awarded for 
building. 


'Contract not 
awarded for 
building. 

Do. 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes os to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line numbers)— ^Continued. 


Expenditures. 


No ! 


Buildings. 


Extensions, Annual 
Construction, alterations, , repairs, 

i etc. i etc. 


Total to June 
30, 1918. 


1403 

1404 

1405 

1406 

1407 

1408 

1409 
1410! 
1411 


S54, 858 76 $86446 

48, 716. 54 748 86 

*72,341.97 1,466 96 

*63, 945 42 3, 665 93 

145 00, 

*44,692 33 $28,355 92 7,092.92 

45,125 88i 1 898 11 

150.00 


203. 75 


355,723 22 
49,465. 40j 
73, 808. 93 
67,611 35, 
145. 00, 
80,141 171 
46,023 99 
150 00 
203. 75 


Sites. 


Cost. 


812,000 00 
12,000 00 
14,984.25 
16, 019 06, 
8 , 000 . 00 ' 
10,307. 67 
8 , 000 . 00 | 
16,500.00, 
10,000 00 


Date of pur- 
chase. 


July 6, 1911 
Nov. 14,1911 
July 15,1907 
Apr. 9, 1907 
Dec. 8, 1916 
Jan. 25,1892 
Aug. 5,1911 
Aug. 16,1916 
June 10,1911 


Outstanding obligations. 


Site. 


Building. 


31,700.00 

8,041.40 


7,653.76 


Remarks. 


Balances. 


S3, 441. 24 
6,242.06 


73,355.00 


2,215 36 
45,350.00 
34,796.25 
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Division A.— Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work , and 
other pertinent features. (Associated with Division B by corresponding line numbers)— -Continued. 


Legislative authorizations. 

Appropriations. 

Year occupied. 

Date of act. 

' 

Statutes. 

Project or object. 

Limit of 
cost. 

Date of act. 

Statutes. 

Amount. 


§ 

* 

£ 

i 

Ph 

May 30,1908 

35 

536 

Site 

$5,000.00 

May 30,1908 

35 

489 

$5,000.00 

1916 

June 25,1910 

36 

683 

Building 

50,000.00 

Aug. 24,1912 

37 

424 

1,000.00 


Mar. 4,1013 

37 

868 

Limit increased 

5,000.00 

June 23,1913 

38 

14 

40,000.00 


Aug. 20,1914 

38 

699 

do 

5,000.00 

Aug. 1,1914 

38 

614 

14.000.00 







Mar. 3,1915 

3o 

828 

5,000.00 


June 30,1906 

34 

782 

Site 

5,000.00 

June 30,1906 

34 

794 

5,000.00 

1911 

May 30,1908 

35 

526 

Building 

50,000.00 

May 30,1908 

35 

483 

15,000.00 







Mar. 4, 1909 

35 

957 

35,000.00 


June 30,1906 

34 

781 

Site and building 

150,000.00 

June 30,1906 

34 

794 

20,000.00 

1910 

June 25,1910 

36 

705 

Limit increased' 

7,000.00 

Mar. 4, 1907 

34 

1304 

60,000.00 







Mar. 4,1909 

35 

957 

50,000.00 







June 25,1910 

36 

705 

20,000.00 







Mar. 4,1911 

36 

13S1 

7,000.00 


June 6, 1902 

32 

318 

Site and building 

125,000.00 

June 28,1902 

32 

428 

30.000 00 

1907 

Mar. 3.1903 

32 

1206 

Limit increased 

20,000.00 

Mar. 3,1903 

32 

10S9‘ 3 1 , 250. 00 


Mar. 4,1913 

.37 

869 

Additional land 

5.000.00 

June 30,1906 

34 

699 

40,000.00 







Mar. 4,1907 

34 

1304 

43,750.00 







Aug. 1,1914 

38 

614 

5,000.00 


May 30.190S 

35 

541 

Building 

200,000 00 

Mav 30.1908 

35 

490 

25,000 001912 





j 

Mar. 4 , 1909 

35 

957 

75,000 00 






! 

i 

June 25,1910 

36 

707 

50,000 00' 



i 

, 


Mar. 4, 1911 

36 

13S2 

50.000 00 


June 25,1910 

36 

691 

Site 

20,000.00 

.. .do... 

36 

1382 

20 000 00 1917 

Mar. 4. 1913 1 

37 

872 Building 

70.000.00j 

Mar. 3,1915 

3S! 

828 

16 .’ ooo oof’'*' 


l 




Feb. 28,1916 

39 

19 

35,000 00 


t 





July 1, 1916 

39 

268i 25.000.00 


Mar. 4,1913 j 

37 

878 

Site 

7,500.00' July 29,1914 

38 

564 

7,500.00 


Jan. 15,1891 1 

26 

717 

Site and building 

250,000 00 

Mar. 3.1891 

26 

952 

125.000 001897. 

Aug. 18, 1S94 , 

2S 

373 

Limit Increased 

25,000.00 Aue. 5.1892 

27 

351 

40.000 00 


June 6, 1900 

31 

286, 

Tower clock within limit, 


Mar. 2, 1895 

28 

913 

50,000 00 


1 



53,000. 


June 11,1896 

29 

415 

60,000 00 

1 

Aug. 1,1914 i 

38 

614 

Lookouts 

1.500.00 

Aug. 1,1914 

38! 

614 

1,500. 00| 

1 


No. 



Title of building. 


Remarks. 


1412 Shelbyville, TennJ 51 Post office. 


1413J Shenandoah, Iowa J 8| 
1414j Sheridan, M'yo 1 


1415 Sherman, Tex.. 


Post office and 
courthouse 


4 do 


1416 Shreveport, La 4> do 


Site partly donated. 


3 Id site. Former 
b u i 1 d i a g re- 
moved. 


1418, Sikeston, Mo 14 do.. 

1419* Sioux City, Iowa. . Ill Courthoui 


tomhouse 


I No provision 
building. 


for 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites t showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features . (Associated with Division A by corresponding line numbers)— Continued. 


Expenditures. 


Buildings. 


■ Extensions, ! Annual Tnt»i tn Ti«m» 

Construction.! alterations, i repairs, iois 6 

, etc. etc. 30 ’ 1918 ‘ 



i _ . .. ... i 

1412 

1413 

1414 

$56,004.81 .. 
*49,446 76 .. 
*147,921.57 .. 

I 

$721. 75 
5,324 80 
4,934.02 

$56,726.56 
54, 771. 56 
152, 855. 59 

1415 

*132,416.39 .. 


17,645 16j 

150, 061. 55 

1416 

1417 

1418 

*199,946 80 .. 
55,935.81 .. 

:::::::: i 

i 

5,281 00' 
1,023 22j 

205,227.80 

56,959.03 

1119 

*237,667. 7h 

$1,388.00' 

58,8 89. 20i 

297,94*1 91 


{ 


Sites. j Outstanding obligations. 


Cost. 

Date of pur- 
chase. 

Site. 

Building. 

Balances. 

$4, 600. 00 
4,995.69 
9,052.75 

11,985.29 

5,000.00 

10,027. 15 
20, 000.00 
7, 500. 00 
21, 464. 53 

Jan. 17, 1910 


$1, 122. 25 

$2, 872. 94 

July 28,1908 
| Apr. 23,1907 
fFeb. 12,1904 
•{ June 11,1904 
(May 29,1915 
Apr. 12,1884 
May 2,1911 
June 16,1917 
Sept. 22,1892 





1 



J 




2, 835. 00 

11,229.19 






Remarks. 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
u ith notes as to surplus-fund deposits , and other features. (Associated with Division A by corresponding line numbers) — Continued. 


1 

No 

Expenditures. 

Remarks. 

Buildings. 

Sites. 

Outstanding obligations. 

Balances. 

Extensions, Annual t Tlinfi 

Construction, alterations, repairs, ‘ 30 1917 

j etc. etc. * 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

1420 

1421' 

1422 

1423 

1424 

1425 

1426 

1427 

1428 

1429 

1430 

1431 

1432 

1433 

1 *$157, 017 71 $199, 961 57 $21,971 32 $378,950.60 

| 67,618.51 SS3 00 68,501.51 

$8,282.54 

8,750.00 

Feb. 15,1891 
June 7, 1910 




Surplus fund, June 30, 1918, 


$66.25 










1 ' 












1 1 






1 28,617 12 28,617.12) 





| 





1 1 ;; 


_ 



, 1 










I 1 1 











* 

o 

W 

i-3 

O 

3 
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Division A. Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites y the progress of the worJc t and 

other pertinent features. ( Associated with Division B by corresponding line numbers)— ^ Continued. 


No. 


2434 


State and location. 


Skowhegan, Me...i 


Title of building. 


3 Post office. 


1435 1 Smyrna, Del. 


1436 Somerset, Ky. 


1| do.. 


II 1 do 


Legislative authorizations. 


Date of act. 


June 25,1910 
Mar. 4, 1913 


June 25,1910 
Mar. 4, 1911 
July 17,1914 


Statutes. 


37. 871 


Project or object. 


Limit of 
cost. 


Site 

Building. 


36 684 1 Site and building 

36 1382' Fire limitations waived 

38 512| Limit increased 


$ 20 , 000 . 

65,000. 


May 30, 1908 1 35 529 Site and building 


25.000. 

10 . 000 . 

65,000. 


00 , 


1437' Somers worth, , 
■ N H. I 

1438' South Atlantic ! 
i (Inverness), Oa. 


1439 South Bend, Iud.. 


1440 South Bethlehem, 
Pa. 


1 do I Mar. 4,1913 37 878} Site. 


*1 


7,500.00} 


Appropriations. 


Statutes. 


Date of act. 


Amount. 


Mar. 

Feb. 

July 

June 

Mar. 

June 

Aug. 

Mar. 

May 

Mar. 

Aug. 

June 

July 


4,1911 . 

28. 1916 
I, 1916 

12. 1917 
4,1911 

23, 1913 

1.1914 

3. 1915 
30, 1908 

4,1911 

24.1912 , 

23. 1913 | 

1.1916 } 


1 Quarantine station Aug. 1,1888 
Mar 3. 1891 
Aug 5, 1S92 
June 11,1896 

June 4, 1S97 
July 1, 1S9S 
June 6, 1900 
June 23,1902 

13 Post office Jan. 2,1891 

June 30,1906 

26 do June 25,1910 

Mar. 4,1913 


25 

26 
27 

29 

30 

30 

31 

32 
26 
34 


356 Establishment , 

969 Wharf buildiugs, etc 

367 Coal house, etc , 

416 Ballast wharf, $15,000, * 

dredging, $750. 

14 Hospital, boathouse, etc 

GOO Disinfecting apparatus, etc., 

592 Crematory, etc 

423 Ballast gangway, etc 

706 Site and building 

775 Additional land extension, 
etc. 

692 Site 

872 Building , 


38,500 
20,000 
6,000 
15, 750. 


00 00 
50.001 


1441 South Boston, Ya. 1 5 do 


June 25,1910 36; 692 Site 

Mar. 4,1913 37 873 Building. 


9,425 

3,100 

3,000. 

2,500. 

iOf 000. 

100,000. 

20 , 000 . 

100,000. 


5,000. 

50,000. 


00 Aug. 
00 Mar. 
00 Aug. 
II June 
1 June 
00' July 
00 June 
00 June 
.00 

00 Mar. 
00. June 
I Mar. 
.00 Mar. 
,00; Mar. 
i Feb. 
Ijuiy 
June 

00 Mar. 

001 Feb. 
July 
June 


1,1888 i 

3.1891 , 

5. 1892 
11,1896 

4.1897 - 

1.1898 , 
6,1900 

28, 1902 * 

3,1891 

30,1906 

4,1907 

4,1911 

3. 1915 

28.1916 

1. 1916 

12. 1917 
4,1911 

28.1916 
1, 1916 

12. 1917 


39 269 

40 111 


36 1382 

37 


39 


30 600 

31 592 
32j 423 J 

26 952j 

34 790 

34 1304, 


Remarks. 


$20,000.001918 

15. 000. 00* 

25.000. 00} 

25.000. 00 

5.000. 00 1917 

6.000. 00} 
15,000 00 1 

10.000. 00 i 

15.000. 001913 

30.000. 00} 

10.000. 00 | 

10,000.00 

7,500.00]. 

38,500 00I1892 1 
20 , 000 . 00 } 
6,000.00 
15,750.00* 
9,425.00! 

3, 100.00 
3,000.00 
2, 500. 00j 

75. 000. 00'lS98 

40.000. 0011908 

60.000. 00 1 

20.000. 00 1918 

1 , 000 . 00 ] 

44.000. 00 

40.000. 00 

15.000. 00 I 

r ., QiYI. fn;jl I i| 

Jal, ihhI <n» ' 

,;l) , I U M I |Ji|| 

I ",!*" 1 


No pro\hion for 
build lug Sire 
not selected. 
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Division B . — Statement of expenditures for building ( construction and annual repairs , etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fuiid deposits, and other features. (. Associated with Division A by corresponding line numbers)— Continued. 


Expenditures. 


No. 


Buildings. 


Sites. 


I Construction. 


1434| 

1435 

1436 

1437 

1438 

1439 
1440* 
1441| 


Extensions, 1 
alterations, 
etc 


Annual 

repairs, 


$53,237.02 

25,562.17' 

54,783.321 


*64, 125. 57 
*59,771.58 
79,016.03 
46,672 45 


81,298.00 
486.21 
683 75 


$18, 028. 81 
76,968.06 


52,902.95 

11,010.53 

1,482.11 
1,814. 19 


Total to June' 

30, 1918. 


Cost. 


Outstanding obligations. 


Date of pur- 
chase. * 


Site. 


$54,535.02 

26,048.38 

55,467.07 


135,057.33 
147,750. 17 
80,498. 14 
17, 486. 64 


$13,334.98 
5,000.00 
8 , 000. 00 


July 1, 1913 
Dec. 20,1911 
Oct. 28,1909 


15,228.42 Jan. 19,1892 
22,501.10 Feb. 12,1907 
18,000.00. Aug. 11,1911 
4,800.00 Dec. 23,1911 


Building. 


$9,361.96 

1,015.00 

63.25 


2,614.00 
1, 749.00! 


Remarks. 


Balances. 


$2,401. 02 
3,422.83 


7,500.00 


18,369.97 

2,578.55 


Surplus fund, June 30, 1916, $2,153.43. 
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Division A. 


-Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , 
other pertinent features . ( Associated with Division B by corresponding line numbers ) — Contir 


f sites , the progress of the work, and 
Continued. 


Legislative authorizations. 


Appropriations. 


No. State and location. 


Title of building. 


1443 South Chicago, HI. 


1444 South Framing- 

ham, Mass. 

1445 South Omaha, 

Nebr. 

144f» Spanish Fork, 
Utah. ! 

1447 Sparta, Wis j 


1448 Spartanburg, 8. C.| 


1449 Spokane, Wash . . .| 


post office. 


Date of act. 

Statutes. 

Project or object. 

T.fmtf nf 

Date of act. 

Statutes. 

'o 

> 

© 

5P 

p* 

cost. 

'o 

> 

i' 

Ph 

Mar. 

4,1913 

37 

875 

Site and building 

$80,000.00 

Mar. 

4, 1915 

1 

38 

1140 






July 

1, 1916 

39 

269 







June 

12, 1917 

40 

111 

June 

30,1906 

34 

782 

Site 

25, 000.0C 

June 

30,1906 

34 

794 

May 

30,1008 

35 

533 

Limit increased 

25.000.0C 

May 

30,1908 

35 

533 

June 

25,1910 

36 

681 

Building 

150, 000. 0C 

Aug. 

24. 1912 

37 

424 







June 

23,1913 

38 

14 

Mar. 

4,1913 

37 

878 

Site 

25,000.00 

July 

29,1914 

38| 

564 

Feb. 

20, 1895 

28 

684 

Site and building 

100,000.00 

Mar. 

2, 1895 

28- 

914 






June 

4,1897 

30 

12 

Mar. 

4, 1913 

37 

876 

do 

50,000.00 

July 

1, 1916 

39 

269 







June 

12, 1917 

40‘ 

111 

June 

25, 1910 

36 

688 

do 

60,000.00 

Mar. 

4,1911 

36 

1382 







June 

23, 1913 

38 

14 







Aug. 

1,1914 

38 

614 







Mar. 

3, 1915 

38J 

82S 

June 

6,1902 

■ 32 

319 

do 

60,000.00 

June 

28,1902 

1 32 

428 







Mar. 

3,1903 

33 

1089 







June 

30, 1906 

34 

699 

1 do 

32 

320 

Site 

100,000.00 

June 

28,1902 

32 

429 

i Mar. 

3,1903 

32 

1207, 

, Building 

400,000.00 

Mar. 

3,1903 

32i 

1038, 

i June 

30,1906 

34 

774J 

Limit increased 

100,000.00 

Apr. 

28,1904 

33 

457 1 




J 



Mar. 

4,1907 

34 

1304 

J 



1 

! I 


May 

27,1908 

35| 

318 




i 

! ! 

1 

Mar. 

4,1909 

35 

957i 

Aug. 

18, 1856 

H, 

93 , 

Site ,$6,000: building, $50, 000; 

61,000.00 

Aug. 

18, 1856 

uj 

931 

i 




architect’s fee, $5,000. 


July 

28,1866 

14j 

3101 

July 

28,1866 

14 

310 ! 

Completion 

50,000.00 









Transferred from court- 

1 33,871.03 

July 

20,1868 

"is!' 

114 

1 




house and post office, 


July 

25,1868 

15 

173 



1 


Baltimore, Md. 


Mar. 

3.1869 

15 

306, 

1 July 

20, 186S 

15i 

114 

Construction 

25,000.00 

do.. 

15 

313 

f July 

25,3868 

15 

173 

Completion 

30,000.00 

do 

16 

84 

Mar. 

3, 18b9 

151 

306 

Continuation 

25,000.00 

do 

16 

86| 


Amount. § 


). 00 Contract n ot 

3.001 awarded for 
3. 00! 1 building. 

3.001914! 

3.001 I 

3.00 i 

3.00, i 

3.00 ! No provision for 

1 | building. 

3. 00 1898 

3.00, 

3.00 .... 

3.00, 

3.001915 

3.00 I 

3.00 
3. 00 ( 

9. 00. 1907, 

9.00 

9.00 

i).noi90^ 

J.WI 

3.00 

3.001 

3.00 

3. 00 

3.001869 
3 001 
L 03, 

3.00, 

3.00, 

).00 

).00 

1.00 

1.00 1 
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Division B . — Statement of expenditures for building ( construction and annual repairs , etc.) and sites, showing outstanding obligations and balances t 
with notes as to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line numbers)— ^ Continued. 


Expenditures. 


No. 


Buildings. 


, Extensions, ' Annual 

Construction, alterations, repairs, 

etc. etc. 


1442 

1443 

1444 

1445 

1446 

1447 

1448 

1449 

1450 


Total to June 
| 30, 1918. 


S185 OOt 
*144,488 49 


81,102 98 


S185 00l 
145,591.471 


*84, 756 37| 


48,545 241 

* |<ri .‘ii 
*287,803. 87 1 


18,978 96 103,735 33' 


$152,559.20 


723 03 
6,055 45, 
26,331.73 

90,739.65 


49,268 27 
56,973 10 
526, 124.93 

531, 102. 72 1 


Cost. 


Sites. 


Outstanding obligations. 


Date of pur- 
chase. 


Site. 


Building. 


Balances. 


Remarks. 


$18,000 00 Nov. 11,1915 I. 
49.966 55 May 24,1909 I. 
18,000.00 Dec. 19,1916 . 
15,243.63, Mar. 2,1897 . 

5,000 00j 

10,000 00 Jan. 8,1912 . 
8,520 86 Mar. 16,1903 . 
99,939 63, Mar. 30,1903 . 
9,003.001 Mar. 21,1857 1 
27,023.94! Mar. 10,1885 / 


$61,815.00 


15,500.00 

1,454.76 


Warrant mailed May 28, 1918. 


CO 

CD 
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Division A. — Statement of legislative authorizations and. appropriations, with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features . ( Associated with Division B by corresponding line nura&ers)— Con tinued . 


No. 


State and location. 


Title of building. 


1450 SpriDgfield, 111 
(continued). 


1451i Springfield, Mass.. 


1452 Springfield, Mo... 


21 Courthouse and 
post office. 


Legislative authorizations. 


Date of act. 


Statutes. 


Mar. 3,1869 

do 

do 

July 15,1870 
Feb. 10,1885 

I June 6, 1902 
Feb. 27,1906 j 

2 Post office and | Jan. 3,1887 I 
customhouse. i Mar. 2,1899 I 
June 30,1906 , 

May 30,1908 


Post office and 
courthouse. 


1453 Springfield, Ohio . 7 Post office. 


1454 


Springfield, Tenn.i 6 ( do 


Mar. 29,1888 
July 3,1890 ! 
Mar. 2,1895 
June 25,1910 


' Mai. 3,1885 
| Aug. 4, 1SS6 ' 

Mar. 30, 1SS8 

do 

j June 30,1906 

! May 30, 1908 
I July 1, 1916 


34| 

24 
30 

34 j 

35| 

25 

26 
28! 
36 

i 

23 

24 

25 
25 
34 

1 

35' 


May 30,1908 35| 

June 25.1910 I 


3131 

84' 


312 


Project or object. 


! Limit of 
, cost. 


Construction 

Paving, grading, etc ' 

Furniture 

_ Additional land 

298i Additional land ($26,000)...! 

1 Improving lot ($1,000) 

315 " vtfn-.it «r., f|| . .. ; 

31, .\ ilic 1 nil tUu' (■■illil 1 1 ■ | tnt| 1 

1 tractor. 

354. Site and building 

88 Limit increased 

775 Extension, additional land, j 
1 etc. 

521 Limit increased 

46 Site and building 

214 Limit increased 

847 Elevator , 

679 Extension, etc I 


Appropriations. 


Date of act. 


484 Site and building 

224 Approaches and healing 
apparatus. 

48 Completion 

48 Fireproofing building 

775. Additional land J cxtension, 
j etc. 

522 Limit increased 

269 Lookouts 


536, Site 

683! Building. 


$25,000.00 

12,000.00 

15.000. 00 
3,000.00 

27.000. 00 

150,000.00 

2,559.20 


150.000. 00 Mar. 

20.000. 00 Oct. 

90.000. 00 Mar. 

I June 

15.000. 00, Mar. 

Mar. 

100.000. 00 Oct. 

50.000. 00! Mar. 
5,000.00, Mar. 

100.000. 00 Mar. 

Allg. 

I June 

100.000. 00, Mar. 

10.000. 00 Aug. 

j Mar. 

15.000. 00 June 

23.000. 00 Mar. 

30.000. 00. Mar. 

Julv 

12.000. 00 

2,500.00 


July 17,1870 
Feb. 10,1885 
June 28,1902 
Mar. 3,1903 
Feb. 27,1906 


5,000.00 

45,000.00 


3.1887 

2.1888 
3,1899 

30,1906 

*4,1907 

4,1909 

2,1888 

3,1891 

2,1895 

4,1911 

24. 1912 

23. 1913 

3.1885 

4.1886 
30,1888 
30,1906 

4,1907 
4,1909 
1, 1916 


May 30,1908 
Aug. 24,1912 
June 23,1913 
Aug. 1,1914 I 


Statutes. 


312 

298 

426 


24 5111 

25 507 
30 1076 

34 790 
34i 1304 

35 957 

25 507 

26 952! 
281 84' 

36 1382 

37 424 

38 14 

23 484 
24' 224 
25, 48 

34’ 791 
34. 1304 
35 957 


Amount. 


*3,000.00 

27.000. 00 

25.000. 00 
125,000.00 

2, 559. 20. 


Hemaiks. 


|1905 t 


425 

14 

6141 


50.000. 

100,000. 

20 . 000 . 

45.000. 

25.000. 

35.000. 

50.000. 

100,000. 

5,000. 

40.000. 

30.000. 

30.000. 

100,000. 

10 . 000 . 

38.000. 

20 . 000 . 
10 , 000 . 
12 , 000 . 
2,500. 


1901 | 

[1910 


1894, 


001 
00 
001 
00 
00 
00 
001 
00 
00 
00,19151 
00 

00 ' 
00 1890 
00! 

00 

00 


5,000.00 
10,000.00 
25,000.00 
10 , OOO. 001 


! 


19091 


Contract not 
awarded for 
lookouts. 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
« ith notes as to surplus-fund deposits , one? otber features. (Associated with Division A by corresponding line numbers)— Continued. 


Expenditures. 



Buildings. Sites. 

No. 

Outstanding obligations. 

1 1 

I 

1 Remarks. 

Balances. 

1 

! i v 

Extensions, Annual Tnt „i TllTlp 

i Construction, alterations, repairs, m nc Cost. 

1 etc. etc. ^ 1JAO ‘ 

Date of pur- 
chase. 

1 

Site. j Building. 

145l| *$130,8*30 66 $36, S35 To *32,317 841 $250,014 26 $56,S50 62 

1452 *134, 661 10 99,424 29 10,092 45, 244,177 S4 20,333 90 

1453 *124,659 59 3S,836.G7 22,873 82, lSo,370 08 / ffs 81 

1454 ' *44,978 7^1 1,270 09 46,248 871 5^000 00 

June 23,1908 
Nov. 29,1889 
Nov. 13,1885 
Apr. 15,1907 
Au*. 31,1909 


1 Surplus fund, June 30, 1916, $75.71. 

1 $500 00 


} I 

$ 2 , 500. ooj 

J 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites, the progress 
other pertinent features . {Associated with Division B by corresponding line numbers) — Continued. 


No. 


1455 

1456 

1457 

1458 

1459 


State and location. 


Springvalley, 111 . . | 16j 
Stamford, Conn . . J 4| 


Stamford, Tex . 


State College, Pa. . 
Statesboro, Ga. . . 


1160 Statesville, X. C . . 


1461 Staunton, Va. 

1462 Steelton, Pa... 


16 


Title of building. 


Post office . 
do 


.do. 


Legislative authorizations. 


Date of act. 


Mar. 4, 1913 
June 25,1910 


do 

Mar. 4. 1913 


.do.. 


.do. 


.do.. 


June 25.1910 
Mar. 4.1913 


S' ( ourtliouse and 1 Aug. S. 1SSS 
, post office. ' July 25, 1S92 

10 Post office ! Jan 26. 1 S91 

IS do Mav 30. 190S 


Statutes. 


14G3 Sterling, C olo 1 Post office and I Mar 4.1913 

I land office. ] 

1454 Sterling, 111 ! 13 Post office June 6.1902 

; | Mar. 3, 1903 

! May 30. 1908 


37| 


36 


877 


6841 


872 


371 876 


6SP 

871 


Project or object. 


Site. 


Site and building. 


Site 

Building. 


Site and building.. 


Site 

Building. 


Site and building. 


2o\ 3S9j 
27 1 231 
2o| 730. i . 
35i 531 do 


I 

37' 877j Site 

32, 321 1 do 

32 12061 Building 

35i 533j Additional land 


Appropriations. 


Limit of 
cost. 

Date of act. 

Statutes. 

!> 

1 

P-t 

*10,000.00 

July 

29, 1914 

38 

564 

150,000.00 

Mar. 

4,1911 

36 

1382 


Aug. 

2\ 1912 

37 

425 


Aug. 

1, 1914 

38 

614 


Mar. 

3, 1915 

38 

828 

10,000.0C 

Mar. 

4 . 1911 

36 

1382 

50,000.06 

Mar. 

3, 1915 

38 

828 


Feb. 

28, 1916 

39 

19 


July 

1,1916 

39 

269 


June 

12,1917 

40 

111 

75,000.00 

July 

29,1914 

38 

564 


July 

1, 1916 

39 

269 


June 

12, 1917 

40 

111 

7, 500. 00 

Mar. 

4,1911 

3t 

1382 

50, 000.00 

Feb. 

28, 1916 

36 

19 


July 

1,1916 

39 

269 


June 

12, 1917 

40 

111 

75,000.00 

Oct . 

2,1888 

25 

507 

2,500.00 

July 

25,1892 

27 

2SJ 

75, ooo. oo; 

Mar. 

23, 1891 

26 

952 

75,000.00 

May 

30,1908 

35 

4S6 


Mar. 

4,1911 

36 

1382 


Aug. 

24, 1912 

37, 

425 


June 

23, 1913 

38 

14 

15,000.00 

July 

29,1914 

38 

j 

564 

5, 000.00 

June 

28,1802 

32] 

429 

40,000.00 

Mar. 

3, 1903 

32. 

1038 

5,000.00 

Apr. 

28,1904 

33 

457 

- 

Mar. 

3,1905 

33 

1160 


May 

30. 1908 

35| 

487 


Amount. 


*6,000.00 


o a nnn ncliQiftl 


HXbOnO. 

10 . 0 *.") 

l.ifcM 

10,<Ki 

19, QO0 
21,0-M 
I >,«»*■> 

48,815, 
7 .500 

.■JNI 

10 , 000 , 
39,500 
, ,.i-M 
2, 500 
75.0"O 
io,i>n 

1 ». IKK*. 

10 , 000 . 

15.000. 

5,000 

20 , mo. 

10.000. 
10,000. 

5,000. 


nol I 

11)13 

0' 

00 ’ 1 

0 " 

If'; .. 
0; 

.001 j 

o'L 

if, 

.00! 

00* I 

l".' 1 VI 

mu 

• H »| IV 1 1 

i"! 

0" 

,oo; 

oo r ... 

00*1905 

.m ; 

00 

00 I 

001 


of the work, and 


Remarks. 


Site selected. No 

E revision for 

uilding. 

Site donated. 


Contract not 
awarded for 
building. 

Contract in force 
for building 


No provision for 
building. 
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Division B . — Statement of expenditures for building ( construction and annual repairs , etc.) and sites t showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. (. Associated with Division A by corresponding line numbers)— ^Continued. 


Expenditures. 


No. 

Buildings. 

— 

Sites. 

Outstanding obligations. 


Construction. 

Extensions, 

alterations, 

etc. 

Annual 

repairs, 

etc. 

Total to June 
30, 1918. 

Cost. 

Date of pur- 
chase. 

Site. 

Building. 

Balances. 

1455 . 

! i 



$6,000.00 



1456 $133, 040 42 

1457 40, 232 35 

1458 165 00 


31,227.33 
1,011 85 

$134,267 75 
41,244 20 


Oct. 10,1912 
Oct. 6, 1911 

$950.00 

$16,009.58 

1,816.23 


$10,000.00 
14, 400 00 
7, 500. 00 


7,951.42 


* 165 00 

Feb. 9, 1916 
Aug. 7,1912 
May 4, 1899 
Feb. 11,1892 
Nov. 24, 1909 
, July 31,1917 
Mar 24,1903 

I Oct. 25,1908 


50,435.00 

3,885.55 

1459 7ii or 



23,714 26 
95, 122 37 
82,393.93 
57,793.23 


22, 400.19 

1460 ' i 


22,150 16 

4, 165 52 
12,587.04 
18,300.00 
15,000 00 


1461 n ■ hi. 


19,980.97 

1,262.86 




1462] * i . n i 





1463 1 





1464i *40,011 12 


7,950 23 

47,961.35 

/ 5,024.88 

\ 5,000.00 

) 




/ 




Remarks. 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work , and 
• other pertinent features. ( Associated with Division B by corresponding line numbers ) — Continued. 


No. 


State and location. 


Title of building. 


Legislative authorizations. 


Date of act. 


Statutes. 


I . 

. © 

75 i {a 

> j C4 


Project or object. 


Limit of 
cost. 


Appropriations. 


Date of act. 


Statutes 


Amount. 


Remarks. 


1465 


Steubenville, Ohio. ] 16 Post office 


.. I 


14661 Stevens’Point,M r is 8 do 


1467* Stillwater, Minn . . 4 . 


.do 


3 do 


May 30, 1908 
June 25,1910 


May 30,1908 
June 6, 1902 

Jan. 


35 515 

36 687 


35 532 

32 317 


Site 

Site and building, $120,000. . 


Site and building . 
....do 






■ Mar. 

3, 1899 

30 

1351 


1 





1 do 

30 

135 J 


■ , -■ 







1 

, 

within limit. ’ 






July 

1, 1916 

39 

269 

Lookouts 


1469 

Streator, 111 

12... 

...do 

Mar. 

2, 1S99 

30 

1 

996 

Site and building 


1470 

Stuttgart, Ark . . . 

6 . 

...do ... . 

Mar. 

L 1913 

37 

S77 

Site 


1471 

Suffolk, Va 

2 . . 

...do 

. . May 

30, 1 

35 

532 

Site and building 

1 

| 





June 

25. 1910 

36 

679 

Limit increased 


1472 

Sulphui bpimgs, 
Tex. 

1 .. 

. ..do 


30. 1903 

35 

532 

Sit* 1 and building 

I 

1 

1473 

Sumter, S C 

7 . . 

...do 

. . . June 

30, lyOo 

34 

781 







May 

30, 19GS 

35 

523 j 

Limit increased 


1474 

Sunhurv. Pa 

lb .. 

...do 

...do 

35 

536 

Slip 






June 

25, 1910 

36 

683 

Building 



$20,000.00 

100 , 000.00 


65.000. 00 

60.000. 00 


75.000. 00 

81.000. 00 


1 , 000 . 00 ' 


May 

Mar. 

Aug. 

June 

Aug. 

Mar. 

May 

Mar. 

June 

Mar. 

Apr. 

Mar. 

Mar. 

Mar. 

July 


1908 

1911 

1912 

1913 

1914 

1915 

1908 

1909 

1902 

1903 
1901 
1S91 
1MM) 

1901 

1916 


35, 489 
3b ! 13S2 

37, 425 

38: 14 

38, 614 

38, 828 
351 487 
35 957 

32 428 

32 1089 

33 4571 

2»» 952 

30 107b 

31 1135 

39 269 


. 1 . 


$ 20 , 000 . 

10 , 000 . 

5.000. 
10 , 000 . 
20 , 000 . 

40.000. 

20 . 000 . 

45.000. 
15,000 

15.000. 

30.000. 

75.000. 
40,950. 
40,950 

1 . 000 . 


00....! 

OO! 

00 | 

00 . 

0° I 

OO 1 

00 1912; 
00 ' 

001904 
00 

00 , 

09 1902 
00 
00 
00 


Contract not 
awarded for 
building 


50,000. 00* 

Mar. 

3, 1S99 

30 

1075 


June 

6,1900 

1 31 

590 

5,000.00 

July 

29, 1914 

3S 

504 1 

60,009.00 

May 

30, 190S 

i 35 

487 j 

27.00i>. 00 

Mar. 

4,1911 

36 

G79 


Aug. 

24.1912 

37 

125 

50 , moo 

Jlav 

30, 1905 

35 

4So 


Mar. 

4,1909 

35 

957 

.50,000.00 

June 

30, 1903 

34 

793 

20,000.00 

Mar. 

4,1907 

31 

1304i 


Mar. 

4,iy0J 

j 35 

957 

25,000 00 

May 

30, 1908 

, 35 

489, 

100,000.00 

Aug. 

24,1912 

37 

425, 

, 

Aug. 

1,1914 

3S 

614 


Mar. 

3,1915 J 

38 

828[ 


! , 

25,000.00 1902, 
23,000 00 I 

4,000.00 1 


! Contract not 
, awarded for 
lookouts. 


23.000. 00 1913 

45.000. 00 

17.000 00 
13.009.09 1014 

37.000. 00 

15. 000 09 1910 

35.090.00 

20. 000. 00, 

25.000. 00 1 

25.000 001 I 

40.000. 00 | 

20. 000. OOJ 


Site selected. Xo 

E ro vi sion for 
uilding. 


Contract not 
awarded for 
building. 


Division B. — Statement of expenditures for building {construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. ( Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 


No. 


Buildings. 


Construction. 


Extensions, 

alterations, 

etc. 


Annual 

repairs, 

etc. 


Total to June 
30, 1918. 


Sites. 


Cost. 


Date of pur- 


Outstanding obligations. 


Site. 


Building. 


Balances. 


Remarks. 


B 

O 

8 

§ 

H 

W 

H 

W 

a 

3 

§ 


1465 

1466 

1467 

1468 


1470 

1471 

1472 

1473 

1474 


$53,098 I 
*52,426 J 

*125, 04S I 
*34,958 ! 


67,536 

47,376 

58,837. 

85 


50| 


81,459 77 
4,704 12 

23,263 04 
11,019 23 


$54,558.27 
57, 130 50 

148,311.73 

45,977.49 


$35,000 00 
9, 750 00 
7, 573.62 
17, 617 55 
8, 861.45 
15,041.74 


Sept. 23,1912 
Feb. 17,1909 
Oct. 27,1902 
July 1,1892 
Dec. 19,1889 
Oct. 26,1899 


1,023 96 
1,218 15 
1,536 21 


68, 560 88 
48,595 03 
60,373 69 
85.50 


12,000 00 
2,500 00 
6,024.23 
22 , 000.00 


Apr. 26,1909 
Apr. 20,1909 
Apr. 10,1907 
Sept. 23,1909 


$56.25 


$70,000 00 

1, 000.00 


Surplus fund, June 30, 1918, 82,095 25 


$4,000.00 


61 25 

JkK AH I 


Sin ulus fluid , June 
Siiipius fund, June 


30, 1917, $7,401.83. 
30, 1916, $78.12. 


I 00| 84; 884.50| 


3 

Q 


8 

I 

a 




o 

Cn 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites, the progress of the work , and 
other pertinent features. (Associated with Division B by corresponding line numbers ) — Continued. 


1475 Superior, Wis . 




Legislative authorizations. 

Cong. dist. 

Title of building. 

Date of act 

Statutes. 

~ 8, 

O CJ 

> h 

Project or object. 

1 11 

Post office, court- 

June 6, 1902 

32 

319 

Site and building 


house, and cus- 

Mar. 3, 1903 

32 

1205 

Limit increased 


. tomhouse. 

Mar. 4 , 1915 

38 

1588 

Taxr^ due and unpaid at 






tlrneoi acquisition. 

16 

Post office 

Mar. 4, 1913 

37 

879 

Site 

12 


June 25,1910 

36 

685 

Site and building 

4 


Mar. 4,1913 

37 

877 

i 

Site 

35 


June 30,1906 

34 

783 


1 

1 

May 30,1908 

35 

535 

Limit increased 


1 

June 25,1910 

36 

! 691 




Mar. 4, 1913 

37 

872 

Building 


Appropriations. 


Limit of 
cost. 


75, 000. OOj Mar. 3,1903 
732.511 Apr. 28,1904 
Mar. 3,1905 
i June 30,1906 
i Mar. 4,1907 
Mar. 4, 1915 
7,500.00. Aug. 1,1914 


1480 do i 35 Post office, court- 

house, etc 


May 25,1882 
July 7,1884 
Mar. 3, 1885 
Aug. 4,1886 
Mar. 30,1888 

Mar. 2, 18S9 
Aug. 30,1890 
Aug. 23,1894 
do 


22) 95 Site and building { 

23< 196 Continuation 

23! 482 Completion 

24) 224 Approaches 

25 48 Granite work approaches 

and extend building. 

25 940 Elevator... 

26 373 Repairs, etc 

28 429 To nav amount found due . 

28 429 To ’"ii i>iii laiiitiiig I p ■ |>I i i 

1 ties. 


60,000.00 


5,000.00' 

150.000. 00 
75,000.00. 

100.000. 001 

550.000. 00 


200,000.00 

45.000. 00 

58.000. 00 

5.000. 00 

65.000. 00 

3.000. 00 

25.000. 00 
70. 10 

283.50. 


Mar. 4,1911 
June 23,1913 
Aug. 1,1914 
Mar. 3,1915 
Aug. 1,1914 
June 30,1906 ! 
May 30,1908 
Mar. 4,1911 
Aug. 1,1914 
Mar. 3, 1915 
July 1,1916 
June 12,1917 
Aug. 7,1882 
Mar. 3, 1883 
July 7, 1884 
Mar. 3, 1885 
Aug. 4,1886 
Mar. 30,1888 
Mar. 2, 1889 
Aug. 30,1890 
Aug. 23,1894 
do 


> 

Page. 

Amount. 

32 

428 

$35,000.00 

32 

1089 

56,250.00 

33 

457 

50,000.00 

33 

1160 

40, 000. 00 

34 

699 

75,000.00 

31 

1304 

43,750.00 

38 

1588 

732.51 

38 

614 

6,500.00 

36 

1382 

12,000.00 

38 

14 

10,000.00 

38 

614 

23,000.00 

38 

828 

15,000.00 

38 

614 

5,000.00 

34! 

795 

150,000.00 

35 

488 

, 75,000.00 

36 

1382 

! 100,000.00 

38 

614 

10,000.00 

38 

828 

! 180,000.00 

39 

269 

170,000.00 

40 

111 

190,000.00 

22, 

303 

100,000. oo': 

22 

604 

70,000.00 

23. 

196 

75,000.00 

23 

482 

58,000.00, 

24 i 

224 

5,000.00 

25! 

48 

65,000.00 

251 

940 

3,000.00 

26' 

373 

25,000.00 

28, 

429 

70. 10 

28, 

429 

283.50, 


L001908 Barber & Barber, 
1 00 architects. 


s T o provision for 
bunding. 


00.... Do. 

00 Contract not 

00 awarded for 

00 building. 


Division B. — Statement of expenditures for building (construction and annual repairs , etc.) and sites , showing outstanding obligations and balances y 
with notes as to surplus-fund deposits , and other features. (Associated with Division A by corresponding line numbers ) — Continued. 


Expenditures. 


Buildings. 


Construction.| alterations, 


Total to June 
1 30, 1918. 


1475 

*S264, 198.831 

1 

$11,441.86! 

; $275,640.69 

1476 

29. 20 

. 29. 20 

1477 

*49,012.17 

1, 096. 73 

50, 108 90 

1478 

1 


1479 

250.00' 


250. 00 

1480 

*330,793.94* 

71,572.01 

402, 365. 95 


Date of pur- 
chase. 


§33,832.08 Apr. 28,1903 
6,500.00 Nov. 19,1914 
10, 000 00' Sept. 21, 1911 
5,000.00, Sept. 10,1914 

324, 999. 17 {q^’ *jjgg 
70, 276. G1 May 21,1883 


Outstanding obligations. 

i 

Site. 

Building. 

Balances. 













\ 



/ 

i 

$549, 750. OOj 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites t the progress of the work , and 
other pertinent features . ( Associated with Division B by corresponding line numbers) — Continued. 


No. 


State and location. 


1481 Tacoma, Wash.. 


1482 Talladega, Ala. 


1483! Tallahassee, Fla.. 


Title of building. 


Post office, court- 
house, and cus- 
tomhouse. 


Legislative authorizations. 


Date of act. 


Post office.. 


June 6, 1902 
Mar. 3,1903 
June 30,1906 
July 1, 1916 


May 30,1908 

June 25,1910 
1 

3 1 Courthouse and June 7, 18S8 

I post office. ug. 23, 1894 

1 Mar. 2, 1895 

12| Post office Mar. 4, 1913 

l' Courthouse, post Mar. 3,1899 

i i office, and cus- Mar. 3,1901 

I tomhouse. June 6, 1902 

1486 Tampa Bay, Fla.. 1 Quarantine station June 6,1900 

' Oct. 22, 1913 

Apr. 17, 1917 

1487 Tarboro, N. C 2 Post office June 25,1910 

1 ( Mar. 4, 1913 

148S 1 Tarentum, Pa 29 do June 25,1910 

- 1 Mar. 4.1913 

] i 

1489 Taunton, Mass... 15 do Jan. 2,1891 

1490! Taylor, Tex 10^ do Mar. 4,1913 


1484 Tamaqua, Pa. 
1485j Tampa, Fla. . . 


Statutes. 


25 

28 

28 

37 

30 

311 

32 

I 

31 1 

38 
40' 
36! 
37 


Project or object. 


320, Site 

1207! Building 

774 Limit increased 

269 Mail-conveying machinery. | 


I 


Appropriations. 


528! Site and building.. 
677 Limit increased... 


174 Site and building. 

429' Completion 

847} Sewer, etc 

876| Site and building.. 


1361, do 

109 s , Limit increased . 
311 do 


592 Establishment 

210 Attendants’ quarters, etc..., 

5 Removal of dock 

687 Site and building 

SOS Limit increased^site £4,000) I 


692 Site 

8721 Building. 


7041 Site and building. 
S79j Site 


Limit of 
cost. 

Date of act. 

Statutes. 

> 

Page. 

$100,000.00 

June 

28,1902 

32 

429 

400,000.00 

Mar. 

3,1903 

32 

1038 

100,000 oc 

Apr. 

28,1904 

33 

457 

2,200.00 

Mar. 

3,1905 

33 

1160 


Mar. 

4,1907 

34 

1301 


Feb. 

25, 1910 

36 

207 


July 

1, 1916 

39 

289 

65,000.00 

May 30,1908 

35 

484 

15.000.0C 

* Mar. 

4,1911 

36 

1382 


Aug. 24,1912 

37 

425 


June 23. 1913 

38 

14 

75,000.0C 

June 

7,1888 

25 

174 

6,000.00 

-'ug. 

23,1894 

28 

429 

4,000.00 

Mar. 

2,1895 

28 

847 

75,000.00 

Mar. 

3,1915 

38 

828 


Tune 

12, 1917 

40 

111 

250,000 00 

(Mar. 

3,1899 

30 

1075 

75,000 00 

June 

6,1900 

31 

590 

40,000.00 

Mar. 

3, 1901 

31 

1135 


Mar. 

3.1903 

32 

1089 

125.000 00 

June 

6,1900 

31, 

592 

65,000 0ft 

Oct. 

22, 1913 

38| 

i 210 

416 00 

Apr. 

17, 1917 

40. 

5 

60,000.00 

Mar. 

4, 1911 

36] 

I 1382’ 

15,000.00! 

June 23,1913 

38 

14 


-'ug. 

1,1914 

38 

614 


Mar. 

3,1915 

38 

828 

20,000 no 

Mar. 

4,1911 

361 

13S2 

60,000.00 

Mar. 

3,1915 

38 

828 


Feb. 

28, 1916 

30 

19 


July 

1, 1916 

39 

269 

75, 000.00 

Mar. 

3, 181d 

26 

952 

5,000.00 

Apr. 

6,1914 

38 

314 


Amount. 


$100,000.001910 
30*000 00, 

40.000. 00, 

75.000. 00'.... 

205.000. 00' 

150.000. 00 

2 , 200.00 ' 

20.000. 0019131 

30.000 00 

15.000. 00 

15.000. 00 1 

75.000. 00 1895 

6,000.00 

4.000. 00 

27.000. 00....' 

10.000. 00 I 

50.000 001905 
100,000 00 
100,000 00 

115.000 00 

125.000 00.... 

65.000. 00 
416. 01 

12.000 00 1915 

15.000 00 

23.000 00 

25.000 00 

20.000 00 .... 

1.000. 00 

11.000 00 

38.000. 00 , 

75,000 00 1897 

5,000 00( 


Remarks. 


Contract not 
awarded for 
mail - conveying 
machinery. 


Site select (d. 


Originally known 
as Key West and 
Mullet Kev. 


Coutract not 
awarded fcr 
building. 

Site donated. 

No provision for 
buiidmg. 


408 EEPOET OF THE SUPERVISING ARCHITECT. 



Division B . — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features . (^Lssooatec? u'ith Division A by corresponding line numbers) — Continued. 


No. 

Expenditures. 

Remarks. 

Buildings. 

Sites. 

Outstanding obligations. 

Balances. 

Construction. 

Extensions, 

alterations, 

etc. 

Annual 

repairs, 

etc. 

Total to June 
30, 1918. 

Cost. 

Date of pur- 
chase. 

Site. 

^ Building. 

1 

1481 

1482 

1483 

1484 

1485 

1486 

1487 

1488 

1489 

1490 

*$499, 565. 81 

*64,778.20 
*80, 883. 60 


$19,610 02 

692.35 
12, 647. 87 

$519,175.83 

65,470.55 

93,531.47 

$96, 035. 47 

15,000.00 

4,116.40 

[July 13,1903 
Huly 27,1903 
[Aug. 5,1903 
Mar. 18,1910 
Jan. 17,1891 



1 

$27,000.00| 

1 

i 

l 

$2,200. 00 

10,000. 00 

Surplus fund, June 30, 1918, $10,540. 

*335,928 99 
+62,968 83 
57,696 59 

*74, 756. ii 

i 

$70,64! 85 



38,949. 64 
17,634.37 
911.04 

2.00 

10,389.52 

374,878.63 
151, 245. 05 

58,607.63 
2. 00 
85,145.66 

29,071.01 

Nov. 18,1899 



/ 8,666.66 

l\ 4,000.00 

20,000.00 
243.86 

I 5,000.00 

Sept. 7,1911 
Sept. 13,1913 
July 28,1911 
June 24,1892 
Mar. 31,1915 

I 

$185.50 

5,117.91 
50, 000. 00 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. ( Associated with Division B by corresponding line numbers)— -Continued. 


No. State and location. 


1491 Taylorville, 111 ... . 


1492j Temple, Tex 

1493 I Terre Haute, Ind. 


1494 

1495 

1496 


Terrell, Tex. 


Texarkana, Ark... 
Texarkana, Tex... 


to I Title of building. 
'S 

i 

c> 


21 Post office. 


1497j do 

1498, The Dalles, Oreg.. 

I 

1 

1499 Thiboda.ix, La.... 

1500 Thomas ville, Ga.. 


do 

Post office, etc. 


3 ] Post office.. 


4' Courthouse and 
I post office. 

1^ Courthouse 


1 Courthouse and • 

post office 

2 Post office... 


3, do 

2 do 


1601) Tnomasville.N.C. 1 7j do., 


S Legislative authorizations. 

I 

Appropriations. 

Year occupied. 

Remarks. 

Date of act. 

1 

Statutes. 

! Project or object. 

! 

Limit of 
cost. 

1 

j 

Date of act. 

Statutes. 

Amount. 

> 

8 f 

> 

1 

to 

June 25,1910 

36 

| 689 

Site 

$15,000.00 

Mar. 4,1911 

36 

1382 

$15,000.00 

1 

1918! 


Mar. 4,1913 

37 

, 871 

Building 

60,000.00 

Mar. 3,1915 

38 

828 

10 , 000 . 00 ! 



1 





Feb. 28,1916 

39 

19 

15,000.00 





1 



July 1,1916 

39 

269 

25,000.00 








June 12,1917 

40 

111 

10 , 000.00 



June 30,1906 

34 

, 784 

Site 

10 , 000.00 

June 30,1906 

34 

796 

10 , 000.00 

1912 


May 30,1908 

35 

t 528 Building 

70,000.00 

May 30,1908 

35 

484 

20 , 000.00 


! 






Mar. 4,1909 

35 

957 

50,000.00 



July 7, 1882 

22 

152 

Site and building 

150,000.00 

July 7,1882 

22 

152 

75,000.00 

1889 


Aug. 4, 1886 

24 

224 

Approaches 

5,000.00 

Mar. 3, 1885 

23 

482 

75,000.00 


1 

Mar. 30,1888 

24 

48 

Completion 

32,000.00 

Aug. 4,1886 

24 

224 

5,000 00 



July 1, 1916 

39 

269 

Lookouts 

4,000.00 

Mar. 30,1888 

25 

48 

32,000.00 


I Contract not 

1 





July 1, 1916 

39i 269 

4,000.00 


awarded for 






- 





j lookouts. 

May 30,1908 

35 

532 

1 Site and building 

1 50,000.00 

May 30,1908 

35 

486 

15,000.00 

1913 






1 

Mar. 4, 1909 

35 

957 

35,000.00 


i 

Apr. 19,1888 

25 

87 


. 100 , 000.00 

Oct. 2, 1888 

25 

507 

60,000.00 

1892 


Sept. 30, 1890 

26| 

507 

Completion 

10 , 000.00 

Mar. 2, 1889 

25 

940 

50,000.00 




; 

! 



Sept. 30,1890 

26 

507 

10,000 00 



June 30,1906 

34 

1 781 

Site and building 

100 , 000. 00 

June 30,1906 

34 

794 

25,000 (KJ 

I9H 


May 30,1908 

35, 

523 

1 Limit increased 

20 , 000.00 

Mar. 4,1907 

34 

, 1304 

50,000.00 



t 





June 25,1910 

36 

707 

45,000.00 



1 


1 

! 







See Texarkana, 


'"’I 









Ark. 

June 25,1910 

36' 

1 687, Site and building ; 

80,000.00 

Mar. 4,1911 

36 

1370 

16,000.00 

1916 


Mar. 4,1913 

37| 

86 S 1 Limit increased 

24,000.00 

1 June 23,1913 

38 

, 7 

5,000.00 





I 1 

1 


| Aug. 1,1914 

38 

614 

23,000.00 








! Mar. 3, 1915 

38 

1 828 

60.000 00 



do 

37 

874 1 

Site and building 

50,000.00 

July 29,1914 

38 

564 

5, 000.00 






June 12,1917 

40, 

111 

15,000.00 

1 


June 25,1910 

36 

684 1 


70,000.00 

Mar. 4, 1911 

36 

1382 

14,000.00 



July 31,1914 1 

38 


Authorizes acceptance of 


Aug. 1,1914 

38> 

6141 

10,000.00 

1915 j 




582| 

certain land as addition 


Mar. 3,1915 

38 

82 8 

46,000.00 

1 





to site. 






1 

1 


Mar. 4,1913 

37 

875i 

Site and building 

55,000.00 

July 29,1914 

38 

564 

8,000.00 





1 

I 


July 1, 1916 

39 

269 

2,500.00 

1 



' 




June 12,1917 

40 

111 

10,000.00 

1 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. ( Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 


No 


Buildings. 


Construction. 1 


J 


Extensions, 

alterations, 

etc. 


Annual 

repairs, 

etc. 


Total to June 
30, 1981. 


Sites. 


' Outstanding obligations, j 


Cost. D8t „L°LP ur ' Site. 


-I 


Building. 


Remarks. 


Balances. 


14911 

1492 

1493 

1494 

1495 

1496 

1497 

1498 

1499 
1500, 
150li 


§49, 150. 00 

69, 688. 36, 

*164, 966. 41 

46. 403 74 

*101,453.96 

*110,316.611 1 


84,008. 27 


58,327.52! 

31.501 


§855. 62 §50, 005 62 

l,968.43i 71,656.79 

46,050 54 211,016.95 

5,103.32 51,507.06, 

34,913.08 136.367.04 

6,003 09 116,319.70, 

i, 867.98' 85, 876.25J 


1,344.47 59,671.99 

31. 50 


§12,000.00 
9,865 . 09 
20,172.33 
2,500.00 
8, 175 80 
9,397.25 


June 29,1911 
Apr. 14,1908 
Sept. 14,1883 
Mar. 20,1909 
Mar. 31,1889 
Sept. 10,1907 


14,000.00 Dec. 22,1911 

5.000. 001 Mar. 15,1918 

9.000. 001 Mar. 21,1912 

8.000. 00 1 Sept. 13,1917 


§1,583.20' $9,266.80 

63.75 

I 4,000.00 



77.00 




* 








285. 00! 14, 715. 00 


Surplus fund, June 30, 1916, $247.89. 
Surplus fund, June 30, 1916, $1,019.26 

See Texarkana, Ark. 

Surplus fund, June 30, 1917, $5,611.73. 

Surplus fund, June 30, 1917, $2,610.48 
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Division 


A. Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work 

other pertinent features. ( Associated with Division B by corresponding line numbers)— 1 Continued. 


and 


No. 

1502 

1503 

1504 

1505 

1506 


1507 

1508 






State and location. 


Title of building. 



•o 

f 


Date of act. 


o 




10 

4 

Post office 

Mar. 4,1913 

June 25,1910 

Three Rivers, 

Mich. 

...do 



Tiffin, Ohio 

13 

do 

May 30,1908 
June 25,1910 


Tifton, Ga 

2 


May 30,1908 
June 25,1910 



Titusville, Pa 

25 

; 

May 30, 190S 
i Mar. 4,1911 
i Mar. 4,1913 | 

i 1 

TfMVOft, fift 

9 

do 

• do | 

Toledo, Ohio 

9 

Customhouse and 
courthouse. 

Aug. 4, 1854 i 

do 

i do 




Aug. 18,1856 
do 


1 

1 

| 

! 

i 

! 

j July 28, 1866 ' 
1 June 16,1860 


I 

i 

1 Mar. 3,1881 
! Aug. 4,1886 
i Mar. 30, 1888 
; Oet. 2,1888 
| June 30, 1906 

1 Mar. 4,1913 


Legislative authorizations. 


Statutes, 


371 


877 


535 

687 


533 

681 


Project or object. 


Site 

Site and building.. 


Site 

Site and building, $97,500. 


Site 

Building. 


536 Site 

1383 Limit increased. 
872 Building 


877 

571 

'I 571 l 

il 571 1 
88 , 


14 

21 , 

21 

24 

25 
25 
34 
37 


310 

2S2 

I 

436 
224 1 
48 
207' 
775 
870; 


Site 

do 

Building 

Architect fees 

Additional story 

.'rchitcct fees 

Transferred from custom- 
house, Petersburg, Va., 
$2,000 Galena, 111., $500. 

Approaches, etc 

Additional land and new 
building. 

Limit increased 

A pproaches 

Completion 

Elevator and main lift.... 

Extension, etc 

do 


Limit of 
cost. 


$5,000.00 

60,000.00 


12,500.0 

85,000.0 


7,500. 

50.000. 

20 . 000 . 
5,000 

75,000. 


5.000. 
12 , 000 . 
40,000. 

4.000. 
19,500. 

1,950 

2,500. 


10 , 000 . 

75.000. 

325,000. 

5,000. 

17.000. 
7,000 

10 . 000 . 

25,000. 


Appropriations. 

•d 


Statutes. 


<x> 

*5. 

3 

Date of act. 

i> 

Page. 

Amount. 

0 

£ 

J* 

July 29,1914 

38 

564 

$5,000.00 

— 

Mar. 4,1911 

36 

1382 

12,000 00 

1915 

June 23,1913 

38 

14 

15,000 00 


Aug. 1,1914 

38 

614 

23,000.00 


Mar. 3,1915 

38 

828 

10,000.00 


May 30,1908 

.35 

489 

12, 500. 00il910 

Mar. 4,1911 

36 

1382 

8,000.00 


Aug. 1,1914 

38 

614 

7,000 00 


Mar. 3, 1915 

38 

828 

70,000 00 


May 30,1908 

35 

487 

7,500 001914 

Aug. 24,1912 

37 

425 

30,000.00 


June 23,1913 

38 

14 

20,000 00 


May 30,1908 

35 

489 

20,000 00,1917 

Mar. 4, 1911 

36 

1383 

5,000.00 

Mar. 3,1915 

38 

828 

15.000.0C 

1 

Feb. 28,1916 

39 

19 

15,000.001 

July 1, 1916 

39 

269 

45,000.00' 

Aug. 1,1914 

38 

614 

5,000.00, 

A.ug. 4, 1854 

. 10 

571 

56,000.00.1888 

Aug. 18,1856 

n; 88 

21,450.001 

2,500.00 

10,000.00, 

July 28,1866 

14 

310 

June 16,1886 

21 

282 

75,000 00 

Mar. 3, 1881 

21 

436 

100,000 00 

Aug. 7, 18S2 

22 

305 

100,000.00 

July 7,1884 

23' 196 

50.000.00 

Mar. 3,1885 

23 

482 

72,467.42 

Aug. 4,1886 

24 

224 

5, 000.00 

Mar. 30,1888 

25 

48 

17,000 00} 

Oct. 2, 1S88 

25 

207 

7,000.00 

June 30,1906 

34 

790 

10,000.00 

Apr 6, 1914 

38 

314 

25,000.00 

1 

1917 


Remarks. 


No provision for 
building. 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites, showing outstanding obligations and balances , 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 


No 


Buildings. 


Sites. 


| Outstanding obligations. 1 


Extensions, 

1 Construction, alterations. 

etc. 

Annual i 
repairs, 
etc. 

Total to June 

30, 1918. 

i 

l 

Cost. 

1 

1502 1 

, 


, 

$5,000 00! 
12,000 09 

1593 

$47,087.01 

$899. 55' 

$47,986. 56 

1504 

*76,930.67 

973 58 

77,904 25 

23, 090 00, 

1505 

*49,961 11. 

1.430 12 

51,391.23i 

7,000.00, 

150G 

1507! 

5S, 756- SS 

1,118 os; 

59, 874. 96| 

25,000.00 
5, 000. 00 
12,090 00 
53,251.70 

15081 

*375,641.17' $31,702 90 

b5, 577 35' 

472, 921. 42^| 


Date of pur- 
chase. 


Site. 


1,1912 


-! 


Remarks. 


Balances. 


Building. 


75. 


1,489.321 S14, 753 80 


2,921.72 


154.901 


Sin plus fund. T'i 
Sui phi', fihid, .* ■ i 


(II I'll S "! ,i ■! I ( 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. ( Associated with Division B by corresponding line numbers) — Continued. 


No. 


State and location 


Legislative authorizations. 


i 

bh 

8 

o 

Title of building. 

Date of act. 

Statutes. 

Vol. 

Page. 

9 

Post office 

Julie 

6, 1902 

32 

323 



Mar. 

3, 1903 

32 

1212 



June 

30, 1906 

34 

777 



May 

30,1908 

35 

522 

7 

Post office 

Mar. 

4, 1913 

- 

876 

1 

Post office and 

Mar. 

3, 1875 

18 

517 


courthouse. 

June 

20, 1878 

20 

210 



June 

16, 18-80 

21 

259 



Mar. 

3, 1SS1 

21 

436 



Aug 

7, 18S2 

22 

305 



Mar. 

3, 1883 

22 

604 



July 

7, 1884 

23 

196 



Aug. 

18, 1894 

28 

373 



June 

4,1897 

30 

12 



Mar. 

3. 1899 

30 

1 12n! 



Mar. 

4.1911 1 

30 1 1383 



June 

12, 1917 

40 

Ill 

5 

Post office 

June 

6,1902 

32 

317 

11 

Post office and 

do 

32 

320 


customhouse. 

Mar. 

3.1903 

32 

1206 



June 25,1910 

36 

679 


Project or object. 


Limit of 
cost. 


Appropriations. 


Date of act. 


Statutes. 


Amount. 


Remarks. 


Site 

Limit increased. 

Building 

Limit increased . 


$125,000. 

75.000. 
600,000. 

50.000. 


1510 

1511 


Tomah, Wis. . . 
Topeka, Kans.. 


Site and building.. 


55,000.00 


Site 

Building 

Limit increased 

do 

Comi 

Clock tower, etc. 

Fencing, grading, etc. 

Elevator, etc 

Additional land, $25,000; ] 
improvements to build- 
ing, S10.000. , 

Extension, etc 

do 

Mail-conveying machinery. 


10 , 000 . 

200,000. 

20,000 

20 , 000 . 

20 , 000 . 

16,200. 

10 , 000 . 

8 , 000 . 

35,000. 


71.394. 

100,000. 

2,500. 


June 28,1902 
Mar. 3, 1903 
June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
June 25,1910 
July 29,1914 
July 1, 1916 
June 12,1917 
Mar. 3, 1875 
June 20,1878 
Mar. 3, 1879 
June 16,1880 
Mar. 3,1881 
Aug. 7,1882 
Mar. 3,1883 
July 7,1884 
Aug. 18,1894 
June 4,1897 


429 

1039 

791! 

1304 

958 

707 

564 

269 

111 

517 

210 

377 

259 

436 

305 

604 

196 

373 

12 


1884' 


Building 60,000.00 

Extension, etc ' 50, 000. 00 


Mar. 

3,1899 

30 

1217 

Mar. 

4.1911 

36 

1383 

June 

12, 1917 

40 

111 

June 

28,1902 

32 

28 

Mar. 

3,1903 

32 

1089 

Apr. 

28,1904 

33 

460' 

Mar. 

3,1905 

33 

1160, 

June 

28,1902 

32 

429 

Mar. 

3,1903 

32 

1038' 

Apr. 

28. 1904 

33 

457< 

Mar. 

3,1905 

33 

1160| 

Mar. 

4,1911 

36! 

1383; 

Aug. 

24,1912 

37 

4251 

June 

23, 1913 

38 ■ 

14 


$82,000.001911 
118,000.00 

50.000. 00 

200 , 000.00 

150.000. 001 

150. 000. 00j 

5.000. 00.... 

3.500.00, 

20 . 000 . 00 ' 
10,000-001 
40,000 00 

40.000 00 

50.000. 00 

90.000. 00 

40.000. 00 

16.200.00 

10.000. 00 
8,000.00 

35,000.00 
71,394.73 

100 . 000 . 00 

2,500.00 


Contract not 
awarded for 
building. 


1901 

1915 


1905 


15,000.00 
12.500.00 

15.000. 00 
7,500.00 
6,000. 00 1 1905 1 

20.000. 00 I 

15.000. 00 1913. 

15.000. 00 

30.000. 00 

1 0.000. 00 1 
10,000.001 


Contract not 
awarded for 
mail - conveying 
machinery. 
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Division B. — Statement of expenditures for building (construction and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. (Associated with Division A by corresponding line numbers)— Continued. 


Expenditures. 


i Buildings. 1 

No. ! 

Sites. | Outstanding obligations. 

Balances. 

i 

r 

Remarks. 

i 

j 

Construction. 

i 

Extensions, i Annual Total to Tune * 

alterations, , repairs, 1 °J n S/f i 

etc. 1 etc. | 

i 

Cost. 

i 1 

Da rhat PUr ' ' Site. 

| t 

! 

Building. 

1509 ^550,000.00 

1510 150. 00 

1511' *286,058 24 

1512 "*33, 970. 36 

1513 *48, 260. 52 

i ?\075 26 *558,075 26^ 

150 00’ 

8189, 335. 90 l 65, 577. 78 540, 971 92 \ 

5, 508 23 39, 478 59 \ 

‘ 38,147 65 2,158 52 88,566 69 

8135,125 68 
8,000.00 
r 10,000 00 | 

l 25, 000. 00' 

1 14,978.84; 

L 1,050.80 

5.918. 93 1 

Aug. 26,1904 

1 July 18,1917 j 

I Aug. 16,1875 i\ 

1 Nov. 8,1897 1/ 

| Feb. 11,1903 |\ 

Mar. 5,1903 / 

1 Mav 7,1903 1 


820,350.00 

2,500.00 

Surplus fund, June 30, 1918, 811,852.35. 
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Division A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) — Continued. 


I 

No. | State and location. 


legislative authorizations. 


£ 1 Title of building. 

do I 
fi i 


Dato of act. 


1514| Trenton, Mo 

1515 Trenton, N. J... 


2; Post office J May 30,1908 


4 Post office and 
com tli onse. , 


Statutes. 


Mar. 3, 1871 
Mar. 18,1872 
Mar. 3, 1875 
July 31,1870 
Mar. 3.1877 ! 
Apr. 30.1878 
June 20,1878 } 






June 

30.1900 i 

34 

1 




May 

30 190S ' 

35 

1516 

Trinidad, Colo . . 

2 

Post ollhe . .. 

June 

30, 190ti 

34 





May 

30. 1908 

35 

1517 

Troy, Ala. 

2 

.. ..do.. . . 

June 

30 1900 

34 





May 

30 1903 

35 

1518 

Troy. NY... 

29 

Post oiKe. mart- 

Feb. 

14.1SS3 

23 




bouse et- 

Feb. 

25 1SS7 

24 





Apr 

2u. 1S9J 

2u 





Mar. 

2, lb95 

2S 





do 

25 

1519 

Tucson. Ariz 

1 

Post office and 

June 

25. 1910 

3n' 

l 



coiuthouse. 




1520, 

Tullahoma, Tenn. 

i 

5 

Post office 

Mar. 

4.1913 1 

37' 

I 

1521! Tulsa, Okla 

3 

Post office and 

May 

30.1908 

1 

35 

i 

1 


courthouse. 

i June 

25. 1910 

30' 





Mar. 

! 

4,1913 

3 i 


Project or object. 


35 534 Site 


16, 587 Site and building.... 

17 42, Limit increased 

IS 395 Completion 

19 1101 Furnishing, etc 

19 351 Grading, fencing, etc . 

20 43 Completion 

20 11' Approaches, etc 

774, Extension, etc 

5251 Limit increased 


520 


782 

52o 


Site and building. 
Limit increased... 


Site 

Building. 


304 Site and building. 
422 Limit increased. .. 

71 do 

847 Elevator 

913 Completion, etc. . . 


I 

GS8^ Site. 


870 Site and building. 


535* Site 

083, Building 

So8 Limit increased. 


Appropriations. 


Limit of 
cost. 

Date of act. 

Statutes. 

Amount. 

*5. 

3 

8 

o 

S3 

<D 

h 

> 

Page. 

510, 000.00 

May 

30,1908 

35 

488 

110,000.00 

.... 

100,000.00 

Mar. 

3,1871 

16 

587 

|nfi iiin) ini 

18;. 

150,000.00 

Mar. 

18,1872 

17 

42 

Fj'I^IIIHI till 


100.000.00 

Mar. 

3, 1875 

18 

395 

100,000.00 


30,000.00 

July 

31,1870 

19 

110 

30,000.00 


14,000.00 

Mar. 

3, 1877 

19 

351 

14,000.00 


6,000.00 

Apr. 

30,1878 

20 

43 

6,000.00 


10,000.00 

.June 

20,1878 

20 

11 

io.oon.oo 


125,000.00 

June 

30,1906 

34 

790 

2 o.oon.no 

1911, 

50.000.00 

Mar. 

4,1907 

34 

1304 

80,000.00 



May 

27,1908 

35 

318 

25.000.00 



May 

30,1908 

35 

483 

10.000.00 



Mar. 

4,1909 

35 

958 

40,000.00 


GO. 000. 00 

June 

30,1906 

34 

792 

25,000.00 

1910 

15,000.00 

Mar. 

4,1907 

34 

1304 

35. 000.00 

i 

Mar. 

4,1909 

35 

958 

15,000.00 


5,000.00 

June 

30,1906 

34 

782 

5,000.00 

1912 

40,000.00 

May 

30,1908 

35 

483 

20,000.00 



Mar. 

4,1909 

35 

95S 

20.000.00 


200,000.00 

Mar. 

3,1885 

23 

482 

100,000.00 

1894 

100.000 00 

Feb. 

25,1887 

24 

422 

100.000.00 

200.000.00 

Mar. 

3 1SS7 

24. 

511 

100.000.00 


G, 000.00 

Mar. 

3.1891 

2**1 

952 

100.000.00 


22.950.00 

Aug. 

5.1892 

27j 

[ 351 

50,000.00 



Mar. 

3JS93 

27 

572 

50,000.00, 



1 Mar. 

2,1895 

28 

1 847 

6.000.00 


1 

do 

28 

913 

22.950.00 


^ 15,000.00 

Mar. 

4,1911 

H 

1383 

15,000.00 

.... 

50,000.00 

July 

29,1914 

38 

564 

7,ono.oo' 



July 

1, 1916 

39 

269 

2, 500 00 



June 

12, 1917 

40 

111 

23,000.00, 


20,000 00 

May 

30,1908 

35 

488 

20,000.00 

1917 

135,000.00 

Aug. 

24.1912 

37 

425 

50,000.001 

175,000.00 

June 

23,1913 

38 

14 

85.000.00 



Mar. 

3 1915 

38 

8281 

45 000.00 



July 

1, 1916 

39 

269 

85. 000.00 



June 

12, 1917 

40| 

111! 

45j 000. 001 



Remarks. 


No provision 
building. 


for 


Site donated. 


No ^provision 
building. 
Site selected. 


for 
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Division B. — Statement of expenditures for building ( construction and annual repairs t etc.) and sites t showing outstanding obligations and balances , 
uith notes as to surplus-fimd deposits , and other features. ( Associated with Division A by corresponding line numbers) — Continued. 


Expenditures. 


No. 


Buildings. 


Sites. ' Outstanding obligations. 


Remarks. 


Extensions, Annual 

Construction, alterations, repairs, 

etc. etc. 


Total to June 
30, MS. 


Cost. 


Balances. 


Date of pur- 
chase. 


Site. 


Building. 


1514 




1515 

**326, 3^2 26 *171,75275 

*06,293. 79 

$567, 43". ^0 

1516 

*74,931 35 

4.20S 2s 

79, 139 63 

1517 

39, *06 57 

977 12, 

40.7*3 69 

151* 

1519 

*423.369.55 

34,162 13| 

457,531 6* 
1 

1520 


r 

1 

1521 

228,202.631 

1 251 27 

229,452 CO 


$3,000 00 Jan. 25,1910 
*2,375 93 Mav 14,1S72 
6s 65 June 14, 1907 
4,680.71' Dec. 12,1907 
99,981.54! Jan 9,l* c 6 
15,000.00 Apr. 29,1914 

’i r*6o'o* jlV’y 29,*iSG9 


$95. 00 
50." 75 


$ 6 , 000.00 


6,430. 40| 


$23, 500. 00 
75,366.97 


Surplus fund, June 30, 1916, $152.25. 
Surplus fund, June 30, 1916, $142.68. 
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Division B. — Statement of expenditures for building (construction and annual repairs , etc.) and sites , shoiving outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. (. Associated with Division A by corresponding line numbers)— Continued. 






] 

Expenditures. 





No 


Buildings. 


Sites. i 

Outstanding obligations. 

1 


Remarks. 


l 

Construction j 

1 

Extensions, 

alterations, 

etc. 

Annual 

repairs, 

etc. 

Total to June 
30, 1918. 

1 Dateofpur- 
Cost * chase 

1 

Site. 

Building. 

! 

Balances. 

I 

l 


1522 

S49, 138 Os! 


$964 55 

$50, 102 69 

$10,000 00 Feb. 3,1912 


$58.50 


Surplus fund, June 30, 191 8, 8803.45. 

1523 

*14^ 993 54 


7,794. 29 

157,787.83 

7,487.15 FeK 19,1904 





1524 

35,745 29 



35,745 29 

10,000.00. Apr. 19,1912 


47, 161. 21 

$2,093.50 


1525 

*50,003. 47 

$54,977. 87 

15, 424. Si 

120, 4U 18 

6, 781. 63 j Sept. 1,18S5 



1523 

1527 



1,047 61 

1,047. 61 

S25, 000. 00 




1528 

48,673.44 

' 

1,741. 78 

59,415 22 

11,000.00, Apr. 5,1910 


223.66 


Surp’us fund, June 30, 1916, $103.56. 

1529 

44,042.43 


1,487.46 

45,529.89 

5,450.00 Sept. 16,1909 


62.50 


Surplus fund, June 30, 1916, $445.07 

1530 





4.500.00 Aug. 26,1914 

7.500.001 Feb. 26,1917 





1531 









1532 

65,337 24 


i,06i 39 

66, 398. 63 

12,000.00' Aug. 18,1911 



4.50 


Surplus fund, June 30, 1917, S2.658 26. 
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Division B.— Statement of expenditures for building ( constrvction and annual repairs , etc.) 

with notes as to surplus-fund deposits, and other fen tu res. ( Associated with Division 


and siteSy showing outstanding obligations and balances , 
A by corresponding line numbers) — -Continued. 


' Expenditures. 


I BiulUngs Sites. , 

No. 

Outstandin 

g obligations. 


Remarts. 

Extensions, Anmal Total to Tine r n . Date of pur- 

Construction alterations., rejuiis, 30 Il)ls Losr ebase. 

etc etc ' 1 

1 . . 

Site. 

Building. 

Balances. 


ivd 1 £13 0 . 10 . on' June 3,1911 

1^4 1 v 2 . s96 90 ^2,No9H 99 300.00 Sept. 2), 1911 

153oj *<5252.307. 30 J 36,31s 33 63^ 000. 00 hept . 2'! 191 1 

} 




Sl.so, 000 . 00 
15,000.00 

SnrpHis fund, Juno 30, 1918, $3,238.20. 

Surplus fund, June 30, 1918, $9,846.81. 

Deficiency, $33,584.72. 

1.^7, 33 074 30 393 72 55,268 02 1 1,666 66 i cb. 2*,i6i2 

153s 115*090 04 2,906 2-1 ll^KM' T,0f2 11 Apr. g, 1»'4 

1539 , 73 4s7 82 .. 832 05 74 339 s? 4,800.00 Vpr. 19,1911 

1340 n’fior* 30 ' . 11,623 501 11,000. 6o Doe. 27,1916 

15411 ’ | . 6,739 09 6,739 091 


SS7. 50 
62 25 
1,503 30| 
64, 459.22 

a 88 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work t and 
other pertinent features . {Associated with Division B by corresponding line numbers) — Continued. 


Legislathe authorizations. 


No. State and location, -g Title of building. 
I £ 


Date of act. 


Statutes. 


Project or object. 


— : I to 
O CJ 

> | Ph 


Limit of 
cost. 


Appropriations. 


i Statutes, i 


Date of act. 


to 


Amount. 


Remarks. 


1542 

Vancouver, Wash. 

2 

Post office 

June 25,1910 

36 





Mar. 4, 1913 

37 

1543 1 

Van Wert, Ohio... 

5 

do 

Mav 30,1908 

35 





Mar. 4, 1913 

37 

1544 ( 

Veimilion, S. Dak. 

1 


l do , 

37 

1545 

Vernal, Utah.. .. 

1 

. .do 

.. ..do 

37 

1546 

Vernon, Tex . . 

13 

. ..do 

do i 

37 

1547,' 

Versailles, Kv 

7 


i 

June 30,1900 

34 





May 30, 190S 

35 

154S 

Vicksburg, MjsS... 

8 

Post office and 

June 6 1888 

25 




Lourthua^e. 

Mar 3. is >1 

2 i> 





July LS. 18 *2 

27 





May 3'i.rns 

35 





June 25.1910 

31 

154t 

Victoi ia, Tex 

P 

.d 

M c 90 1905 

35 

1550 

Yinceunes, Iud.... 

2 

Post o.bce 

Juue 6 1902 

32 

1551 

Vim land, N J . 

"> 

. ..do... . . 

Mar 1,1913 

J 





Mar 4, 1913 

3S 


$12,500. 

140,000. 


10 , 000 . 

70,000. 


!7 879' bite. 


!7 870 - 


.do., 


779 . 


.do.. 


109 Site and building... 
95.’ Approaches etc."... 
284 lie a r mg apparatus . 

534 Additional land 

G7‘J Kxtcn-'ion. etc 


7,500. 

50,000. 

50,000. 


25,000 

25,000 

103,000 

7,000. 

2,500 

15,000. 

110,003. 


Mar. 4,1911 
Mar. 3,1915 
Feb. 28,1916 
July 1, 1916 
June 12,1917 
May 30,1908 
Mar. 3, 1915 
Feb. 28,1916 
July 1, 191G 
July 29,1914 
July 1, 1916 
July 29,1914 
June 12,1917 
Aug. 1, 1914 
Feb. 28,1910 
June 12,1017 
00 June 30,1906 
00| Mar. 4,1907 
Mar. ' 

Ou 1 Oct. 

0* Mar. 

0*' Mar. 

03 July 


0 » 


4, 1909 
2,1888 
2, 1880 
3, 1S'*1 
28, 1802 S 


.do.. 


S73 do 

li>5 Disiegud act loquiring cite 1 
to be bounded on" two 1 
sides by streets. < 


95.000. 
75 000 


(k | May 30, 1908 « 
Mar. 4,1911 \ 
| Aug. 24. 1912 . 
j June 23.1 ^13 | 
On’ Mav 30 1998 , 
• Mar. 4. 1911 | 
Of 1 June 2S 1902 
3. 1903 


36 1383 

38 829, 

39, 19| 

39 269 

40 111 
35, 489 

38 829 

39! 19| 

39 269 i 
38 1 5611 
39l 2<.9 
3S 564i 

40 111! 

38 614! 

39) 19 

40 111 

34 792 

34 1304 
35, 95S; 
2n| 507 
25, 940 
26* 952t 
27 281) 

35 488, 

31 1383, 

37 425 
3S 14 

35 486 

36 13 Q 3 

32 428| 
32 1000 


). 00 1918 
1.00 
►.00 


1918 


70,0.30. Of' 


! Apr. 

28 19i] 1 

33 

457 

15 000.00 

Mar. 

3 1905 

33 

1160 

26 250.00 

July 

29,1914 

3S 

564 

12,ftftO.OU .... 

July 

1,1916 j 

39, 

269 

500.0(1 

June 

12,1917 

1 40 

m 

[ 45,000.60 


$12,500. 

10 , 000 . 

45.000. 

55.000. 00] 

30. 000. 00 

10,000 00 , 

25.000. 00 

20.000. 00 

25.000. 00 
4,500. 00’.... 
3,000.00 

4.750.09 .... 
20,0)0.09 

i.oo — i 

500. 00 I 

40,090.00' | 

12.000. 001910 

13.000 00 

25.000 00 

50.000 Of) 1891 

50.000 00 
7,000 00 
2.500 0J 

15.009 001914, 

40.000. 00 

30.000 00 i 

40 000 00 | 

15.000 00 1913 1 

80 000 00 i 

15 000 00 1907 
IS 75ft Oft 


No provision for 
building. 


Contract in force 
for building. 
Site donated. 


Vomiegat & Bol n, 
architects. 


Contract not 
awarded for 
building. 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites, showing outstanding obligations and balances, 
v ah notes as to surplus-fund dt posits, and other features. ( Associated with Division A by corresponding line numbers) — Continued. 


Expenditures 

Bull lines 

Sites 

Outstanding obligations. 

1 

i 

1 Extensions, Annual 

Construction alter itions, repans, 

1 etc * J tc . 

Total to June r t 

30. 191b. 

Date of pur- 
chase. 

Site. 

Building. 

Balances. 


1542 

1543 

1544 

$87, 9°5. 79 

59, 793 76 

*1,205 93 
786 33 

csq,lli 72 
6J, 53b bG 

1 

n< 

J t lull. 


23, 109.65 

1547 

42,299 73 

2,217 3) 

44, 517. 12 

1548 

*100,232 G3 $lu\S«G 19 

18,554 33 

227, 973. 12 < 

1549 

87,383 03 1 

2,235 23 

89,618 33] 

1553 

*64, 823 43 

6,504 S3 

71,328 26 

1551 

105.00 


105. OOj 


$12,500 00 Julv 6,19111. 
10,000 00 Aug. 4,1909 1. 
2.500 00 Jan. 4,1917 | . 
4,750 00 Mar. 15,1918 . 

1.00 Apr. 30,1915 I. 
5,144 7G Nov. 9,1907 |. 
9, 190. 0^ Mar. 20,1889 \ 

11.000. 00 Nov. 17,1909 / 
6,000.00 Apr. 12,1909 ., 
8,032.10 June 8,1903 .. 

10.000. 00 Nov. 8,1915 ., 


S4, 931 05 1 
2,427.15. 


$47, 163. 16 
7,779.09 


20,000.00 

24, 210. 70' Deficiency, $6 820.35. 

69. 50 Surplus fund, June 30, 1917, $2,480.01. 

62. 25^ Surplus fund, June 30, 1918, $1,051.56. 

86. 75 Surplus fund, June 30, 1918, $1,530.17. 


KJ 

05 



Division A. — Statement of legislative authorizations and 

other pertinent features . (Associated 


with notes relative to the acquisition of sites, the progress of the work, and 
with Division B by corresponding line numbers) — Continued. 


No. I State and location. 


I552i Vineyard Haven, 
Mass. 

1553 Vinton, Iowa 

1554, Virginia, Minn.... 

1555 Wabash, Ind 

1556 1 Waco, Tex 

1557 1 Wadesboro, X. C.. 

1558 Wahoo, Nebr 

I 

i 

1559 Wahpeton,N.Dak 

l 

1560 Walden. N. Y... 

I 

1561 Waldoboro, Me . . . 
1562 ( Walla Walla, Wash 


Legislative authorizations. 


"ot 

-3 

tub 

8 

O 

Title of building. 

1 

1 

1 Date of act. 

Stal 

o 

> 

iutes 

& 

c3 

fh 

Project or object. 

16 

Marine hospital . . 

Mar. 

2, 1889 

25 

940 

Additional land 




Mar. 

3 1391 

26 

052 

Alterations, etc 




June 

11,1896 

29 

416 

T encing, grading, etc 




July 

1,1^98 

30 

599 

Tire escapes 




July 

7. 1S9S 

30 

660 

Sewer 

5 

Post office. . . 


Mar. 

4, 1913 

37 

S74 

Site and building 

8 

do 


May 

30. 1908 

35 

530 

do 

11 

do 


do i 

35 

529 

do ! 




June 

25 1910 

36 

677 

t *m4 inc’-on^d 1 

11 

Courthouse, 

post 

Jan. 

13 1S"5 

23 

2 82 

■'■!( ■ il Ihs i!> i ■ l " 


office etc 


Aug. 

4 1SV) 

21 

22! 

Approaches, etc 1 




Oct. 

19 lv?S 

25 

56\ 

Miteruls 1 




Mar. 

2 1SS9 

25 

e 90S Completion 




June 

6,1902 

32 

315 

Extension, etc 

7 

Post office... 


Mar. 

4.1913 

37 

S7S 

Site 

4 

do 


June 

25. 1910 

36 

690 

do 

1 



Mar. 

4,1913 

37 

872 

Building 

1 

do 


June 

25, 1910 

36 

657 

Site and building 

2t» 

. do 


Mar. 

4, 1913 

37 

S75 



2 

Post office 

and 

An? 

31 1852 

10 


do 


customhouse 

Ail" 

4 l'Ol , 

10 

5 il 

Completion 




June 

30 1906 

34 

774 

Extension, etc 

3 

Post office 

and 

May 

30, 1903 ’ 

35 

532 

Site and building 


courthouse 








\ 

i 



Appropriations. 

Year occupied. 

Limit of 
cost. 

Date of act. 

Statutes. 

Amount. 

Vol. 

Page. 

$1,250.00 

Mm 1 . 

2. 1889 

25 

940 

*1,250.00 


20,000.00 

Mar. 

3, 1891 

26 

952 

20,000.00 


1,500.00 

June 

11,1896 

29 

416 

1,500. on 


600.00 

July 

1, 1898 

30 

599 

* 600.00 


172.00 

July 

7, 1898 

30 

660 

172 00 


70,000.00 

July 

29,1914 

38 

564 

9,000.00 



Juno 

12,1917 

40 

111 

10,000.00 


60,000.00 

May 

30,1908 

35 

485 

20.000.00 

1913 


Mar. 

4,1909 

35 

958 

40, 000. 00| 

65,000 00 

May 

30, 1908 

35 

485 

20,000.00 1912 

15,000.00 

Mar. 

4,1911 

36 

1383 

60,000.00 


200.000,00 

Jan. 

13. 1885 

23 

282 

100 000 0018SS 

5, 000.00 

Aug. 

4, 1886 

24 

224 

5 (HH iK) 


2.873.3SI 

Oct. 

19. 188-8 

25 

56S 

2.873.3S 


1,000.00 

Mar. 

2, 1889 

25 

908 

1 0.M (Ki 

1905 

ioo, ooo. oo; 

June 

2S.1902 

32 

426 

25.000.00 


Mar. 

3, 1903 

32 

1090 

75,000.00 


5.000 00 1 







.... 

6.000 00 

Mar. 

4.1911 

36 

1383 

6,000 00 

1918 

50, 000. 00 

I eb. 

28 1916 

39 

19 

500 00 


i 

July 

1, 1910 

39 

269 

10,000.00 



Juno 

12, 1917 

40 

111 

39,500.00 


50,000.00 

Mar. 

4.1911 

36 

13S3 

10.000.00 

1916 


June 

23,1913 

38 

13 

25 000 00 


i 

Aug. 

1. 1914 

38 

614 

15. 000.00 


65,000.00 

do 

38, 

C14 

7,500.00 



✓ I 

July 

1,1916 

39 

209 

5,000.00 


1 

June 

12, 1917 

40 

111 

40,000 00 


12 000 00 

Aug. 

31, 1852 

10 

88 

12 000 (Ki 

IS>7. 

13.000.00 

Aug. 

4.1854 

10 

561 

13,000.00| 


5.000.00 

June 

30.1906 

34! 

790 

5.000.00 

[90S 

140,000.00 

May 

30, 1908 

35 

4S7 

35. 000. 00,1914 


Mar. 

4,1011 

36 

13S3 

50,000.00 



Aug. 

24,1912 

371 

425 

20,000.00 



June 

23, 1913 

38 

15 

35.000.00 



Remarks. 


Transferred from 
Lighthouse 
Board. 


Contract not 
awarded for 
building. 


Contract not 
awarded for 
building. 
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Division B. — Statement of expenditures for building {construction and annual repairs , etc.) and sites f showing outstanding obligations and balances , 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) — Continued. 


No. 


1552 

1553 

1554 

1555 
1555 
1557 
155S 
1559 
1553 

1561 

1562 


Expenditures 


Bull lings. 


Sites. 


Outstanding obligations. 


Extensions, 
Construction aliei uioii'. 

etc 


Ani’iel 

UJ UI:>, 
LlC. 


Total to Tone 
30. lJlx 


Cost. 


Date of pur- 
chase. 


$125 03 
=*•455 916 65 
+69,lo4 76' 
*9b,414 17 




103,090 03 


1 725 2 t 
1,154 93 
3 i,0u9 04 


47, 

70 

234 


125 09 
641 l'4j 
319 71 
424. 11' 


$1, 220 75 Jan. 7, 1832 
7,290 00 Julv 20,1917 , 
11,030 09 June 22,1910 
9.030 03, Feb. IS, 1933 i 
10,272 03 Mar. 33,1885 I 


39,595 03i 
42,533.43 
183 03 
*22,424 68 
*134,795. 51 


8 V 4 19 

75 31 

5,030 0) 10,829 04 

i 2,362 02 


3$. 

137, 


505 03 
429 62' 
25S 31' 
253 72 
157. 53| 


5, 530 03 
6,003.00 
7,500 03 


Sept. 28,1912 
Apr. 17,1911 
Nov. 19,1914 


2,000 03 Nov. 29,1852 
5, 000.001 Doc. 7,1909 


Remarks. 


Site. 

Building. 

1 Balances. 

1 






$11,585.03 

1 






1 


1 

1 


i:::::::::::::: 




S7, 433. 16 
350.00 

3,064.81 

1,113.57 

44,817.00 
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Division A . — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work , and 
other pertinent features. ( Associated with Division B by corresponding line numbers) — Continued. 


No. 


State and location. 


Legislate e authorizations. 


‘-3 | Title of building. 


Statutes 


Date of act. 


Project or object. 


1503 

Wallingford, Conn.| 

3 Post office 

.... May 30,1908 

35 




June 23.1910 

36 

1564 

Waltham, Mass...| 

13 do 

do 

36 

1565 

! Warren, Ohio ' 

19 do 

June 6 1902 

32 




June 30. 1906 

34 

1566 

Warren, R. I 

] .do 

Mar 4,1913 

37 

1567 

Warrensburg, M < . 

O dn 

.... June 30 1906 

31 




May 30,1905 

33 

1568 

Warrenton, \ a 

S .... do 

Tune 25 1910 

36 




Mar. 4. 1913 

37 

1569] 

Warsaw, Ind.. .. 

13 do 

do 

37 


1570 Washington, P. C Arlington bu.llr.- , 


37 STS Site. 



I Appropriations. 

Year occupied. 

Limit of 
cost. 

Date of act. 

jStal 

1 

1 

> 

tutes. 

© 

w 

PL, 

Amount. 

$60,000.00 

May 30.1908 

35 

485 

$15 000.00 

1913 

33,000.00 

Mar. 4.1911 

36 

1383 

80. 000 00 


115,000.00 

do 

36 

1383 

23 000 00 



Aug. 24.1912 

37 

425 

21 0‘»l -211 



June 23.1913 

38 

15 

10 000.00 



Aug. 1,1914 

38 

614 

28,948.80 



Mar. 3. 1915 

38 

829 

20.000 00 


45.000.00' 

June 28,1902 

32 

428 

15 000 00 

1910 

30,000.00, 

Mar. 3,1903 

32 

1090 

11.250.00 


1 

Mar. 3, 1905 

33 

1160 

18, 750 00 


^ 1 

I Mar. 4. 1907 

34 

1304 

30.000 0ft 


10,000.00 

j July 29,1914 

38 

5641 

10,000.00 

1 1 1 


7, 500 on 

; June 30.1906 

34 

795 

7,300 001913 

tw.ooo. on 

| May 30 1D0S 

35 

484 

20 000 00 



! Mar. 4.1909 

33 

93S 

45.000 00 

1 

12 000 00' 

Mar. 4 1911 

36 

1383 

12 000 Oft 


50, 000.00 

~ eb. 25, 1916 

39 

19 

10,000 00 



July 1,1916 

39 

2i9 

20,090 00 



June 12,1917 , 

40 

112 

20,000 00 


10, 000.00 

July 29.1914 

38 

564 

1 

10,000.00 

— 


Remarks. 


ite and bull ling 1.203/^.00 ■ 4,200,003 0J ... 


I 


1571 .. 

...do 

Build’n? Mipei 

■ Vug 

39 P93 

2j 

373 



1 \ l 1 g V’’!. l f t\ l 

^ eb 

15. i:il4 

33 

■»•> 



(d“i 11 izruuu 



1 


1572 .. 

...do 

Bine .0 o’ Jt uzi 1 ' - 

Tune 

20 1'7S 

22 

11 



mg and J lint- 

June 

lo 1-fcO 

21 

2*0 



in? ( Vuditoi a 

do 

21 

! 

260 



Building). 






J Mar 

3, lfeSl 

21 

436 


Building > 25 000 CK’ 


1 encing, grading, a p - 
proacbes 

Outbuildings for wagon 
house. 


Aug. 30,1*90 
leb. IS. 1903 

327 5*16. 5f I June 20.1S78 
15 732 7« I June 16, 1SS0 

20,000.0* I do 

Mar. 3.1881 
5,000.00 Aug. 5.1882 
I Aug. 7,1882 


26 373 25 000 00 1 .... 

31,' 22, 12.000.00; 


22 ll 1 327.536.50,1880 
22 1 230 15 732.70 

22 260 20 000.00 

21 436 5.000 00 

22 j 27 5 } 898 00 

22 314f 4,595 OO f 


Contract not 
awarded for 
building. 


No provision for 
building. 


Conti act in force 
for building. 

Site ^elected. No 
pr r ivi«o on for 
building. 

Funds transferred 
fiom appropna- 
tion “.’ational 
security and de- 
fense”* by Ex- 
ecutn e order 
Mar. 27, 1918. 

In south court- 
xaid, Treasury 
Building. 


to 

a 


g 

** 

o 

w 

H 

o 

H 

ft 

IS 

Ul 

G 

** 

ts 


ft 

G 

!> 

So 

O 

K 

M 

H 

fcs 

O 

H 


Division B . — Statement of expenditures for building (construction 
vlth notes as to surplus-fund deposits , and other features. 


and annual repairs , etc.) and sites , showing outstanding obligations and balances , 
(Associated with Division A by corresponding line numbers) — Continued. 


No. 


Expenditures. 


Buildings. 


Sites. 


Outstanding obligations. 


j Extension^, 
Construction alterations, 
etc. 


1363 

1564' 

15651 

1566 

1567! 

1568 

1569 

1570 

1571 

1572 


868,929 37 1 
"■*■57," 469*14 


I 


62,604 9S . 
37,157 76 . 


563,400 0), 

* 24, 774. oil 511,999 bill 


*333,493 001 


737,283 63 


Annual 

rerairs, 

etc. 


SI, 004 71 


4, 105 94 


1,161 61 


25,849 29 


Total to June 
30, 1918. 


Cost. 


809,034.08 { 


61,665 08 


63,766.30 
37, 157. 76 


563,400 03 
3o, 774 17 

1,093,625 9S 


S15, 000. 09 
9,000 03 
46,051 20 
14,047 47 
10,030 03 
7,472 35 
12,000.00 


1,000,030 03 


1 su e . 


Apr. 22,1909 \\ 
May 4,1911 
Oct. 17,1911 I.. 
Sept. 5,1907 .. 
June 8,1916 1... 
July 11,1908 .. 
Dec. 5,1911 .. 


;i: 


70 3X7 9'J/ DeC 24 > 1903 \ 
iO, 3o7. 2*> 1 ^j un0 25,1878 ,/* 


Building. 


8192.80 


327 00 
11,569 13 ] 

ii.ji., hi 

5, 391.20| 


Balances. 


858,948.80 


1,272 79| 
* ■ 1 ■! >• 11 


365.92 


Remarks. 


Surplus fund, June 30, 1918, $1,877.83. 

Surplus fund, June 30 1918, $2,063.02. 
Warrant mailed Apr. 15 1918. 


►d 

O 

W 

H 

§ 

ft 

td 


tS 

W 

a 

CO 

M 

ft 

Q 

g 

w 

►H 

H 

t=J 

O 

H 


K> 

-4 



Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features . (. Associated with Division B by corresponding line numbers ) — Continued. 


No. 



Legislate e authorizations. 


% Title of building. 


Date of act. 


1572) Wash Inert on. D C. 
It omul u l ' J ). 


Bureau of Engrnv- Aug. 5,1882 
mg and Punt- Aug. 7,1882 
mg (Auditor’s 
Building). Oct. 2,1888 

Aug. 30,1890 

Mar. 3,1891 


Aug. 5, 1S92 
Mar. 3, 1893 
Aug. 18,1894 

Mar. 2, 1S95 
June 6,1900 


Statutes 


Project or object. 


22 275| Paving 

22 3141 Re claims for change in 
brick. 

25 511 1 Additional land 

W mg at west end of build- 
ing. 

Complete purchase of site 
addition. 

Preservation and repair 

New boiler ulant 

Two additional stories on 
boiler house. 

Third stor v’ on boiler house. 

w mg and outbuild- 
ings. 


Limit of 
cost. 


Appropriations. 


Date of act. 


1573 . 


.do. 


Building, Biireiu 
oi I ngr a \ i n g 
end Pi l n 1 1 n g 
) 


June 6, 1902 
Mar. 3, 1903 

Apr. 18,1904 
Mar 4 l'ij7 
Aug. 24, 012 

<‘ct. 22.1913 ' 
M iv 2i, 1**14 
M tv 27, i s 
Vug 22,1*11 
Vi.’ 21,1.12 
M.r i.l »1 d 
Mil 4.1'ir, 


l 1 
374, 

953 1 

355 

577 

372 

210 

589 


4, 595. 
| 7,175. 

j 80,000. 

j 4,000. 

5,000. 

25.000. 
, 38,000. 

12 . 000 . 

, 215,000. 


422 Additional vault facilities . . 
1211 Additional land and build- 
ing for laundry and stable. 

22 Complete \aults 

130u Plans and specifications 

423 Lnl uveinent of power 

pi int. 

211 Repairs, etc 

37 * do 

31* Mte and muMing 

34 Limit in Ter-ed 

42* i on-Ntriict ion oi vaults, etc.. 

ho Limit umpired 

1U0 Extn excavation 

bo R. puli a to laundiy 


50,000. 

215,000. 

1G,000. 

5.000 

50,000. 


00| Oct. 
,00, Aug. 

| Mar. 
00 Aug. 
00 Mar. 

Aug. 
00 Mar. 

Mar. 
00 June 
00 June 
00, Apr. 

00 & 

00 Mar. 
Aug. 
Oct. 

00. May 

00 1 

.00^ 

00 

00 


2,1888 
30, 1890 

3. 1891 

5. 1892 

3. 1893 
18, 1894 

2, 1895 
3, 1903 
6, 1900 
6, 1902 

18. 1904 

28.1904 
3, 1905 
4, 1907 

24. 1912 

22.1913 

25. 1914 


Statutes. 


40.000. 
23,500 

2,150,000. 

150.000 

303.000 

2x0,000 

2,311. 

20 . 000 . 


157 J . 


.do. 


Butler Budding.. . Mar. 

Aug 


3. 1591 
1, 1.14 


Juno 12,1917 ^ 40^ 112 Remodeling toilet , 2,500. 00 1 June 12,1917 


Site and building 

3S 614 Elevator and stairway. 


275,000. 
J 7,000. 


oo 1 

00 

00 May 
00 Feb. 
00 Mar. 
00 Mar. 
50, Aug. 
(JOi June 
Oct. 
Mar. 

, ^Pt- 
00, Mar. 
■Vug. 


00 


27, 1903 
9, 1909 
4, 1909 
4, 1911 

24.1912 

23. 1913 

22. 1913 
4,1915 
8, 191G 
3, 1891 
1, 1914 


> 

Page. 

25 

511 

26 

374 

26 

953 

27 

355 

27 

677 

28 

372 

28 

210 

32. 

1039 

31 

589 

32 

422 

331 

22 

33. 

457 

33 

1161 

34 

1306 

37 1 

425 

38 

211 

38, 

379 


I 


1 

1 

35' 

319 

35, 

614 

35 

959 

36 

1383 

37, 

425 

3S 

15 

3S 

210 

38 

1140 

39 

803 

"*3S* 

*614 

40J 

112 


Amount. 


$7,175.00 

80,000.00 

4.000. 00 

5.000. 00 

25.000 00 

38.000 00 

12,000.00 

100 , 000.00 

215,000.00 

50.000. 00 

16.000. 00 

50.000. 00 

65.000. 00 
5,000.00 

50.000. 00 

40.000. 00 

29.500.00 


Remarks. 


250.000. 00 
146.304.40 

500.000. 00 
1,253,695.60 

375, COO. CO 

75.000. 001 

280.000. 00 
2,311.50 

20.000. 00 

275.000.00 

7,000.00 

2,600.00 


1914 


In part occupied by 
Public Health 
Service. 


Division 


r b —Statement of expenditures for building ( construction and annual repairs, etc.) and sites, shoving outstanding ' obligations and balances, 
vith notes as to si, plus-fund deposits, and other features. ( Associated v ith Division a by corresponding line numbers)- Continued. 



Expenditures. 

i 

NO. 


Buildings. 


Sites. 

Outstanding obligations. 

( 

1 

i 

i Remarks. 

Construction. 

Extensions, 

alterations, 

etc. 

Annual 
repairs, t 
etc 

Total to June 
30, 1918. 

i 

Cost. 1 

Date of pur- 
chase. 

Site. 

Building. 

1 

Balances. J 


1573 

1574 

*=82,484, 653 96 

§48,741 SO 
9,171 50 

$567 0J 
15, 75S 31 

^ $2,533,992 76. 
24 <PQ 81 

$336,512 43 • 
275 000.00 

fOct. 20,1908 
(June 14,1910 
Mai. 5,1891 

1 

\ ! 

1 i 

1 S796.00 1 

[ 1 

$25,462.20 

Surplus fimd, June 30, 1918, $1,115.14. 

Surplus fund, June 30, 1918, $1.50; cost of site 
includes building. 


* tf.a oi 

• 1 



, i 
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Division A. — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features . ( Associated with Division B by corresponding line numbers) — Continued. 


No. 


State and location. 


Title of building. 


Legislative authorizations. 


Date of act. 


Statutes 


Vol. 1 

Page. 

38 

25 

39 

19 

40 

112 

11 

93 

1 34 

775 

, 35 

545 

36 

698 

1 

i 

| I 

i. ■ 

31 

i 

1137 

32 

1037 

34 

1307 ) 

36 

717 

3S 

15 

39 

270* 

32 

1212 

32 

1039 

36 

699 j 

1 

37 1 

SSO^ 

37, 

8841 


Project or object. 



Appropriations. 

Limit of 
cost. 


Statutes. 


Date of act. 

> 

§ 

cn 

Amount. 

$1,494,104.00 

June 23,1913 

38 

25 

$150,000.00 

175, 000. 0C 

Feb. 28,1916 

3S 

19 

600,000.00 

68,000.00 

June 12,1917 

40 

112 

987, 104.00 

50,000.00 

Aug. 18,1856 

11 

93 

50,000.00 

8, 000. 0C 

June 30,1906 

34 

790 

8,000.00 

2,500,000.00 May 30,1908 

35 

491 

2,500,000.00 

! 200,000.00 June 25,1910 

36 

780 

30,000.00 

| Mar. 4,1911 
100, 000 00 Oct. 6, 1917 

! 

! ! 

' 35,000.00 Mar. 3,1901 

36 

1384 

130,000.00 
100,000 00 

35,000.00 

31 

1137 

, 1,000.00 

Mar. 3, 1903 

32 

1037 

1,000.00 

75,000.00 

Mar. 4, 1907 

34 

1307 

75,000.00 

June 25,1910 

36 

717 

15,000 00 

15,000.00 

2-5,000.00 

June 23,1913 

38 

15 

25,000.00 

400,000.00 

Mar. 3, 1903 

32 

1 

1039 

1 

400,000 00 

5,000.00 

do 

32! 

1039 

5,000.00 

2.596,000.00 

Aug. 1,1914 

38 

614 

40.000. 00 

Mar. 3, 1915 

38 

829 1,500,000.00 


Feb. 28,1916 

39 

19 

300,000.00 


July 1,1916 

39 

269 

756,000.00 

5,000.00 

Aug. 1, 1914 

381 

614 

5,000.00. 


Remarks. 


1575 


Washington, D. C. 



Central heating, 
lighting, and 
l*n\tr r*l‘vif f..i 
public building.- 

Customhouse 


Departments o f 
State , Justice, 
Commerce, and 
Labor. 


June 23,1913 
Feb. 28,1916 
June 12,1917 


Aug. 18,1856 
June 30,1906 
May 30,1908 
June 25,1910 

I Oct. 6,1917 


Mar. 28,1918 


Building or buildings. 

Limit increased 

do 


1579 


Hygienic Labora- Mar. 3,1901 
tory. I Mar. 3,1903 

1 Mar. 4,1907 

June 25,1910 
June 23,1913 

July 1, 1916 


Interior Depart- Mar. 3, 1903 

men t offices. do 

I June 25,1910 


Mar. 4,1913 

National Archives do 

Building. 


Site and building 

Extension, etc 

Site 

Designs and estimates for 
buildings. 

Extension and repairs to 
buildings on squares 226 
and 228. 

Above authorization made 
available for square 227 
also. 

Laboratory 

Additional 

Additional building and 
grading. 

Grading and retaining wall. 
Additional building for re- 
search work'. 

Unexpended halanee here- 
tofore appropriated reap- 
pronriafed and made 
available for buildings, 
fittings, and grounds. 

Site../. 

Plans 

Building (unexpended bal- 

anrr Of i p prr.pri i tion for 
s ih , if ii| i •! »{#■. .«f. i , fi« i y 

be used in connection 
with this building). 
Building on square 143, etc . J 
De-ira . aud eUinuto- fur 
hulldlupct^tlngSI, £00,000 


1858 


Government land 
fronting on Wa- 
ter Street. Con- 
tract in force for 
buildings. 


Special architects. 


quired for Hall 
of Records. 


Division B.— Statement of expenditures for building ( construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. ( Associated with Division A by corresponding line numbers)— Continued. 


— 




Expenditures. 






No. 


Buildings. 


Sites. 

Outstandingjohligations. 

41 

Remarks. 


Construction 

Extensions, 

alterations, 

etc. 

Annual 

repairs, 

etc. 

Total to June 
30, 1918. 

Cost. 

Date of pur- 
chase. 

Site. - 

Building. 

Balances. 

- 

157; 

157( 

157; 

$413,824 fic 
Ki Ms ]'. 

81,077 96 

S7, r>u mi 
81,541.67 

""filjiif 13 
39,501.35 

$413,824.68 

97,331.03 

202, 120.99 

$5,500.00 

2,459,831.08 

Oct. 23,1856 
/Jan. 15,1910 
\May 3,1911 

I 

$1,289,792. 58 

139,696.51 

$33,486.76 

7,683.86 

Deficiency, $40,000. 

157? 

157E 

158C 

*35,925.00 

2.505,736.94 

2,026.30 

113,555 01 

7,639.41 

277.44 

157,119.42 

2,506,014.33 

2,026.30 

303,493.80 

/Sept. 23, 1903 
\July 24,1906 

1 

48,224.48 

1, 337. 24 
/ 56,506.23 

i\ 42,033.58 

1 2,973.70 

VBalance $56,506.20 amount remaining on 
/ account of Hall of Records site. 
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Division A. Statement of legislative authorizations and appropriations, with notes relative to the acouisition of sites the nrnnreo* *r a 7 j 
other pertinent features. (. Associated uith Division B by corresponding L S ° f ** and 


CO 

to 


No. 


1581 

1582| 

1583 

1584! 


State and location. 


Washington, D C. 


..do. 

..do. 


Title of building. 


Patent Office 
Building. 

Post office (an- 
nex). 

Post office 


Legislative authorizations. 


Date of act. 


Mar. 14,1913 37 883 


Mar. 3, 1903 

, May 30,1908 
I Mar. 4, 1909 


Statutes.] 


.do. 


Treasmy Buildup 


| June 25,1910 
1 June 23,1913 j 

June G, 1900 1 
Mar. ?, 1901 
Mar. 3.1903 
Teb. IS. 1904 
Mar. 4, 1907 


1685, 


1211 


533 
1 1069 


Project or object. 


Technical engineering serv- 
ices for preparation of 
plans and estimates. 

Additional land 


Site 

Unexpended balance of site 
appropriation may be 
used in preparing plans 
for building. 


Limit of 
cost. 


$5,000.00 

400.000. 00 

500.000. 00 


I 


1 

— do 

1 34 


Aug. 5,1909 

3b 

1 

Feb. 25,191(1 

3(>' 

36' 

1 1 

, June 25,1910 


- -do 

36 

1 

! Mar. 4,1911 

• 36 

1 

1 

( Aug. 21,1912 

Oi 

! 

1 

June 12.1Q17 

i 

j 40 

1 1 

, Treasury Bmld- , 

| . .do.... 

i Sept 27,1917 

40 

1 43 

i 1 mg annex. 

i ! 


Cost to 1869 

5911 Boilers, plumbini 

1012 Plumbing, etc... 

1090| Ventilating appai 

22 , . 

1305 I vi . ■ ,.i. 

•■■i.l »' m .«*. II . .-I..., 1 
1303J Repair of east froi . 

12L Repaid, alteration, m... 

204j Ice plant 

707 J ire-alai m system . ..." * 

70s Special repaiis 

1293, do ;;;■ 

425 To piy amount found due 
| in conne-tion vmh spe- 
dal repairs. 

112 New roof and remodeling 
I fourth floor. 

112i Changes in cash 10 -im, etc 
2j5' Building on Government 
land, northeast corner 
Pennsylvania Avenue 
* and Madison Place. 


Ift io- 


|s mm ihi 


4U,l 


2d 

lsO,C 

48,4 


45, 000. 00 

10,000 on 


Appropriations. 



1 



" *§ 


Statutes 


a 





3 

Date of act. 



Amount. 

o 

o 


o 

§> 

c3 


§ 


> 

to 



0 





3 Mar. 3, 1905 

33 

1161 

$400,000.00 


May 30,1908 

35 

487 

500.000 00 

1011 

June 25.1910 

36 

7»: 

1 I'll, (nl 'hi 

Mar. 4, 1911 

36 

1 ‘.•'1 I.5I.O. ( Ini 


Aug. 24,1912 

37 

• »- 

.VI 1 ). il.M . ; 


June 23,1913 

I 

38 

1j 

| 95,>, 0JU. 00 

J 

.1 . | 

• i. 

* • • ' ■ • 


■ 

' 1 \ 

1 . . . « H i n i 

1 

• >U. |w, I'iiU 



2I.IHIII (III 


1 , l«Hl a 

I i 

l ii- 

lv IHIII im 


1 ,\ 0 1 
1 1 , , 

_ ' 

! 



1 

, i eb. 25,1910 

36 

204] 

5^500. OOl 


June 25,1910 

3G 

7o?; 

2' 256. 00| 


[ Jan. 25,1910 

36 

7081 

icn'nnn 


Mar. 4,1911 

36 

1293 

■ „ ■ , . 


Aug. 24,1912 

37 

425 

, 


June 12,1917 

40 

112 

‘ ■ 


• 





Mar. 28,1918 

40 

1 

466 

1 

500,000.00. 

... ( 


Remarks. 


Square 324, rear 
Post Office De- 
partment. 

D. H. Burnham & 
Co., architects. 


Government reser- 
vation. An ef- 
fort will he made 
later to obtain 
the legislate eref- 
erences prior to 
1869. 


awarded for 
new roof, etc., 


for annex. Cass 
Gilbert, archi- 
tect. 


3 

§ 

§ 

s 

ta 

CO 

I 

§ 

m 

o 


Q 

W 


Q 

HI 


Division B. — Statement of expenditures for building (construction and annual repairs , etc.) and sites , shoving outstanding obligations and balances , 
v noUs us +n surplus-fund dt t 0 sits, end otl u' fiuturcs. (Associated 1- ith Division A by corresponding line numbers) — Continued . 


Expenditures. 


No. 


Buildings 


Sites. 


1 


Outstanding obligations. 1 


Construction 


Extensions. 

alterations, 

etc. 


Annual 

repairs, 


Total to June 
30, 1918 


Cost. 


Date of pur- 
chase. 


Site 


Building. 


Balances. 


Remarks. 


S 

Hi 

0 

w 

H 

§ 

1 

K 

en 

a 

3 

w 

s 

B 

a 

o 


1581 

1582’,. 


I 


S3, 579 18 


1583.^3,034,530 S2> .. 
1581' *6, 470, 030 8b| 
1585' 110,914 74' 


793 2’s 1,173,754 68 


83,579 18! 

3,034,530 82 
S, 401, 638 84'. 
110,914 741. 


$395,000 ODfjg- 2 |; llof }• 


450,189 00 


Jan. 15, 1909 


SI, 120, 146.501 


867,000. 00 


Surplus fund, June 30, 1918, 8280 18 
Deficiency, ?731 061.24 


O 

M 

i— i 

i=! 

o 

H 


CO 

CO 



Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. ( Associated with Division B by corresponding line numbers) — Continued. 


No. 


State and location. 


Title of building. 


Legislative authorizations. 


Date of act. 

Statutes. 

Project or object. 

Limit of 
cost. 

Date of act. 

Statutes. | 

■3 

> 

d 

S? 

P4 

3 

> 

<0 

9 

Atig. 4, 1854 








July 1, 1916 

"39 

269 

New roof and skylights 

$3,500.00 

July 1,1916 

39 

269 

Mar. 4,1913 

37 

874 

Site and building 

55,000.00 

Mar. 3, 1915 

38 

829 






Feb. 28,1916 

3£ 

19 




, 


June 12,1917 

40 

112 

June 25,1910 

36 

689 

Site 

10,000.00 

Mar. 4,1911 

36 

1384 

Mar. 4,1913 

37 

871 

Building 

60,000.00 

Mar. 3,1915 

38 

829 






Feb. 28,1916 

3£ 

19 






July 1,1916 

39 

2G9 






June 12,1917 

4C 

112 

June 25,1910 

36 

6S9 

Site 

10,000.00 

Mar. 4,1911 

36 

1384 

Mar. 4, 1913 

37 

871 

Building 

80,000.00 

Mar. 3,1915 

38 

829 






Feb. 28,1916 

3£ 

19 






July 1, 191G 

39 

269 






June 12,1917 

40 

112 

1 do 1 

37 

875 

Site and building 

60,000.00 

July 29,1914 

38 

564 

1 




June 12,1917 

40 

112 

June 30,1906 ' 

34 

780 

do 

75,000.00 

June 30,1906 

34 

793 

May 30,1908 1 

35 

522; 

Limit increased 

35,000.00 

Mar. 4,1907 

34 

1304 

June 25,1910 1 

3b 

678! 


30,000.00 

Mar. 4,1911 

36 

1384 



1 



Aug. 2‘, 1912 

37 

425 

June 6,1902 

32 

319, Site and building 

60,000.00 

June 28,1902 

32 

428 

Mar. 3,1903 , 

32 

1205 

Limit increased 

20,000.00 

Mar. 3, 1903 

32 

1090 






Apr. 28,1904 

33 

457 






Mar. 3, 1905 

33 

llbO 






June 30,1906 

34 

699 

Mar. 4, 1913 \ 

37* 

S75 1 

Site and building 

80,000.00 

Julv 29,1914 

38 

564 

I 





July 1, 1916 

391 

269 

1 


1 



Juno 12,1917 

40| 

112 

June 6,1902 


317 


135,000.00 

June 28,1902 

32 

428 


32 | 




Mar. 3, 1903 

32 

1090 

■ 


1 



Apr. 28,1904 

33 

457 

Juno S, 1903 


31S 


150,000.00 

June 28,1902 

32 

428 

l 

32j 

| 



Mar. 3, 1903 

32 

1090 

| 


| 



Apr. 28,1904 

33 

457 






Mar. 3,1905 

33l 

1160 


Appropriations. 


Amount. 


Remarks. 


1586 1 

1587 

1588 

15S9 

1590 

1591 

1592 

1593 

1594 

1595 


Washington, D. C . 

Washington, Ga... 
Washington, Ind. . 

Washington, Iowa. 

Washington, Mo. .! 
Washington, N.C. [ 

i 

Washington, Pa. . i 

WashingtonCourt ! 
house, Ohio. 1 

Waterbury, Conn . 
Waterloo, Iowa. . . 


Winder Building. . 


Post office 

do 


$3,500.00 


do. .. 


couithouse. 


.do.. 

.do. 


courthouse. 


6,500. 

500. 

40.000. 

10.000. 
1 , 000 . 

24.000. 

25.000. 

10.000. 
10 , 000 . 
10,000 

35.000. 

30.000. 
5,000. 
6,500. 

20 . 000 . 

18,000. 

35.000. 

50.000. 
37,01*). 

15.000. 

15.000. 

10 . 000 . 
20 , 000 . 
20 , 000 . 
18,000. 

5,000. 

57.000. 

45.000. 
33, 750. 
5b, 250. 

35.000. 

37.500. 

15.000. 

62.500. 


1918 


1917 


1913 


00 
00 
00 
LOO 
LOO 
00 
00 
00 
,00 
00 
00 
00 
00 
00 
00 
00 
00 
00 
00 

.0019061 
00 
00 
00 
00 
00 
00 
00 
00 
00 
00 
00 
00 
00 
001 


Transferred Irom 
War Depart- 
ment. Occu- 
pied by Auditor 
of Treasury for 
War Depart- 
ment.. 

Contract in force 
for building. 


1905 


1905 


Contract not 
awarded for 
building. 
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Division B. — Statement of expenditures for building ( construction and annual repairs , etc.) and sites, showing outstanding obligations and balances, 
v ith notes as to surplus-fa-d depots, and other features. (Associated uith Division A by corresponding line numbers) — Continued. 


Expenditures. 


No.; 


Buildings. 


1586 1 
1587 
158S] 
1589 
1590| 

1591 

1592 

1593 

1594 

1595 


Construction 


Si 4, 419 
46,945 
51,078 

*124,905 

*59,097. 

214 

*94,974 

*131,481 


Extensions, 

alterations 

etc 


Annual 

repairs, 

etc. 


Total to June 
3U, 191 S. 


8325 00 816, 1"3 SO 817,0^5 80'. 

14, lio 00' 

910.34 4~, 8^6 31i 

S35 46 51,911 36' 

75.001 

3,770 56 128,6-6 22 

5,744 37 64,841 58! 

, 214 50! 

15,777 41 110,752.271 

10,454 52 141,935 911 


Sites. 

Outstanding obligations. 


Date of pur- 
CosI - chase. 

Site. ^ Building. 

1 

Balances. 


i 


1 §4,000 00 Aug 3,1915 

, 5.340 00 No \ 16,1911 

' 10,000 00. June 29,1911 

! 5,500 00 Dec. 5,1917 

, §29,997 86 


1 7,930 16 

§5,123 87 

.......... j 800 00 

28,121 10 
20,925.00 


15,020 83! Apr 1,1909 

1 18,050 02. Nov. 4,1903 

! 15,000 00 Feb. 6,1915 

1 40,025 141 Jan. 9,1903 

1 18,518 611 Dec. 17,1902 

; 



I 

64,785.50 

I 

I 



Remarks. 


Surplus fund, June 30, 1918, §2,575. 
Deficiency, §1,416 86. 
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Division A. — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites , the progress of the work , and 
other pertinent features. (Associated with Division B by corresponding line numbers ) — Continued. 


Co 

Ci 


Legislative authorizations. 


No. 

State and location 

1 . 

1 

\'t 

is 

i ° 

Title of building 

Date of act. 

Statutes 

| Project or object. 

1 



. 1 

O i 
> 

o 

to 

a 

fb 

1596 ' 

Waterloo, X. Y. . 

36 

Post office 

. Mav 30,1908 

35 

535 

| Site 





June 25,1910 

36 

707 

Unexpended balance at 








Hornell, N. Y., made 








available hereunder. 





do 

36 

691 

Limit mcieased 

, 




Mar. 4, 1913 

37 

872 

Building 

1597 ( 

Watertown, X. Y. 

32. 

. ...do 

. June 30,1906 

34 

785 

Building, etc.; sale of old 
' 1 . * ■ , s 





Mav 30, 190S | 

35 

522 

■ * . 1 , 

Limit increased 

1598 

Watertown, 

2 . 

do 

. June 30,1900 

34 

781, 

Site and building 

1 

S. Dak. 



' i 




1599 

Watertown, Wis.. 

2 . 

do 

do 1 

34 

784 

Site 

1 




May 30,1908 , 

35 

52S 

Building 

1600 

l 

Watei Valley, M isn. 

4 

i 

. .do 

Mar 4, 1913 1 

37 ' 

875 

Site and building. 

1601 

Wateiville, Me 

.3. 

do 

May 30, 19uS 

35 

530* 






Teb 25.1910 

36 

207 

\d*1i!inri'l lmd within 








1 mm, <‘J, (!!■). 

1602 

Waukegan, 111 

10. 

— do 

June 30, 19 "6 

34 

779 

Site and building 





May 30, 19uS 

35 

521 

Limit inei eased 

1603 

Waukesha, Wis . . . 

1 . 

.. .do 

June 30,1906 

34 

784 

Site 





May 31,1908 

35 

537 

Limit increased 





Julie 25,1910 

36 

6S4 

Building 

1604 

Waupun, Wis 

6 . 

....do 

do 

36 

693 

Site 


Appropriations. 


Statutes. 


Limit of 
cost. 


$ 10 , 000.00 

9,000.00 


Date of act. 


May 

June 

Mar. 

Feb. 

July 


11 , 000 . 00 ! 

55.000. 00: 

77.000. 00 June 

Mar. 
798. 35 

23.000. 00 Mar. 

90. 000. 001 June 

Mar.' 

Mar. 

8,000.00, June 

05.000. 00! May 

Mar. 

30.000. 00 July 

Feb. 

I June 

120.000. 00 May 

I Feb. 

1 Mar. 
i Aug. 

I June 

75.000. 00 June 

20.000. 00 Mar. 

Mar. 

Aug. 

June 

10.000 00 June 

15.003.00 May 

75.000 00 Aug. 

June 

5.000. 00, Mar. 


30,1908 | 
25,1910 . 
3,1915 1 
28, 191G 
1,1910 , 

30, 190G | 
4, 1907 


4,1909 
30,1906 
4,1907 
4, 1909 
30,1900 

30. 1908 
4,1909 

2D, 1914 

28. 1910 
12,1917 

30. 1908 

25. 1910 
4, 1911 

24. 1912 

23. 1913 
30, 1906 

4, 1907 
4,1911 

24. 1912 

23.1913 
30, 1906 

30.1908 

24. 1912 ! 

23. 1913 I 

4,1911 : 




Amount. 


488 

707| 

829 

19 

2G9i 


34 796 
34 1305 


Remarks. 


Contract not 
awarded for 
building. 


958 
794 
1305 
958 
796 
484 
3o! 95S 
38 504 


$ 10 , 000 . 00 .... 
9,000.00' 
20 , 000 . 00 ' ! 
10 , 000.00 
23,000.00. 


1 0, ooo. 00 iw Old post-office site. 

50. 000 00' I 
798.35! 

40, non 09 1 I 

20.000 on 1903 

45.000. 00. I 

25.000. 00 

Q nnn nniniol 


19 
112 , 
485 
207) 
36 1384 
37| 425, 
38 15, 

34 792 1 

34 1305 

36 1384 

37 426. 

38 15' 

34 796 

35 486 

37 426 

38 15 

36 1384, 


500. 

35.000. 

25.000 
9,600. 

70.000 
5,000 

10,400. 

25.000. 

30. 000. 

10 . 000 . 

5, 000. 

25.000. 

10 . 000 . 

15.000. 

35.000 

40.000 

5.000. 


'1913 


1914 


1914 


Contract not 
awarded for 
building. 


Wyatt •& Nolting, 
architects. 


vTo provisi< 
building. 


Division B. — Statement of t rpendifvrts for bvilding ( construction and annual repairs , etc.) and sites t shoving outstanding obligations and balances , 
with notes as to surplus-fund deposits , and other features. ( Associated uith Division A by corresponding line numbers) — Continued. 


Expenditures. 


Buildings. 


Sites. 


Outstanding obligations. 



Construction 

Extensions, i Annual 
alterations, repairs, 

etc. etc 

Total to June | 
30, 1918 

1596 

$237 50 

$42 40 

$279 90j 

159 

*100, 798 26 

4, 418 47 

105,216 73 

1598 

83,195 60 

2,615 59 

85,811 19' 

159f 

*61, 8*8 31 

3,556 17 

65,414 48 

1600 

100 00 

100 00 

1601 

*81, 894 69 

1,919 82 

83,814. 51 

1602 

*74, 737 30 

...... ... 1, 3o9. 35 

79,096 65 

1603 

1604 

*73,790 44 

1, 192 46 

74,982 90 


Cost. 


Date of pur- 
chase 


$19, 000 00 June 
15,042 SI I Apr 
3,050 01 Mar 
7,984 83 1 Sept. 
5,000 00 Apr 
31,000.0(1 
20,067 55! Nov 
24, 512 41 May 
3,400 00' Sept. 


2, 1911 
15, 1890 

11.1907 

19.1908 . 
29,1916 

5,1909 

11,1910 

30.1909 1 

25.1909 | 
3,1913 I 


Site. 

Building. 

Balances. 


$900. 00 

$53,862 50 


263 50 


!* ’ 




37,400.00 

\ 


f 



l 



1 




Remarks. 


Surplus fund, June 30, 1917, $3,490.89. 
Surplus fund, June 30, 1918, $3,505 31. 


B 

h* 

0 

S 

§ 

8 

H 

CD 

1 

3 

a 

3 

Q 


O 

M 

H-t 

H 

fcd 

a 

H 


co 




'dative to the acquisition of sites , the progress of the work , and 

es ponding line numbers) — Continued. 


Limit of 
cost. 


1 $50, 000. 00 June : 
7,000.00 Mar. 

30.000. 00 Apr. : 

Mar. 
June ; 
Mar. 

60.000. 00 May { 

June ! 
Mar. 

7,500 00 June i 

73.000. 00 May J 

Mar. 

Mar. 

5.000. 0C July i 

3.000. 00 Mar. 
52, 500. 0^ Oct. : 

July 

Juno 

73.000. 00 July 1 

July 
June 
7,500 00 Mar. 

63.000. 00 Mar. 

Feb. : 
July 
June 
7,500.00 May 

65. 000. 00, Aug. 

I June 

70.000. 00 Mar. 

1 Aug. 

I Mar. 

I Feb. : 

10.000. 00 June i 

60.000. 00 Mav J 

Mar. 


Appropriations. j 


Statutes. | | 

Date of act. 

Vol. 

Page. 

r- 

I 

rt* 


4,1911 

22.1913 

1. 1910 
12,1917 1 

29. 1914 , 

l,lyiG i 

12,1917 } 

4.1911 

3.1915 1 

28. 1916 I 

1. 1916 

12. 1917 
30,1908 | 

21.1912 , 

23. 1913 
4,1911 j 

1.1914 j 

3.1915 J 
23,1916 
30, 1906 ’ 
30,1908 I 

4, 1909 I 


40 112, 

36 1384; 
38‘ 829 
39 19 


35 13 

36 1384 
38 G14 

38 829 

39 19 

34 795 

35 483 
35 958i 


No provision for 
building. 

Contract in force 
for building. 


i 00 Site not selected. 

i no, : 
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Division B. — Statement of erpenditures for building ( construction and annual repairs , etc.) and sites } shov ing outstanding obligations and balances , 
u ith notes os to surplus-fund deposits , and other features. ( Associated v ith Division A by corresponding line numbers) — Continued. 
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Division A . — Statement c 
oti 


of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work , and 
ther pertinent features. ( Associated mth Division B by corresponding line numbers ) — Continued. 


Appropriations. 


1618 Wenatchee, Wash. 3< do 


1621 Westfield, Mass. . .t l 1 do, 


1622 Westplains, Mo ... | 14 . ... do. . 
1623* West Point, Ua. .| 4 do.. 



Legislative authorizations. [ 



Statutes 



Title of building. 






Date of act. 

! ® 

Project or object. 

cost. 



•3 





> 1 



Post office 

Mar. 3,1903 

32! 1206 

Site 

£8,000.00 

, 

June 30,1906 

34 777 

Building 

70,000.00 


May 30,1908 

3sj 529 

Site and building 

65,000.00 

do 

June 25,1910 

36 ( 688 

1 


60,000.00 

1 

1 do 

do 

36 692 

Site 

10,000.00 

, 

Mar. 4, 1913 

37 873 

Building 

85,000.00 


June 6, 1902 

32 319 

Site and building 

60,000.00 

| 

June 30,1906 

34| 773| Limit increased 

, 20,000.00 

i 

i 

1 

May 30,1908 1 

35 531 

Site and building 

I 1 

100,000.00 


do 

35 530 


75 ono 00 

I 

Feb. 25,1910 

36 207 

Additional for site within 

• Of yjyjyjt uu 

1 



limit, $7,500. 

j 

. ...do 1 

Mar. 4,1913 

37 STS 

Site 

7,500.00 

do ' 

do 

37 873 

Site and building. (On 

50,000.00 




State line dividing West 

| 

1 1 



Point, </u., and Lanett, 

1 




Ala.) 

I 

do 

June 30,1906 

34 7S3 

Site 

5,000.00 


May 30, 190S 

35 527 

Building 

50,000.00, 


Aug. 5, 1909 

36 121* 

Mu-. $_y.u0, viilmi limit ...| 

1 


Date of act. 


Mar. 3,1903 
June 30,1906 
Mar. 4, 1907 
May 27,1908 
May 30,1908 
Mar. 4, 1909 
Mar. 4,1911 
Aug. 1,1914 
Mar. 3,1915 
Feb. 28,1916 
July 1, 1916 
Mar. 4,1911 
Mar. 3, 1915 
July 1,1916 
June 12,1917 
June 28,1902 
Mar. 3,1903 I 
Apr. 28,1904 
Mar. 3, 1905 ' 
June 30, 1906 , 
May 30,1908 
Mar. 4.1911 
Aug. 24,1912 
June 23,1913 
May 30,1908 
Feb. 2.1,1910 
Mar. 4,1911 
June 23,1913 
Aug. 1, 1914 

July 29,1914 
Feb. 28,1916 
June 12,1917 


Aug. 24,1912 
June 23,1913 


32 

1039 

$8,000.001909' 


34 

791 

20,000.00 ■ 


34 

1305 

40,000.00 


35 

318 

10,000 00 


35 

485 

15,000.001912 


35 

958 

50,000.00 , 


36 

1384 

14,000.001916 


38 

614 

1,000.00 


38 

829 

30.000.00 1 


39 

19 

10,000.00 


39 

269 

5,000.00 

10,000.001918 


36 

1384 


38 

829 

1,000.00 


39 

269 

44,000.00 


40 

112 

40,000 00 


32 

428 

20,000 00 1907 


32 

1090 

15,000.00 


33 

457 

10,000.00 


33 

1611 

15,000.00 


34 

789 

20,000.00 


35 

486 

25,000 001914 


36 

1384, 

30,000.001 


37 

425 

15,000. 00 


38 

15 

30,000 00 1 


35 

48oj 

10,000.001914 


36 

2071 

7,500 00, 


36 

13841 

40,000.00 


38, 

38 

15] 

17,500.00 


615 

5,000.00 — No provision 
building. 

for 

38 

564 

10,000.00 — See Lanett, 

Ala. 

39 

19 

500.00 Contract 

not 

40 

112 

30, 000. 00 awarded 

building. 

for 

34 

795 

5,000.001913 


36 

1384 

30,000.001 


37 

423 

10,000.00 


38 

151 

10,000.00! 1 
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Division B . — Statement of expenditures for building ( construction and annual repairs , etc.) and sites , shoving outstanding obligations and balances , 
vdth notes as to surplus-fund deposits, and other features. ( Associated v ith Division A by corresponding line numbers) — Continued. 


Expenditures. 


No. 


Buildings. 


I 


Construction. 


i Extensions, 
alterations, 
1 etc 


Annual 

repairs, 

etc. 


I 

, Total to June 
30, 1918. 


-I 


1615 

*$68,632.06' 

1 $2,820 92 

1616, 

58,277.04 

4,633 02i 

1617 

44,254 491 

1 775 35, 

1618 

70,374 34’ 

1,097.60 

1619 

*64,903 2S 1 

1 7,SS7 16 

1620 

*78,938.39 

1, 144 43 

1621 

1622 

*57,500 00 

| 1,652 32 

1623 

115 00 

i 

1624 

*49,850 85 

1 3,672 91 


$71,452 98' 
62,910.061 
45,029.84' 
71,471.94' 
72,790 44’ 
80, 0S2 82 
59, 152. 32j 

m.’oo! 

53,523 761 


Sites. ! Outstanding obligations. 


T 


Cost. J 


$6,097 20 
6,590.00 

13.950.00 
10,000.00 
15,049.59! 
20,000.00 

17.500.00 

5.000. 00 

6.000. 00 

5,000.00 


Date of pur- 1 
chase. > 


Site. 1 


Jan. 21,1904 
May 10,1909 
Nov. 30,1912 
Aug. 2,1911 
Oct. 6, 1903 
Jan. 28,1910 
Oct. 18,1909 
Aug. 29,1914 
Apr. 28,1916 
Mny 20,1910 


i 

V 

r 


Balances. 


Building. 


$50.00 
64 75 
12,(1 .r, 










34,385.00 



Bemarks. 


Surplus fund Juno, 39. 1918. $172.96. 
Sdiplus fund, Juno 3.), 1918, $1,730.76. 
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Division A. — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. {Associated with Division B by corresponding line numbers ) — Continued. 


Legislative authorizations. Appropriations. 


1 

No. j State and location. 1 

•g ! 

Title of building. 



Statutes. 

1 



Statutes. 


2 

a 1 Remarks. 

0 

i 

j 

i 

X3 i 

th 1 

d 

o 

° 1 



Date of act. 

o 

. i Project or object. 

1 

(u 

cost. 1 

1 

Date of act. 

0 

k- 

0 

bo 

cS 

P4 

Amount. 

2 i - 

oS 

O 1 

* 1 

1625 Westpoint, Va 1 

3, 

Post office. . 


Mar. 

4,1013 

37* 

879 Site 

$5, 000. 00 

Aug. 

1,1914 

38 

615 

$5,000.00 

— No provision for 


1 







1 






1 building. 

lb26 Wheeling, W. Va.. 

1 

Post office, court- 

Jtme 

G, 1902 

32 

323 Site and building 

400,000.00. 

June 

28,1902 

32 

429 

125,000.00 

1907 Marsh & Peters, ar- 



house, and 

cus- 

Mav 

30, 190S 

33 

523 Limit increased 

20,000.00 

Mar. 

3, 1903 

32 

1090 

100, 000.00 

chitects. 



tomhouse. 


do 

33 

491i Advertising 

62.20 Apr. 

28,1901 

33 

457 

25,000.00 






July 

1,1916 

39 

2G9i Lookouts 

2,500.00 

Mar. 

3, 1905 

33 

11G1 

30,000.00 

Contract not 








1 


Juno 

30, 1906 

34 

G99 

90,000.00 

awarded for 










Mar. 

4, 1907 

34 

1305 

30,000.00 

1 lookouts. 

1 







1 


May 

30, 1908 

35 

482 

20,000.00 

1 





i 


j 



do 

35 

491 

02.20 

1 








1 


July 

1, 1910 

39 

2G9 

*> wm 


1627 j Wiclnta, Kans....| 

S 

FoM office 

and 

Mar 

3. 1SV, 

23 

34?! Site and building 

50,000. 00 1 

Mar. 

3, 1SS5 

23 

482 

r .u min Dii 

Is >11 


court hous* 1 


Mav 

2',188<> 

21 

69, Limit increased 

50, 000. 00 

May 

24,1886 

2' 

69 

11 nun hi 






July 

9, lxxx 

25 

2'6 do 

100 , 000.00 

July 

9. 1S8S 

2"> 

2*6 

"IH 1,1 II III mi 

1 





Aug. 

30, 1SJ0 

2o 

373 1 Completion 

s. 000. 00 

Aug. 30,1890 

26 

373 

8,000 00 

! 

i 




1 June 

30, 1006 

3 1 

77 J ' Extension, etc 

50, 000. 00 

June 

30,1906 

31 

790 

1 i,i ififi fifi 

1 'I'"' 





Mav 

2i\ 1 OS 

3 ': 

31S. Limit increased 

6,000.00 

Mar. 

4,1907 

3 

1305 

l ,,111111 mi 


1 







1 


Mav 

27, 1908 

3" 

318 

■, mm mi 

I 1 

1628 Wichita Falls, Tex. 

13 

Post office... 


May 

30 1*0S 

3"! 

532, Site and building 

50,000 00 

May 

30, 1908 

3"> 

186 

29.000.00 






June 

25, 191U 

3t 1 

679; Limit increased 

25, 000. 00 

Mar. 

4,1109 

3" 

9"S 

30, OW 0(1 

jl012| 








1 


Mar. 

4, 1911 

3- 

138 s 

25. 000. 00 


1629 Wilkes-Barre, Pa.. 

11 

....do 


Mar 

2 IS'** 

30 

9681 Site and building 

125, 000. 00 

Mar. 

3, 1899 

30 

1075 

50.000 00.1901! 





Mar. 

3 , V 01 

3l ! 

10. S; Limit increased 

25, 000. 00 

Mar. 

3, 1901 

1 31 

1195 

75,000.00 








t 



Mar. 

3, 1903 

1 32 

10"0 

25.000 00 


1630 Wilkesboro, X. C . . 

7 

Po-t ofliee 

and 

June 

25, lylO 

36* 

687 Site and building 

60,000.00 

Mar. 

4,1911 

1 30 

13S 1 

12.000 091917 



courthouse 




1 



June 

23,1913 

' 3S 

15 

10,0ml 11 O 


1 









Mar. 

3.1915 

, 3S 1 

1 g2 o 

30,000 09 








1 



July 

1, 1916 

1 39] 

] 209 

8,000 00 

1 

1631 ! Williamson, W Va. 

5 

TostoTue . 


.do ... . 

30j 

602 Site 

7,500.00 

Mar. 

4, 1911 

1 36 

1384 

7,500.00 

f Contract not 

, 




Mar 

i, 1913 

Oi , 

S73 Building 

50,000.00, 

Mar. 

3, 1915 

38 

829 

1,000.00 

1 awarded for 

I . 











! 



1 building. 

1632, W llharasport. Pa. 

1‘ 

( ourthouse, 

post 

\ug 

3 .1x^2 

22 

217 Site and building 1 

I 100 000.00 

Aug. 

7,1882 

1 22 

393 

50,000.00 1801 

i 


office, tic 


Juiv 

10, li>Su 

2’ 

14 Limit increased 1 

1 125, 000. 0J' 

July 

7,1884 

21 

l'.V 

25, 000 00 

1 

1 






1 

j 

1 

Mar. 

3, 1S85 

23 

482 

25,000.00 

; 

-1 






1 

1 1 


Mar. 

3,1887 

21 

511 

125,000.00 


1633, Willimantic,Conn. 

2 

Post office. .. 


Jum 

30, 1' 03 

31] 

778 Site and building 

50,090.00 

June 

30, 1906 

3 i 

792 

20.000 00 1911 1 





Mav 

30, 1908 

35* 

520, Limit increased 1 

25,. 009 00 

Mar. 

4, 1907 

3, 

1305 

30,000 00, 


‘ 








1 

Mar. 

4,1909 

35 

958 

25,000.00' 

i 
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Division B. — Stattmua oj expenditures for building \ construction and annual repairs, etc.) and sites , shoving outstanding obligations and balances , 
- i uith notes as to surplus-fund deposits , and other features. (Associated v ith Division A by corresponding line numbers ) — Continued. 


Expenditures. 


I. 


Buildings. Sites. 

No. 

j Outstanding obligations. 

Balances. 

' t 

Construction. 

! 

i 

Extensions, 1 
alterations, 
etc. 

Annual 

repairs, 

etc. 

Total to June r . 

30, 191S. | Lost ‘ , 

Date of pur- 
chase. 

Site. 

I 

Building. 

i 

1625 


1 

, S 5 000 00 

Sept. 23, 1915 
Max 21,1903 
Mar. 14,1886 
Mar. 6, 1909 
Dee. 13,1901 
June 22,1911 
Oct 28, 1911 
/Sept. 25, 1884 
\Jimo 1,1887 
Oct. 26.1907 



! 

1626 *$327, 929 09 

1627| *206, 20S 27 

1028 >-72,950 61 

1629, *109,235 46 

1639, 54,558 14 

1631, 185 00 

1632 ' *176,897.15 
1633 ' *64,268 36 

! 

) 555.971.36 

1 $14, 229 14 

51,733 IP 
4,618 58 
11,412.69 
463 93 

$342, ijS 23 92,085.31 

313,912.82i 1,560 98 

77,569.19 2,000.00 

120,648.15| 39,987.93 

55,022 07. 2,000.00 

185 00 6,500 00 

206,807.66| 45,774.07 

67,187.67! 10,046.35 



r;;*;;; 

$2,590.00 







$1,933.00 

1,511.86 

815.09 

J 

29,910.51 
2,919 31 

\ • 

il 

< l... 
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Division A. — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work , and 
other pertinent features. ( Associated with Division B by corresponding line numbers) — -Continued . 



j Appropriations. 

Year occupied. 

Limit of 
cost. ] 

1 

Date of act. 

Stal 

> 

iutes t 

i 

Amount. 

! 

5100,000.00 

Mar. 

4, 1911 

36 

1384 

$20,000.00 

1915' 


June 

23,1913 

38 

15 

30,000.00 



Aug. 

1,1914 

38! 

615 

45,000.00 

1 


Mar. 

3,1915 

38 

829 

5,000.00 


50,000. 00 

May 

30,1908 i 

35 

485 

17,000.00 

1912 


Mar. 

4,1909 | 

35l 

958 

33,000.00 


75,000.00 

Mar. 

3,1915 

38 

829 

20,000.00 




Feb. 

28,1916 1 

39 

19 

20,000.00 



July 

1,1916 j 

1 

39] 

i 

269 

35,000.00 


25, 000.00 

Aug. 

31, 1852 

1 

10 

87 

25 , moo 

185. 

3,500.00 

Mar. 

3,1853 | 

10 

202 

3, 500 00 


12,000 00 

Aug. 

4,1854 

10 

559 

12,000.00 

1,000.00 

Mar. 

3J837 | 

11' 

221 

| l.ooo.onj 


150, 000. 00 

Aug. 

7,1886 , 

2i 

224 

1 "A. IV.'I rr, 

Is. 

100,000.00 

Mar. 

3,1891 j 

26- 

952 

1" ! ,« 1 1 1 : ‘ 


50,000.00 

Mar. 

2,1895 | 

2S 

847 

50,000.00; 

1 

120,000.00 

May 

30,1908 , 

35 

482 

10,000.00 

1912 


Mar. 

4,1909 ^ 

35 

958 

80,000. 0!) 


l 

300,000.00, May 

30, 190S ! 

35 

490 

80.000 00 


1 

Mar. 

4,1909 

35. 

958 

]lu n ■ n» 


300,000.00 

Mar. 

3,1915 1 

38 

829 

200,000 00] 


i 

July 

1,1916 

39] 

269 i 

85,000.00] 



June 

12, 1917 

40 ! 

112 

135,000 00 


40,000.00 

Mar. 

3,1855 i 

10 

670 

50,500.00 

1801 

4,000.00 


1 

, . . .1 


824.00 


6,500.00 

Mar. 

3,1881 , 

21' 

417 

2,050.00 


824.00, 

Mar. 

3,1893 « 

27! 

573 

2,000.00 


1 

Mar. 

2,1895 | 

28 

914 

7,000.00 


2,050.00 

June 

11, 1896 | 

29) 

416 

1,200. On 


2,000.00 

Mar. 

3,1899 

30, 

13 

2 , 000.00 


7,000.00 

June 

23, 1913 

38 1 

IS] 

5,000.00 


1,200.00] 



, 




2,000.00 




1 



5,000. 00, 




1 




No. 


State and location. 


Title of building. 


Legislath e authorizations. 


Date of act. 


Statutes.) 


-* & 

O c3 

> | eu 


Project or object. 


Remarks. 


1635 

163b 


1637 


Williston, N. Dak. 

Willmar, Minn.. 
Willow, Cal 


Wilmington, Del . 


1639 


1640 


do 


Wilmington, N. C . 


..do. 


Post office . 


7 do., 

1, do., 


June 25,1910 

May 30, 190S 
Mar. 4,1913 


I 


Customhouse, etc. 


Post office and 
courthouse. 


Aug. 

Mar. 

Aug. 

Mar. 

Mar. 

May 

Mar. 

May 

Mar. 


31,1852 
3, 1S53 
4, 1854 
3. 1857 
3, 1SS5 
5, 1S90 
2, 1S9 5 
30, 190S 
4,1909 


36 687! Site and building.. 


June 25,1910 

Customhouse and L. ..do 

I appraisers’ stores ! 

I Mar 4,1913 , 

! ! 

6' Marine hospital. . .1 Mar. 3,1855 
1 ! do i 

i I I 


| Mar. 3,1881 i 
I Mar. 3, 1S93 , 
Mar. 2, 1895 
June ll,l8yb . 
Mar. 3, 1S99 
1 June 23,1913 ) 


35 530 do., 


37 1 873* do.. 


10 

io ; 

10 * 

U| 

25 1 
26 
2S 
35 

35 i 


87 

202 

559! 

221 

483 

100 

847, 

524; 

958| 


36, 707 


3oj 


417, 

573 

914 

416 

13 


do 

Continuation 

Completion 

Iron shuttirs, etc 

Site and building 

Limit increased 

do 

Extension, etc 

Additional land, S23,00U; 
within limit. 

Additional for land, 51,500, 
v illiin liiml. 

Bmldmis and additional 
land. 

Lumt increased 


Buildings 

Architects’ fees 

Site 

Transferred from marine 
hospital, Galena, 111. 

To protect title 

Sewer, etc 

New ward 

Isolation ward 

T a mdry budding, etc 

Mi-dr il o ivi quartors... 


Site donated. Con- 
tract in force for 
building. Bliss 
& Faville, archi- 
tects 


Buildings on old. 
customhouse 
site. Contract m 
force for building. 

Contract not 
a w a » d e rl for 
medical o'l.tvi."’ 
quarters. 


Dimsio.n B — of trj'tnfhtvr 

* ith nntts <>s to s'lrpl'^-f 1 1 d 


as for butlditiQ (construction and annual repairs, etc.) and sites , shouina , 
denuS'ts, end other ftdtv as. (Associated mth Division A by corresponding 


'-rations and balances, 
Continued. 


Expenditures. 





Buildings. 


bites. | 

Outstanding obligations. 


Remarks. 


Construction. 

Extension*, | 
alterations, 
etc. | 

Annual 
re] airs, 
etc. 

Total to Jtme 
30, 1918. 

1 

Cost. 

1 

Date of pur- 
chase. j 

1 

1 

Site. | 

i 

] 

Building. 

Balances. 





1 

1 

§■1,497. 19 


810,000. 09 

1 

1 

1 


Surplus fund, June 30, 1918. $137.05. 


1634 

**^9,862 95 


$91 369 05 
43,153 90 
4s 059 49 






1635 

1635 

-41 S00 61 
4s, 050 40 
•37,596 00 

1 

1.353 32 

7,500. 00 ( 

Oct. 28,1914 
May 29,1853 



$23,408.31 

$3,541.29 



1637 

...... ] 

33,191 54 

76, 7S7 54 

3,500 01 






1635 

1639 

164j! 

*209.330 03 

1 

317,790 50 

I 

S93.4S2 

23.997.70 

1 

1 

3SG 820 21 

317,790 50 

57,160 35 

14.000 00 
1,000 09 

14.280.00 

JlllJ 2 U, laJLU 
Apr. 16,1819 
Nov. 17,1845 
Jan. 20,1903 

} 

121,103 08 

87,356.42 



10,809 42 

29,368.35^ 

.7, 57a. 21 j 

67, 750. 00 
6,000.00 
'enn fin, 

July 9, 1910 
May 1, 1916 
Afav 17 1857 

1 


5,000.00 




*37,397 44 


Uj dUU UUj 

lVJLd V XiyXdKJt 
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Division A . — Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work , and 
other pertinent features. (Associated with Division B by corresponding line numbers) — Continued. 


No. State and location, i 

i 

1 

OT 

I £3 

Title of building. 

1 


Legislative authorizations. 

i 

Appropriations. 


1 

1 Remarks. 

Rate of act. 

1 Statutes 1 

Project or object 

i 

L S 0f Date of act. 

Statutes. 


•2 

3 

; 

1 

1 ^ 

; tO 

! g 

o 


! 

g ! 
> ^ 

S 

(k 

> 

i 

Amount. 

S 

3 

4> 


1641 Wilmington, N.C.i 

6 

Post office and 

Feb. 

4, 1887 

24 

378 

Site and building 

$200,000,001 Mar. 

3, 1887 

24 

511 

^Ti ( non in 

l* r d 




courthouse. 

July 

1, 1916 

39 

269, 

Lookouts 

2,500.00, Oct. 

2, 1888 

25 

508 

| II, 1 II HI INI 


■ Contract not 









| July 

1, 1916 

39 

269 

2, IHJ llll 


awarded for 














i lookouts. 

1642 do 


Rent of buildings. . 

Mar. 

3, 1915 

38 

829 

Temporary quarters and 

2,500.00 Mar. 

3, 1915 

38 

829 

2,500.00 





* 





moving expenses. 

July 

1, 1916 

39 1 

270 

1,200.00 






July 

1, 1916 

39 

270 


1,200.00 


I 





1643 do 

6 

"Wharf and ware- 



...... 








1885 

1 Used by Coast 



house. 




f 








i Guard and Cus- 







! 






i 


toms Services. 

1644 Wilmington, Ohio. 

6 

Post office 

Mar 

4,1913 

37 

875 

Site and build mg 

75,000.00 July 

29,1914 

38 

564 

12,500.00 


Site not selected. 









i July 

1, 1916 

39 

270 

1,500.00 









—J 


1 June 

12, 1917 

40 

112 

20,000 00, 



1645 Wilson, N. C 

2 

do 

May 

30, 19uS 

35 

53r 


60,000.00 May 

30, 1908 

35 

486 

20,000.00' 


Contract not 









1 Mar. 

4, 1911 

36 1384 

25,000.00i 


awarded for 









I Mar. 

3, 1915 

38 

829 

15.000.00 


building. 

1646 Winchester, Ky.. . 

7 


June 

30, 19ou 

34 

779 

do 

45,000.00 June 

30, 1906 

84] 

792 

20,000.00 1913 

Contract not 




May 

30, llVS 

OJ 

521 

Limit increased 

25,000.00 Mar. 

4,1907 

34 

1305 

25,000.00 


awarded for 




June 

25,1910 

30 

677 


30,000.00 Mar. 

4,1911 

36 

1384 

55,000.00 


additional story. 




Mar. 

4, I'll J 

37 

869 

Additional story, etc 

30,000.00 Mar. 

3.1915 

38 

829 

20,000.00, 



1647 do 

— 

Rent of buildings.. 

Mai. 

3,1915 

3S 

829 

Temporary quaiters and 

2,000.00 do. . , 

38 

829 

2;o00.00| 









l 

moving expenses. 

1 

1 






1648 Winchester, Mass. 

6 

Post office 

Mai 

4, 191J 

37 

Si 5 j 

Fite and building | 

75,000.00 July 

29,1914 , 

3S 

564 

20,000.00! 


Contract not 


1 







1 June 

12,1917 

40 

112 

45,000.00 


awarded for 

1649 Wmchestei , Tenn . 

3 


June 

25, 1219 

3o| 

1 

OSS , 


55,000.00 Mar. 

4,1911 

3G 

1384 

11.000.00 1915 

building. 




Mar. 

4,1913 

37, 1 

SbS 

Limit increased (site).* 

2,300.00 Aug. 

1,1914 

38 

615 

31,300.00, 










t 

1 Mar. 

3.1915 

38| 

829 

15.000.00 



1650 Winchester, Y a. . . 

7 , 

do 

June 

31,1900 

3l‘ 

7S1 

Site and building 

60,000.00 June 30,1900 

34, 

794 

12.000.001910 





May 

30, 19.1$ 

35 

523 

Limit inci eased 

5,000.00 Mar. 

4,1937 

34! 

1305 

33,000.00 

I 










f Mar. 

4,1909 

35 

958 

20.000.00 

1 


1G51 Windsor, Vt 

2 

Corn thouse and 

Aug. 

18,1850 

11 

93 

Site 

7,590.03' Aug. 

18, 185C ' 

11‘ 

93 

35.000.00 1858' 




post office. 

do 

11 

93 

Building 

25,000.03 Mar. 

3,1857 . 

111 

227 

44,000.00, 

i 





do 

11' 

93 

Architects’ fees 

2,500.00 July 

2, 1814 . 

13 

346 

10,000.00 






Mar. 

3,1857 

n: 

227 

Completion 

40,000.00! 

1 

1 





1 



do 

11 

227 

Architects’ fees 

4,000.001 


i 








July 

2. 1S64 

13* 

3461 Repairs to root 

10,000.00 


i 



J 
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Division A . — Statement of legislative authorizations and appropriations , with note3 relative to the acquisition of sites , the progress of the work , and 
other pertinent features. ( Associated with Division B by corresponding line numbers) — Continued. 


1 

I 

No. | State and location. 1 

j ! 

w 

'S 

tie 

a 

o 

o 

1 : 

Title of building. 

| 


Legislative authorizations. 



i 

Appropriations. 

i 

Year occupied. 

Remarks. 

1 

i Date of act. 

Statutes. 

I 

Project or object. 

[ Limit of 
cost. 

1 

Date of act. 

Statutes. 

i 

Amount, j 

1 

Vol. 

Page. 

il 

Page. 

1 

1652 Winfield, Kans. . . 

3 

Post office 

June 

25,1910 

3ti 

685 

Site and building * 

1 $75,000.00 

Mar. 

4,1911 

8«l 

1385 

S15, 000. 00 1916 



[ 








Aug. 

1,1914 

38 

015 

16.000.00 











1 

Mar. 

3,1915 

38' 

829 

44,000.00 



1053 Winnemucca,Xev. 

1, 

; do 

Mar. 

4, M3 

37 

875 


! 60,000.00 

July 

29, 1914 

38 

504' 

5,000.00 


Contract in force 


! 




i 




July 

1, 1916 

39! 

270 

5,000.00 


for building. 


i 

1 

i 






June 

12,1917 

40, 

112 

45,000.00 



1G54 V.'mona, Minn 

l 

Com tliouse and 

Mar. 

3. lS'o 

, 21 

l s 3 

Site and building 

103,000.00 

Mar. 

3,1885 

23 

485 

20. 000. 00 1S91 


| 


post office. 

Mai . 

2.1^9 

2”) 

853 

Limit increased 

50, 000. 00 

Aug. 

4,1880 

2*1 

224 

80.000.00 



1 



, Mar. 

3, 1891 

1 2» 

913 

Appioaehes, etc 

10. 000. 00 

1 Aug. 

30, 1890 

' 20 

374 

40,000 00 












! Sent. 30.1S90 

' 20 

507 

10,000.00 












1 Mar. 

3, 1891 

’ 20 

953 

10,000.00 



1655 Winston Silein 

- 

Pododue . . . . 

Mar. 

2, 1S9C 

I 30 

G‘79 

Site and buil ling 

50.0)0. 00 

Mar. 

3. 1M)9 

HO 

1076 

25,000.00 1907 


1 x c 



Mar. 

3. in.ii 

31 

in^v 

Limit inei eased 

10.0 JO. 00; .Tune 

6. 1900 1 31 

591 

25,000.00 






June 

30 1 .0 

1 ? ' A 

77 3 

do 

1 5 ,000. 00 

June 

30, 1900 

1 34 

7791 

1 5,000.00 






June 

2*. 1 9K> 

’ 50 


Extension and additional 

2"0. 090. 00 

, Mar. 

4,1007 

34 

13051 

I 10.000. 00 1915' 









land. 


1 Mu. 

4,1911 

1 3h 

138." 

! 50.000.00 






1 v c. 

21,1912 


42 

Changes, etc 


1 Aug. 

2L1912 

! 37 

420 

80,000.00 

i 


i 

1 








i June 

23. 191°. 

38 

I5j 

120,009.00 

i 

; 

1l 5G V'is,a-.set. Me 

o 

* i^rn ’ on e .n 1 

g. 

12 

V 

2 r 

G ite and building 

2.200.00 

i dug. 

12.18)8 

* 9 

20u 

2. 20 ». U0 1S70 




] i i o i e 

>i .i 

2 C 7 

1 1 

4-.0 

Rebuild 

23 .000.0). Mat. 

2,1867 

i 14 

4».0 

25,000.00 






' !•’ 

2\i'7) 

1 

S', 

Fmnituie 

3, "00.01 

\pr. 

20, 1870 

1 lo 

Si, 

3, 500. no 






T ,ft 

1M “i 

i 

297 

Forum", gia ling, etc 

1,0)1.00 

! Tulv 

15,1870 

lo 

295 

4,099 09 



i< 37 ol-u r n, Md" . . 

*, 

i O T .1 .* 

il i.e 

i l 

o 1 

7\ ] 

Site 

12.000.001 June 

30 130. 

31 

79‘ 

! 1 2, 000 03 1912 





M lv 

3'U 

u < 

52 u 

Building 

t 0 . 000 . 00. May 

30, 190-* 

35 

4^3! 

15,000 00 












1 Mar. 

4,1903 

35 

958 

45.090.00i 


1653 \Vooduui>,N J . 

1 

•1 1 .. 

Tl !.•_ 

25, i * I 

0*1 

o°n 

Site 

15,000.00, Mar. 

4, 1911 

30 

13S5 

| 15,000.00 


Contract not 




M.u 

4,H1> 

37 

872 

Building 

55,000.00 

Feb. 

28, 1910 

39 

19 

1 lo, 000.00 


awarded for 










Ji.lv 

1, 1916 

39 

270 

1 25, 000. 00 


building. 










June 

12, 1917 

40 

112 

20,000.00 



1059 Wood do.k. 111.. . 

11 

.d<» 

..do 

' 37 

S77 

Site 

17,000.00, July 

1, 1910 

. 39 

270 

10,000.00 


No provision for 










i Apr. 

17, 1917 

i 40 

5 

5, 000.00 


building. 

irro Wmi^o ]• Ya ... 

~ 

. . ..do 

.. .no 

37 

s:*i 

do 

t 5,009.00 

Julv 

29. 1914 

! 38 

564 

4.250.09 


Do. 

IGol Woo h\aid, <)kla.. 

2 

1 ost o \, e and 

.... do 

> 37 

877 

Site anl building 

110,000.00 


! 3« 

564 

8,000.001 





cou p t l4 (ij e 




i 



July 

1, 1910 

39 

270 

2,500 00] 












1 June 

12, 1917 

40 

112 

35, 000. OOl 
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Division B . — Statement of er pearl dares for building ( construction and annual repairs , etc.) and sites, shouing outstanding obligations and balances , 
vith note <? os to surplus-fund deposits , and other features. ( Associated nitli Division A by corresponding line numbers)— Continued. 


No. 


1652 

1653 

1654 

1655 

1656 

1657 

1658 

1659 

1660 
1661 


Expenditures. 


Buildings. 


Construction 


$61,303. 

125. 
*144, 580. 
*57,646. 

*30,457. 
*57, 807. 
65. 


Extensions, 

alterations, 

etc. 


5199,591. 73 


Annual 

repairs, 

etc. 


59b3.56 


22,249.32 

2,381.75 

18,893.64 

1,454.10 

6.35 


Total to June 
30, 1918. 


$62, 286. 67 
125 03 
166,830.04 

259,920.02 

49,350.89 

59,261.97 

71.35 


Sites. 


Cost. 


.1 


$ 11 , 000.00 
5,000.00 
15,350.98 
3,851.29 
48,250.00 
1,800 00 
10,076.53 
15,000.00 


Date of pur- 
chase. 


Outstanding obligations. 


Site. 


June 27,1912 
Apr. 3, 1915 
Apr. 6, 1886 
Feb. 18,1901 \ 
Apr. 28,1911 1/ 
June 20,1868 
Mar. 14, 1938 
Nov. 12,1912 


Jill -Tl U5. WX| j. 

4,000.00* July 23,1917 
10,000.00 Dec. 10,1917 


Building. 


$73. 75 


57.00 


305.00 


Balances. 


$49,875.00 


54,935.00 


35, 195.00 


I 

I 

Remarks 


Surplus fund, June 30, 1917, $2,623.14 
Surplus fund, June 30, 1918, $1,801.27 

Surplus fund, June 30, 1918, $250. 
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Division A.- 


- Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the ivork and 
other pei ti nent features. ( Associated with Division B by corresponding line numbers) — Continued. * 


No. i State and location. 1 -g | Title of building. 
'S 


K'f'3 Wrangell, Vlas’ a., 


Cusromliou'-p., 


1Cl * 6 do Post otik e 

16b/ Wjandotte. Muh. 2. ...do 

166S Wvtlieville. Va... . 9 do 


16b Q Xenia, Ohio 

1070 Yun\ton, S DiV.. 


6 do 

1 .. .do 


Legislative authorisations. 


I 


Appropriations. 


Statutes. 


1071 Ya*uo i’ll v Mi^s. S 


. . .u 


Date of act. 1 


Project or object. 


Limit of 
cost. 


Date of act. 


1662 1 Woonsocket, R. I 3 Post oTice 

1663 Wooster, Ohio 17 do 

16641 Worcester, Macs... 4 . . .do .. 


Mai. 3,1903 
June 30, 199 > ! 
May 30,19 os 
June 25. 1910 ( 

Mar 30.1908 
Tune 25, 1910 

Jan. 29. 1^7 
Feb. 10. 1691 
June 4 , 1 S97 
July 1, 1916 


l 


32 1203 Site 

34 731 Site and building ^90,000... 

3> 523 I unit mci eased 

36 678j do 

13 533 Site 

3o 6^2 Building 


24 

26* 

30 


370 Site and building. 
764 Limit in< leased . 


13 Transfer stamp lobby, etc.. 
39 1 270 Matl-ioiiveyi:ig macluaeiy. 


SI- soon. 

70,009 
10 , 000 
20 , 000 . 

10 , 000 . 

63,000. 

230,000. 
loO, 009. 
3.000. 
1,400 


Mar. 4.1913 

Miy 30.19)8 
Tune 25 lylo 

Mav 30,1908 
June 2"> 1910 

June 6 19 >2 
Mar. 3 19 >J 
Juiip 30 19 jt, 


37 875 Site and building .!.!! 


35 536 Sire 

36 6S3 Building . 


OOj Mar. 
00. June 
00 1 Mar. 
00' June 
I Mar. 
Of) 1 Mar 
00 Aug. 

1 June 
00 Mar. 
U0 ( Oct. 
(hi Mar. 
00 Mar. 
Aug. 

I Mar. 

' June 
1 July 


3. 1903 
30, 1906 
4, 1907 

25.1910 
4.1911 

30, J90« 
24, 1912 
23, 19H 
3.1SS7 
2.1SSS 
2, 1S89 
3, 1S'*1 
18, 1894 
2, 1895 
4, 1897 

1. 1910 


Statutes. 


I Amount. 


s 


32, 1039 

34 793 
31} 13051 
36 707 
3b[ 13S5 

35 


Remarks. 


^ I 


426 

15 


35 535 ^ite 

36 6S2 Building. 


32 321 Site 

32 lj»7 Bui id mg 

31 771 Limit in. lev-ed. 


. , • • • - - • • 34 779 Site and building. 
Vlay oU 19 «> 3 j 522 Limit inutjaLed .. . 


75.000. 00 

5.000.00 
CO. 000. 00 

10.000. 00 
i>5. ooo. on 

7,ono. on 
80 , on l.oo 
1,500.00 


40,0*10.01 

20.000.00 


July 29,1914 
June 12,1917 
Mav 30.1908 
Tune 23.1913 
Mar. 3, 1915 
May 30.1908 
Jime 23,1913 
Aug. 1,1914 
June 28,1902 
Mar. 3.1903 i 
Apr. 23.1904 J 
}far. 3, 1905 
June 30.19J6 1 

do ! 

Mar. 4,1907 I 
Mar. 4.1909 : 


24, 511 
25 503! 

23, 940 
20 953 

28, 37HI 
28 913' 
30, L 
39 270 j 


815,000.001912 

40.000. 00 , 

20.000. 09 
?' nnn nn 

‘.ii him mil 
III 'Mil Mil I II | 
111,111111 mi 
i , i till i i h i, 

■" ’ . • H H ». i h i Ivi" 
'nn, ihhi, n,i 

75. 000. 001 I 

50.000. 00.. 
50,000 00, 

50.000. 00' 

3, 000. 00i 
1,400 00, 


38 564 
40 112 

35' 489 
3S 15) 
33 829, 
35| 489, 
38 15 

38 615' 
32 429 

32 103S 

33 437 

33 UGli 
34. 789 

34 793 
34' 1305 
35' 959, 


15,950.00'.... 
20 , 000 . 00 ' 
5,000.001915 
35. 000 on 

25.000. 00 

in nnn onion 

11., IHHI. INI I 

19.000. 00 

7.000. no 1905 

30.006. mi 1 

20.000. 00 

30.000. 00 

1.500.00, 

20.000. 00 1910 

20.000. 00 
20 , 000.00 


Contract not 
awarded for 
mail - conveying 
machinery. 

Site acquired from 
Russia, 1867. 

Do. 

Site not selected 


Division B. — Stub mint of expenditures Jor building \ construction and annual repairs , ttc.) and sites , shoeing outstanding obligations and balances, 
v ith nobs as to surplus-fund dc[ osits , and other features. (Associated <> itli Division A by corresponding line numbers)— -Continued. 


Expenditures. 


i. 


Buildings. 

No. 


1 

i 

1 

1 

| Construction. | 

Extensions, 

I alterations, 
i etc 

Annual 

repairs, 

etc. 

1662 

1663 

1 i 

, *$84,654 66 

63.559 37 


S3, 107 09 
880.74 

16641 *327,622.65 

1665, 

1666 

1667 

I :::::::::::::: 1 

42,314.01 

4,549.06 

13.70 

16G8 

1669 

1670 

1671 

58,934.78! 

| 01,269.77! i 

*81,499.20 1 

! 50,074.72 

712.70 

1,071.26 

6,573.81 

2,331.88 


Sites. 1 Outstanding obligations. 

Balances. 

Total to June 
30, 191S. 

Cost. Dat c e ha°se PUr - ; Site. 

i 

Building. 

$87,761.75 
64,440. 11 
369,936.66 
4,549.06 
13.70 

* $35,065 76 Dec. 20,1907 

10,000.00 Feb. 17,1909 
75,377.35 Sept. 1,1887 





$338.75 

si, 466. 66 





, 



35,950.00 

2,730.23 

59, 647.43! 
G2, 341. 03 
8S,073.01 
52,406.60 

5,000.00 Aug. 27,1910 
10,000.00 Mar. 24,1910 
6,987.61 Feb. 13,1903 
8,273.88 Dec. 12,1907 


65.00 

1,000.001 


239.00' 1 


Remarks. 


Surplus fund, June 30, 1918, $1,101.88. 


Surplus fund, June 30, 1918, $1,000.22. 


Surplus fund, June 30, 1916, $1,412.40. 


9 

W 
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Division A . — Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) — Continued. 


No. State and location. £3 


1072 Yoakum, Tex. 


1673 Yonkers, X. Y... 


1674 York, Xebr. ... 


1675 York, Pa. 


1677 Youngstou n, Ohio 


167M Ypsilantl. Mich . 


1679 Yuma. \ii7 

2680 Zanesville, Ohio... 


ts 1 

1 ;g 




| Statutes.) 

I 
5 1 


1 

* Late of act. 

Vol. 

Pago. 

1 

9 

Post office 

.t June 

25, 1910 

36; 

692 



Mar. 

4, 1913 

37 

873 

24 

do 

.j June 

30,1906 

34 

780 



' May 

30,1908 

35 

522 



June 

25, 1910 

36 

678 



Mar. 

4,1913 

37 

867 



do 

37 

867 

4 


Mai. 

3, 1903 

32 

1208 



June 

30. 1906 1 

34 

I 777 

i 

20 

Poet office (old).. 

. Mav 

24,1890 1 

26 1 

; no 



Aug. 

23,1891 ! 

28, 

129 



July 

19,1897 | 

30, 

112 

20 

Post office (new).. 

. Tune 

30. 1906 1 

34, 

784 



May 

30, 1908 1 

35 1 

528 

18 

Post office 

Jau. 

21,1891 

i 

26 

722' 



June 

6, 1902 , 

321 

313. 



June 

30,1906 1 

341 

775 



June 

25, 1P10 1 

361 

6 S 6 , 

o 

. .. .do 


36 J 

J 

6M5 

1 

Customhouse 



i 


15 

Post office 

i 

June 

6, 1902 : 

32 ! 

1 

319 


Legislative authorizations. 


Project or object. 


Appropriations. 



Limit of 
cost. 


85.000. 00 

65.000. 00 


170,000.00 

45.000. 00 

35.000. 00 


250,000.00 
10 , 000 . 00 
70,000. 00 


80 , 000.00 

5.000. 00 

1.000. 00 

75,000.00 

300,000.00) 


75. 000. 00, 

14.000. 00 
100 , 000.001 

3,500. 00, 


4,1907 ) 

28.1916 
1,1916 

12.1917 1 
30, 1906 

4, 1907 
4,1911 

1. 1914 

3.1915 


35,000 001918, Site donated. 

15.000. 00 

25.000. 00 

25.000. 00' 

50.000. 00 i Contract not 

75.000. 00| | awarded for 

25. 000. 00 , building. 

100,000.00' 

250.000.00, 


Mar. 

3,1903 1 

32 

1039! 

10,000.00 1909 

Juno 

30.1906 . 

34 

791! 

20 , 000.00 

Mar. 

4, 1907 

34! 

1305 j 

35,000.00' 

Mar. 

4,1909 , 

35 1 

959- 

15, 000. 00 

Aug. 

30, 1890 | 

20 

374, 

25,000. 00 1S95 

Mar. 

3, 1891 

26 

953' 

55,000.00 

Aug. 

23.1S91 1 

2 S 

429 

5,000.00 

July 

19,1897 I 

30 

H 2 , 

1 , 000 . 00 , 

June 

30, 1906 f 

34 

795 1 

75,000. 00,1913 

May 

30, 1908 

35 

184 

50,000. 00, 

Mar. 

4,1909 1 

31 

959 

50,000.00' 

Mar. 

4,1911 . 

36' 

1385 

200 . 000.00 

Mar. 

3, 1S9I ! 

2u 

953 

7 1 , ik m. on 1*98 

June 

28,1902 1 

32 

420 

1 1 , 1 N II 1 . Oil 

June 

30, 1900 

31 

790 

40,000.00 1910 

Mar. 

4,1907 

34 

1305 

60, 000. 00 ( , 

June 

25,1910 

36 

706 

3,500.00 1 

Mar. 

4,1911 

30 

13S5 

15,000.001918! 

Aug. 

1,1914 

38 

615 

5,0.90.00' 1 

Mar. 

3, 1915 

38 

829 

35,000.001 

July 

1, 1916 

39) 

270 

20 , 000 . 00 j 

June 

28,1902 | 

32 

42S.I 

25,000.00,1906 

Mar. 

3,1903 

32 

1090) 

27,500. 00 

Apr. 

28,1904 1 

33 

4571 

25,000.00, 

Mar. 

3,1905 | 

33 

1161 

32,500.00 1 


Executive order. 
Apr. 29, 1902. 
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Division B. — iStnttiwnt of a ptnditurts for building ( construction and annual repairs, etc.) and sites , shovAng outstanding obligations and balances , 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) — Continued. 


Expenditures, 


Buildings. 


Construction. 

Extensions, 

alterations, 

etc. 

846,796 46 
446 91 
*69,376.41 
*61,974.80 
5 *266, 909. 69 


1 *61,796.08 

l 47,728.27 

J 

) *96,352.47 

$103,150.49 

228,584,378.95 

24,908,252.33 


Total to June 
30, 1918. 


SI, 228. G5 
332.99 
2,959.35 
11,000. 15 
3,722. 8G 

8,056.60 

992.11 

1,999.16 

14,756.95 


848,025.11 
779 90 
72,335.76 
72,974.95 

270,632.55 

173,003.17 
48,720.38 
1,999.10 
111, 109.42 


Date of pur- 
chase. 


81. 00 June 19,1912 
221,603.56 June 22,1917 
9,094.39 Nov. 24,1903 
24,025.20 June 24,1891 

74.944.92 Dec. 6,1907 
33,045.00 Sept. 27,1909 

13.203.92 Feb. 19,1892 
13,999.81 May 25,1903 

7,700.00 Mar. 5,1913 


Outstanding obligations. 


Building. 


13,619.58 Mar. 27,1903 


$15,773.54 

277,949.63 


$211,625.00 10,640,720.83 15,896,730.37 
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Statement showing classification of buildings , by titles , with expenditures in gross for each class of buildings under several captions. 


Location, 

| Construction. 

i 

1 

Extensions, j Annual repairs, 
alterations, etc. j etc. 

| j 

Total to June 
30, 1918. 

Cost of sites. 

Outstanding. 

Bites. Buildings. 

Balances. 

Post office, courthouse, customhouse buildings, etc. 

Courthouse buildings 

Customhouse buildings 

Marine-hospital buildings 

Post-office buildings 

Quarantine station buildings 

Miscellaneous buildings 

§99, 604, 236. 64 
349,441 60 
23, 110, S47. 60 
1,991,161 02 
75, 001, 1S2 90 
1, 003, 209 20 
27,519,299.99 | 

§14,169,717.02 §11,813,864.79 

1 39,457.49 82,637.47 

3,086,649 96 1,663,190.46 

691,788 16 I 1,806,821.41 

3,491,424.05 4,142,240.96 

658, 9S9. SO 1 794,759.58 

2,770,225.85 j 3,873,904.12 

S125, 587, 818. 45 
471,536.56 
27, 860, 6S8. 02 
4,489, 770.59 
82,634,847. 91 
2,461,958.58 
34,163,429.96 

34 a, 14ft ft? 
Ill>' .1 It Irtl 

3,783,322.33 

573,736.96 

22,584,939.85 

200,271.60 

8,740,812.44 

$4,225.00 

207,400.00 

$1,240,126.07 

2,510.00 

161,810.52 

48,901.50 

3,679,221.32 

182,719.70 

5,325,431.72 

$2,621,912.19 

133,532.51 

45,408.07 

1,149,198.97 

10,897,884.89 

331,143.60 

717,650.14 

Total 

22S, 584, 378. 95 1 

24, 903, 252. 33 24, 177, 418. 79 

277,670,050.07 

55,837,557.89 

211,625.00 

10,640,720.83 

15,896,730.37 
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Exhibit B. 

Statement of expenditures from the following-named appropriations, July 1 1917 to 

June 30, 1918. ’ 


Location 

Abbeville, S. C 

Building 

Repairs 
and pres- 
ervation 
of public 
buildings. 

Mechan- 
ical equip- 
ment for 
public 
buildings. 

Vaults 

and 

safes for 
public 
building?. 

Post office 

$53.00 

50.50 



Aberdeen, Miss 

Aberdeen, S. Dak 

Courthouse, post office, etc 

Post office 

5D.4U l 

148.00 | $37.20 

Aberdeen, Wash 

do 

oi/.io ; 

1 3U.74 

1 1,115.87 

Abilene, Kans 


306.88 

147.75 

1,735.42 

1.04 


Abilene, Tex 

Abingdon, Va 

Adrian, Mich 

Aiken, S. C 

Akron, Ohio 1 

Do ' * 

Post office and courthouse 

Courthouse, post office, etc 

Post office 

do 

j6o. IV 1 

1 16.50 i 

1 115.50 , 

! 1.88 

57.75 ’ 

219.97 | 

Old post office 

New post office 

837.72 
9.20 
108. 1*5 
2,435 64 
9.14 
29.00 
119.80 
649.40 
1.27 
261.00 
44.65 
173.53 
,49 
11.10 
19.50 
259.0 2 

Alameda, Cal 

Post office 

50.66 

4,292.64 5.00 

Albany, N. Y 

Albany, Oree: 

Customhouse and post office 

Post office 

Albort Lea, Minn 

do 

XI. DU , 
11.00 
22.35 
42.95 ] 
12.75 
319.18 | 
1,290.24 1 
61.53 

. JO 

Albion, Mid) 

do 

19.89 

Albuquerque, N. Mox 

do 

Alexandria, La 

Alexandria, Va 

Allegheny, Pa 

Post office and courthouse 

Customhouse and post office 

Post office 

i 2.00 

Allentown, Pa 

do 


Alliance, Nobr 

do 

967.09 

Alpena, Mich 

do 

17.63 
7.50 

66.64 
77.35 

9.62 

90.70 

8 50 
110.00 
2,513 00 
13.00 

Alton, 111 

do 


Altoona, Pa 

Courthouse and post office 


Amarillo, Tex 

Post office and courthouse 


Amoricus, (la 

Post office 

6.50 

2.45 

4.14 

86.42 

1,235.35 

9.00 

1,942.86 

8 25 
232 25 
5. 84 
443 00 
46 50 


Ames, Iowa 



Amesburv, Mass 

do 


Amsterdam, N. Y 



Anderson, Ind 

do 


Anderson, S C 

Post office and courthouse 


Annapolis, Mil 

Post office 


Ann Arbor, Midi 

do 

30.43 

174.97 


Anniston, \Ia 

do 

l 10. 75 

963.09 

An 1 ico, Wis 

do 

Apnleton, Wis 

do 


Ardmore, Ok In 

Vrkndolplua, Ark 

Post office and courthouse 

Post office 1 

633. So 15.00 

43 20 525.62 

10 70 fifi 

Arkaru.is (Jihq \ik 

do 

1 17 ii 

Ashnn P;n k, N. J 

Asli ‘\ illo, N. C 

do 

Post office and courthouse 

277.62 i 205.28 

14 36 l 24.51 

9.60, 15.00 

1 .75 

Ashland, K \ 

Post office 

1.00 

736.00 

Ashland, < Muo 

do 

Ashland, \\ is 

do ; | 

413.59 I 6.10 

317 5S 1.28 

481 SO 1 36.45 

1,236 35 35.13 

3S4 75 i 29S.59 

25.75 1 14 58 

Ashlabuh, Ohio 

do 


Astoi in, < )rog 

At chi 'ion, kans 

Customhouse, etc 

Post office 

1.66 

A Limns. On 

i Post office and courthouse 


Athol, Mass 

Post office 1 


Atlanta, On 

At ln.Tll ir. Inu a 

Post of! ice and courthouse 

host nffipA _ _ 

2,307 30 

1 2,414.46 

1 14 90 

1 142 36 

607.67 


22S.53 

244.17 


1 26.00 663 00 

Auburn, Me 1 do 

Aubui n, N. Y Post oihco and courthouse 

Augusta, On > do 

Do | Post office and courthouse (new) — 

Augusla, Mo | Post office, courthouse, etc 

Aurora, III Post office 

1 8 05 

23.54 17.79 

i 6 50 

101 65 . 156 25 

456 36 21.29 

I 244.95 , 98 45 

144.70 

12.00 

647.85 


49 05 

i 14.00 

46.20 


11S 65 
138.66 

, 67.50 


Post office. 1. 

121.29 1 112.50 


... do 

t 7. SO 


Baker Oitv, Oreg 

do 

364.25 

34 90 

I 


455 
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Statement of expenditures from the foltowinq-mmcd appropriations, July 1 

June JO, 1918 — Continued. 

1917 , to 



Repairs 

Meehan- 

Vaults 



and pres- 

ical equip- 

and 

Location. 

Building. 

.million 
or public 

ment for 
public 

safes for 
public 



buildings. 

buildings. 

buildings 

Baltimore, Md.* 

Appraisers’ stores 

$707.05 

$2.52 


Do 

Customhouse 

5, 131.84 

1,949.78 

$18.00 

Do 

Marine hospital 

1, 015.25 

1,980.85 


Do: 

Post office, eourthouse, etc 

6,079.65 

3, 781.42 

28.20 

Bangor, Me 

Post office 

78.16 

42.98 

3.00 

Baraboo, Wis 

do 

3.25 

29.38 


Bardstown, Ky 


3.96 



Bar Harbor, Me 


84.95 

128.25 


Bamesville, Ga 

do 



1,020.44 

Barnstable, Mass 

Customhouse and post office 

161.04 

11.50 

Barre, Vt 

Post office 

821.42 

1.50 


Batesville, Ark 

Post office and courthouse 

2.20 

109.40 

3.00 

Bath, Me........ 

Post office and customhouse 

458.50 

167.85 


Baton Rouge, La 

Post office 

96.80 

445.60 

136.60 

Battle Creek, Mich 

do 

1,150.20 

111.00 


Bay City, Mich 

Post office, courthouse, and custom- 
house. 

66.56 

33.20 


Bay City, Tex 

Post office 



829.93 

Beardstown, HI 


30.49 

24.89 


Beatrice, Nebr 

do 

419.69 

41.00 


Beaumont, Tex 

Post office and courthouse 

4, 778.89 

1,589.85 

6.15 

Beaver Falls, Pa 

Post office 

11.30 

2,789.25 


Bedford, Ind 



31.25 


Bedford, Pa 


207. 60 

24.80 

6.00 

Bedford City, Pa 

do 

15.00 

142.30 


Beeville, Tex' 




1,030.85 

Belfast, Me 

Post office and customhouse 

10. 66 

15.65 

20.00 

Bcliairc, Ohio 

Post office 

7.00 

5.11 


Bollefoiitaino, Ohio 

do 

4 00 

28 10 


Belleville, 111 

do 

435 50 

9.50 


Bellingham, Wash 

Post, office and conrl house 

142.36 

271.04 


Bololl , Kans 

Post office 

72.90 

2 80 


Beloit, Wis 

do 

1,090 13 

79 30 

40 

Belton, Tck 

do 



9S0.17 

Belvidere, III 

do 

1 50 

X io 


Beimel ts\ illo, S. C 


105.00 

6S 50 


Bennlnglou, Vt 


327 00 

7 70 


Berkeley, Cal 

...do ; 

145 00 

3 IS 00 


Bessemer, Ala 

do 

6 00 

66.00 


B ’ M .* 


300 25 

21 fit) 


I! : “ ■ .. 

■ 

1 Oft 75 

10 55 


i; 

1 

2.740 71 

217 05 


I: v .. 

I house. 

11 S5 

OS 13 

. 

Binghamton, N. V 

V. , ' 

Post office, court house, cl c fold) 

1 1 is 77 

500 15 


1 , 

! 510 hi 

1 14 S7 

' 23 50 

i: ■ . \ ■ 

: . 

70 h() 

111 SS 

.66 

1 . ■ 

■ tin 

1 s.so 

(IS 01 
ir> on 

. 

Bloom mg! on, III 

.. do 

I ” ' 31.3 15 

7 i 1)0 


Blooming! oil, 

1 /Jr. 

1 S 50 

12 SO 


Bhicfieid, W \ 


n c.t 

Mi l(i 


Blue Is Lind, 111 

Post oil icc* 


26 55 


Boise, Idaho 

Do 

Assa \ office. ... 

'"in on 

1 , US 07 


Post office. . . 

51 si 

75 SO 

135 76 

Bonham, Te\ 

Bonne Terre, Mo 

.. do 

do 

3 M 15 

5 00 

771 00 

Boone, Iowa 

Booimlie, Mo 

.. do. .. 

151 4M 

7h Ml 


do 

17 00 

31 so 


Boston, Mass 

. .do 

r.oo n 

1. G7 S5 


Bo 

M.m im“ hospital 

177 31 

3S7 5 s 


Do 

Post oil ice and suhtioasurv.. 

6, 122 S7 

o, no:; on 

‘61 75 

Do 

Giuranlinc station . . . 

l.sTL 70 

Sill) 51 


Booklet, Colo 

Post office. ... 

471 (HI 

0 SI 

ii 00 

Bowling Green, K\ 

Post office and com I house.. . 

is is 

S :,0 


Bowling Green, Ohio 

Post office 

ISs 5'.) 

31 55 


Bosnian, Mont 

. -do . . .. ... 

57 00 

107 20 

2 25 

H ruddock, Pa 

Bradford, 1 ’a 

do 

.. .do.... 

750 (>0 
35 00 

17 75 


Brainerd, Miim 

do 

50 17 



Branford , { ' 

75 



Bratt Ichor 


43 S3 



Brazil, Ind 

Post office 

963 00 

i(> 50 


Brenhnm, Tex 

... .do 

36 15 

42 75 


B-ir " r )im 


31 00 

15.00 

4 75 

1 ■ ■ 1 , t \ J 

do 

26 25 

47 50 

! 28. 10 

!*■ i' “ 1 . Utah 


IS 35 


1.00 
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Statement of expenditures from the following-named appropriations, July 1 , 1917 , to 
June SO, 1918 — Continued. 


Locution. 

Building 

Repairs 
and pres- 
ervation 
of public 
buildings. 

Mechan- 
ical equip- 
ment for 
public 
buildings. 

Vaults 

and 

safes for 
public 
buildings. 

Bristol, Conn 

Post office 

$205 00 
69.60 
3,783.87 
24 56 

2, 660 78 
98 69 
104 50 
167.50 
11.25 
10, 19S.67 
487.00 

$6.71 


Bristol, Pa 

do 


Bristol, R. I 

Post office and customhouse 

si. 90 

42 25 
147.72 
212.55 

$259.25 

Bristol, Tenn 

Post office and courthouse 

Brocton, Mass 

Post office 

24.35 

Bronx (N. Y.). N. Y 

do 

Brookfield, Mo 

do 



Brookhavon, Miss 

do 

9.60 


Brookings, S. Dak 

do 


Brooklyn/N. Y 

do 

2,969 33 
69.40 

157.65 

149.75 

68.74 

490.70 

Brownsville, Tex... . 

Courthouse, customhouse, and post 
office. 

Post office 

Brown wood, Tex... . 


Brunswick, Oa 

Customhouse and post office 

95 00 
202 20 
4.50 


Do 

Quarantine station 


Bryan, Tex 




Buckhannon, W. Va... 

do 


766.00 

Buffalo. N. Y. 


275 28 

89.45 
445.31 
. 5,331.09 
21.35 

18.55 
913-75 
164.49 

254.97 
1.50 

112.10 
390 54 
406.00 
407.25 
30 20 

12.55 

331.97 

1 40 

Do. 

Marine hospital... T 

2,119.44 
5,728.32 
1,352.30 
620.90 
19 99 
317.98 
702.61 

9 25 
2,432.77 
1,119.70 

3 55 
5.00 
177 00 
, 7.33 

363.45 
j 35 10 


Do 

Post office 

3.66 

Burlington, Iowa 

.do 

Burlington* N .T 

do 


Post office and customhouse 






do 


Cadillac. Mich 

do 


Cairo, 111 

Post office and customhouse 

1,445.62 

Do 

Marine hospital 


Post office and customhouse 






do 

6 66 




Post offino. and customhouse 







972 66 

{liiiiMiidniinm T'J "V 

Courthouse and post office 

9.25 
27 72 

10 35 
16 50 
76.05 ! 
3 40 
1,911.93 

I )n 

Post office 


fl'inlnti 111 

rlr> 

Mivic 

<ln 



<- ■ - 'V-' 

(in . 

2, i5S.25 
10.50 


i , i \ . ishcr- 

■ : i 

■ N C. 

fnfl oM^TATl 


fig _ _ ....... 

50.80 

235.22 


( .ij ii inhil uiitii, in) 

T>y,c( nirmfl nnnrf.hnnso 

372 37 
17.30 

5.00 
17 10 

1.00 


i OS L UH1LC dJLLU. VULLL UllUllav * 

Post office - ........... 



■Carhondalt*, Pa 

>1 Ni rliolii 1 *»i 

do 

235.03 

4 35 


' ’ill JlMl y 1 II . . • 

('•inii'fni' 1*!^ 

.do 

S 50 

C .■ 

i , 

_ .... 


43 67 
11 52 
IS 15 
86 15 
410.75 
70 


S 

f 1 * irrAllI nil I*T \r 



dn 

21 66 



(Jq . 

i .inollton, Mo 

Branch Tpmf 

1,070 00 
3,531 00 

9 34 
1.25 


Cordon Cil y, Nov 

Do 

|) A .W rtllioo f*/\n filf* 


1 Obi OlUl'U) LULU LLiUuacj ciw 

Post office...... - - 



( .iri crs\ 1 1 le, (iii 

((f) . . 


• \irl h.ige, Mo 

.do. - 

is S5 
425. 00 
35.00 
366.13 


( iis| icr, \V vo 

C.i-il mo, Mo 

Customhouse and post office 

640. 00 


!) An + nlhriA oiul nmirl hAiKA 


< 1 «’ . ■ • w v 

J OSL 0111 VQ UllU CUUrLUUUOC «.*••* • • - - - 

I J /~|L 4 ) rtA . _ 

1,232. 80 

50.00 

45.00 
50 85 

2,007 27 
1.25 
1.50 


if, ■ ; . } fowa 

do - 



<v<l«u lov. n, (fa 

fVnf <»r\'llli> Intrn 


407. 07 

1 1,152.20 


I \ 1 lift i V 11 11 , I U W Cl- 

/ (,i*D i .a | ||i 1)1 

do 

Champaign, 111 

.do • 


. .do 

7.25 1 

< 'ii mut i K ". ’ 

Chapol 1 1 : 1 , \ ( 

< | r\ 


33.32 

! 

Charleroi. Pa 

do . . « 



91S 82 

73 00 

Charles City, Iowa 

Charleston, S 0 

Do 

, c . ’ ■' < 

’ Qnaiantino station 

Post office and courthouse 

1 4,433.30 

497.50 
.i 3,624.40 
.1 514 50 

173.00 
551.55 
204 46 
201 20 
205.25 

Do 

Charleston, W Va 

20 50 

Charlotte, N C 

. \ssay office • ■ 

2.10 

19.11 

387.10 



Do 

Charlottesville, Va 

( 

( 

Post office and courthouse 

9.78 


364 30 
.56 

277. §6 




126.00 

i 71.44 

, 1 102.35 

50 

Chester, SC 

do 

153.25 
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Statement of expenditures from the following-named appropriations , July i, 1017, to 

June 80, 191 8-- Continued. 




Repairs 

Meehan- 

Vaults 



and pros- 

ical equip- 

and 

Location. 

Building 

orvation 

ment for 

safes for 



of public 

public 

public 



buildings. 

buildings. 

buildings 

Cheyenne, Wyo 

Public building 

$990. 17 

$519.40 


Chicago, 111 

Appraisers’ stores 

6, 660. 45 

505. 81 


Do.'. 

Marine hospital 

L79S.80 

1,796.92 


Do 

Post office, courthouse, etc 

11,642.98 

9,511.70 

$27.00 

Chicago Heights, 111 

Post office 

707.00 

317.48 


Chickasha, Okla 

Post office and courthouse 

14.70 

33.80 


Chico, Cal 

Post office 

5. 45 

31. 16 


Chillicothe, Mo 

do 


65. 50 


C , : ■- rv o 1 

do 

225. 60 

20.25 


Ci ■ : 1 Wis 

do 


16.30 


Cincinnati, Ohio 

Courthouse and post office 

7,869.13 

8,852.77 

67. 50 

Do 

Marine hospital 

159. 10 

9.01 


Clarinda, Iowa 

Post office 

1,134.75 

5.90 


Clarksburg, W. Va 

Courthouse, post office, etc 

112. 96 

89. 51 


Olarksdale, Miss 

Post office .V. ' 

62.25 

25. 06 

2.48 

Clarksville, Tenn 


1,139.00 

50. 42 

125.00 

Clarksville, Tex 

do 

6.07 



Clay Center, Kans 


4.40 



Cleburne, Tex 

do 

5 50 

8. 35 


Cleveland, Ohio 

Lako front dock property 


1.5ft 


Do 

Marine hospital 

181.06 

1,800. 02 


Do 

Post office, customhouse, and court- 

4,071. 16 

1, 192.01 

11.70 


house. 




Cleveland, Tenn 

Post office 

27.00 

27. 85 


Clinton, Iowa 


70 00 

. 98. 25 


Clinton, Mo 


4 1. OS 

1. 10 


Coffeyville, Kans 

do 

812 50 

13. 38 

1.00 

Coldwatcr, Mich 

do 

.125. 00 



Collinsvillo, Til 

do 

2.81 

3. 50 


Colorado Springs, Colo 

Past office and courthouse 

2, 152. 15 


13. SO 

Columbia, Mo 

Post office 

221.10 

i >.'! • . 


Columbia, S C 

Courthouse and post office 

20 00 

’ 1 19. 75 

.75 

Columbia, Tenn 

■*'* , 

2. 00 



Columbia River (Astoria), 


181.93 

28 .50 

. 

Oreg. 




! 

Columbus, Ca 1 

Post office 

28.50 

15.96 


Columbu , Tnd 

do 

10 

15. 00 


Columbus, Miss 1 

do 

21.00 

51.90 


Columbus, Nebr 

do 

21“) 50 

11 .85 


Columbus, Ohio 

Post office and court houso 

916 16 

851 10 

10.011 

Concord, N IT 

Postolfico 

196.50 



Concord, N C 1 

do 

3. 25 

Tao 


C” • Kans 

do 

6 10 



1 Pa 

do j 

7 21 

12 66 


Connersville, Jnd 

do 


I 15 


Conlcle, Oa 

.... do 

108 00 

.58 8,1 

175 ‘20 

Corinth, Miss 

do 

85 0(1 

21 31 


Corning, N Y 

do 


20 20 

* 

Corpus Christ i, Tex 

Post office and custom house ... j 

6 87 


1 Im 1 97 

Corrv, Pa 

Postolfico 

77 IS 

i.'l5 


Corsicana, Tex 

.... do 1 

1,201 50 

17 90 


Cortland, N. Y 

. .. do ! 

'it It 

, 17 ‘29 


Council Bluffs, Towa 

Post office and com (homo 

•MM S5 

ton 71 1 


Covington, Kv 

Courthouse and post office ... 

1.5 15 

3i.l no 


Covington, Tenn 

Post office 

ii or, 

67 50 1 


Covington, Ya 

. . . .do 

1 no 

1 1 00 1 


Orawfordsville, Ind 

.. ..do 

16 60 

105 ,'6 ] 


Croston, Iowa 

do 

77i> no 

59’, 10 | 

lh 19 

CrooWon, Minn 

. . . .do ... i 

31 93 

; 5 1,5 1 


C.rowlev, La 

... .do ... ! 

5 0'*, 



Cumberland, Md 

Com (house and post office ; 

566 75 

s7l* 17 


Cynthiana, JCy 

Post office 

21 00 

1 51 


Dallas, Tex 

Courthouse, post olfieo, etc , 

1,621.02 

196 82 

1 00 

Dalton, Oa 

Postolfico ! 

61 00 

2 55 


Danbury, Conn 

do 1 

1 08 

227. S! 


Danville, Til 

Post other and courthouse ... .[ 

1 1.2 65 

(,’» 9.5 


Danville, Kv 

Post office 

16 00 

It. 09 


Danville, Va 

Post office and court house 1 

22 00 

21 60 


Darlington, S C 

Post office 1 


121 ‘*,0 


Davenport, Iowa 

Post office and courthouse 

1,922.90 

.383.16 

11.90 

Dayton, Ohio 

.. ..do 

1,931 91 

1.58 12 

18 00 

Dead wood, S. Dak 

do 

210 15 

112 95 


Decatur, 111 

Post office 

26. 75 

177.25 


Decorah, Iowa 


2. 65 

1.25 


Defiance, Ohio 

do 

155. 00 

4.25 


Dekalb, III 

do 

95.00 

70. 18 


De Land, Fla 




876 81 
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Statement 


of expenditures from the following-named appropriations , July 
June 30 , Continued. 


lj 1917 , to 


Location. 


Dclavan, Wis 

Delaware, Ohio 

Dolawaro Breakwater 
(Lowes), Del. 

Del Rio, Tex 

Denison, Iowa 

Denison, Tox 

Denver, Colo 

Do 

Do 

Des Moines, Iowa 

Do.... 

De Soto, Mo 

Detroit, Mich 

Do 

Do 

Dovils Lake, N. Dak 

Dixon, III 

Dothan, Ala 

Douglas, Anz 

Douglas, Wyo 

Dover, Dol 

Dover, N. H 

Dublin, Ga 

Dubuquo, Iowa 

Duluth, Minn 


Do. 


Building 


Post office 

do 

Quarantine station. , 


Duquoin, 111 

Durham, N. C 

Dyorsburg, Tenn 

Eagle Pass, Tox 

East Liverpool, Ohio... 

Easton, Pa 

East Orange, N. J 

East Pittsburgh, Pa 

Eastpoit, Mo 

East St. Louis, III 

Kan Claire, \Vis 

Edont n, N. (' 

Ed.vardsvillo, 111 

Ellnirton, Ga 

Elgin, III 

Elizabeth, N. J 

Elizabeth City, N. 0 

Ell'ii u (, Tinl 

Elkina W. \u 

Ellensbmg, Wash 

Elhuiiith, Me . 

Eiimr.i, N Y 

El Pam, To - - 

El lieno, < )Ua . 

Klwood, hid ... 

Eh ri.i, Ohio 

Empon.i, Karis 

Kind, < >l:l.i 

Emus, Te\ 

Ens'ov, Ala 

Erie, Pa. . 

EsruiHba, Midi 
I’M liemlle, Iowa . - - 

Eiifaiil:*, \l‘i 

Eugene, Oieg 

Euieka, Cal 

Eureka Spnngs, Ark. .. 

Evanston, TU 

V ”■ 1 ' 

I 

| ■ ■ ■! --- 

Fairburv, Nebr 

Fairmont, W \ T a 

Fall River, Mass 

Falls City, Nobr 

Fargo, N. Dak 

rsnbu't Minn 

Fa\,-tie ilh* Ark 


Post office and courthouse 

Post office 

do 

Mint building 

Post office 

Customhouse, etc 

Post office 

Post office and courthouse 

Post office 

Customhouse 

Marine hospital 

Post office and courthouse 

do 

Post office 

do 

Post office and customhouse 

Post office 

do 

do 

do 

Customhouse and post office 

Post office, courthouse and custom- 
house (new). 

Post office, courthouse and custom- 
house (old). 

Post office 

do 

do 

Post office and customhouse 

Post office 

do 

do 

do 

Customhouse and pist office 

Post office and courthouse 

Post office 

do 

do 

do 

do 

do 

f* I 


Repairs 
and pres- 
ervation 
of public 
buildings. 


$4.13 

6212.29 

150.15 

5SS.20 

2.00 

58.68 

235.15 
489.32 
265.25 

1,190.36 

447.30 


Mechan- 
ical equip- 
ment for 
public 
buildings. 


Vaults 

and 

safes for 
public 
buildings. 


_L 


. do 

do 

Post office and customhouse. . . . 
Po^toffi'e anduouithousp... 
Customhouse and post office. - - 
Post office 
do 
do 

. do-_- 

Eost office and courthouse 
!*<>«■ t oflice. 

. do. ... 

Post office and courthouse 

PoM office 

do — 
do 

do 

Post offico and customhouse. . .. 

Post office 

. . do... 

Mai mo hospital 

Post, office 

do 

.. .do 

.do - 

p. tr.T’-K'uvjp erd post office 

1 P- -i '■ '■ '■ - ----- 

. . Post oince and (.uiirtnouse 

..I Po^t office 

. .do 


990.36 
220.84 
8,895.76 
185.75 j 
709.60 
2,161.95 

28.25 
49.30 

465.00 

23.00 

779.90 

1,409.21 

264.97 

571.25 

2.45 
1,042.35 
10.45 
129 15 
235.10 
20.25 
21.50 


34.90 I 

i 


185.60 
2.00 
178.40 
33 75 
7.00 
1,182 JO 
372 02 
8H3. 59 


4. 50 

974.25 
1,805 86 

‘ 104 90* 

m U 

2*00 

*2 2S\35 
3.770.00 
9. 25 
16.80 
4,172 10 
20. 85 

1.475. 25 
2.50 

4,555. 81 


850.92 

11.43 


214.40 j 
2.35 ! 

378.40 

525.56 
2,196.00 

SOS. 44 
508.19 
839.86 
2.00 
2,113.07 
1,581.74 
4,706.68 
113.10 
24.40 
20.10 
12.67 
2.50 
80.00 
2.33 
2.19 
239. 3S 
133.91 

305.56 

S. 07 
4S.00 
158. SO 
75.26 

27.46 


843.00 
430.72 

199.00 


411.25 


1,297.04 


S. 25 
9.99 


200.64 L 
72.01 


.76 

15.00 

2.50 


10.45 

625.26 


1.00 
' 8G9.*95 




, 10 00 

1 5. 00 




26b cl) 
22.43 

992.01 


5.00 

3i 42 

222 40 

459 02 

.85 

521 71 

.90 

133 25 

9 75 

3 eo 


* ‘ 208 10 

19 64 

910 on 


134 65 | 


228 55 


227 S3 

54. 20 

6. 00 


431.00 


07 22 


2\°3 

.70 

IS 68 

1 615.67 



224.10 


70S. 95 


305. 19 


2.95 

35.00 

2.70 


50. G7 

2.50 

143.56 

4.95 


411.20 

564.46 

1.0C 

9.75 


i 22.50 




460 REPORT OF THE SUPERVISING ARCHITECT. 

Statement of expenditures from the following-named appropriations , July 1, 1917 , to 

June 30 , 1918 — Continued, 


Location. 

Building. 

Repairs 
and pres- 
ervation 
of public 
buildings. 

Mechan- 
ical equip- 
ment for 
public 
buildings. 

Vaults 

and 

safos for 
public 
buildings. 

Fayetteville, N. C 

Post office 

$5. 00 

$64. 75 

$248.79 


do 


21.10 

1.29 

Fergus Falls', Mmn 

Courthouse and post office 

320. 80 

85.51 

Fernandina/Fia 

Post office, customhouse and court- 

70.90 

873.25 

.50 


house. 




Findlay, Ohio 

Post office 

986. 70 

92. 20 


Fit.ehhnrg, \fp.ss 

../..do 

50. 90 

2.55 


■piintj _ 


1,262.35 

454. 50 

1.00 


Post nffirtA and courthouse 

40.18 

61.75 

.30 




13. 00 

18.00 



22.35 

1.60 

Fort, Mndfson Towa 


30. 40 

8.10 






1,029 26 

Fort Soott, Kans 

CnnrthonsA and post office 

1,759.26 

364. 86 

’ 38. 83 

Fort. Smith, Ark 

Courthouse, post office, etc 

18.75 

55. 17 


Fort, Stanton, N. Mux 

Sanitarium// 

4,355. 10 

4, 298. 72 




90. 50 

167.53 


Fort Worth, Tax 

do 

860. 05 

305. 94 

4. 15 



9.61 

31.00 


Frankfort, Ky I 

Post office and courthouse 

25.75 

47.10 

2. 50 

Franklin, La. 

Post office 

1.85 

5. 70 




23. 70 



Franklin, Va 

do 



913. 00 

Fredericksburg, Va 

do 

85. 76 

14. 29 


Freeport, 111.. T. j 

do 

34. 69 

283.95 


Freeinont, Nebr 

do 

11.45 

41.60 


Fresno, Cal 


2, 683. 07 

462. 63 

47. 60 

Front RoyaL Va 


2.50 



Frost burg, Md 

do 

55. 00 



Fu’ton, Ky 

do 


16. 50 


Fu 7 ton' Mo 

do 



9. 00 

36.47 

.33 

Fu’ton, N. Y 

do 

10. 50 

13.50 


Gadsden, Ala 

... do 

10.48 

1.98 

Gaffney, S. C 

do 

5.4S 

4.55 


Gainesville, Fla 

do 

14. 76 

8.65 


Gainesville, Ga 

do 

28. 25 

122.40 

.91 

Gainesville, Tex 

do 

446. 00 

316. 20 

Galena, 111 

Customhouse and post office 

73. 00 


73. 00 

Ga’esburg, III 

Posl office 

215.10 

264. 10 


Galveston Tex 

\ppraisors’ stores 

339 20 

1 l. 04 


Do 

Post office and customhouse 

3,133 85 

3,028 84 

46. 11 

Do 

Quarantine station 

2,703 36 

190. 1.3 


Garden Cit /, Kans 

Post office 

57 IS 

36 81 


Gardiner. Me 

do 

39 10 

2 05 

3SS. 85 

Garv, Ind 

do 

1 10 

35 50 


Gastonia N C 

do 

22 10 

119 95 


Geneva. N. Y 

do 

54 38 

ft 15 


Georgetown, ICv 

do 

IS 00 

12 SO 


Georgetown, S. C 

Post office and customhouse 

5 00 

26. 00 

51.49 

Do 

Quarantinestation 

3, SOI). 00 



Georgetown, Tex 

I’o^t office 

3 00 



Gettvsburg, Pa 

.do 

27. 50 

1. 12 


G' astro w, Kv 

do 

2 00 



Glens Faffs,* N Y 

.. do 

03 75 

7 53 


G1 r. . Mi 

Cnsfomhouseanrl post office 

57S. 33 

68. 72 

4.75 

G'rf. . . ,e< r- \ 

PoM office 

85. 3 1 

202 24 


Go’dsboro N. C 

.. .do 


103 50 


G on 7 a 1 ok, Tex 

.. .<lo 

12 95 

4 25 


Goshen Ind 

do 

02 33 

l.iii! 


Gou veneer, N Y 

do 

1 DO 


1. JJ5 

Grafton, W. Va 

. . .do 


37. 01 

1.65 

Grand Forks, N l)?ik 

Post offieo and courthouse 

734 05 

235. 85 

Grand Haven, Mioh 

Post office and customhouse 

223 in 

1 20 


Grand Is’and, Nebr 

Post office and courthouse 

193 SO 

37 26 


Grand Tunetion Co'o 

Post office 



1,201.74 

Grand Ramds, Mich 

Post office and courthouse 

1,911 35 

1,196. 11 

Granite City, III 

Post office 

2 50 

2 00 


Grass Vaffey, Cal 

do 

11 50 

185. 75 


Great Bend, Kans 

do 

S6 35 

15 45 

2. 75 

Great Falls, Mont 

Post office and courthouse 

S2. 90 

1 , 282. 25 


Gree’ev, Cc^o 

Post office 

10 60 

76. 75 


Green Bav, Wis 

Post office and courthouse 

47.00 

237. 87 


Greencastfe, Ind 

Post office 

2 25 

2 75 


Greenevil’e, Tenn 

Post office and courthouse 

58. 60 

267. 80 


Greenfield, Mass 

Post office „ .... 

1.00 

47. 30 


Greensboro, N. C 

Courthouse, post office, etc 

4,817.56 

272 90 


Greensburg, Pa ! 

Post office 

21.68 

22 88 




Statement of expenditures from the following-named appropriations , July 1 , 1917, to 

June SO, 1918 — Continued. 


Location. 

Building. 

Repairs 
and pres- 
ervation 
of public 
buildings. 

Greenville. Ill 

Post office 


Greenville, Miss 

do 

$12 00 
79.20 
239. 14 
4,281.65 
175.25 

Greenville, N. C 

do 

Greenville, Ohio 

do 

Greemide, S. C 

Post office and courthouse 

Greenville, Tex 

Tost office 

Greenwich, Conn 


Greenwood, Miss 

do 

.06 

754.60 

430.00 
1.20 . 

277.00 
5.30 

59.48 

127.64 

17.95 

83.30 

G^eenwoodj S. C 

do 

Griffin. Gal 

do 

Grmnell, Iowa 

do 

Gu fport, Miss 

Post office and customhouse... 

Gutlirio, Old a 

Po it office and courthouse 

Hackensack, N. J 

Hagerstown Md 

Post office 

. ..do 

Hami'ton, Ohio 

do ... 

Hammond, ind 

Post office and courthouse 

fiammondj La 

Post office 

Hampton, Va 

do 

9.02 

16.35 

1,139.43 

16.57 

71.00 

18.70 

Hanford , Cal 


Han nil al. Mo 

. . . do 

Hanover, Pa 

. . do 

Harrinian, Tonn 

.do . 

Harrisburg, 111 

. ...do 

Harrisburg, Pa 

Post office and courthouse 

Harrison, Ark 

do 

2.50 
30.00 
8,262.13 
1,587.80 
21.73 
74.94 
888 90 
286.55 
4,245 85 
3.00 
41.80 
117.96 

Harrisonburg, Va 


Hartford, Conn 

Post office and customhouse 

Hastings, Nobr 

Post office 

Hattiesburg, Miss 

. .do 

Haz'cton, Pa 

... .do 

Ilav orlull, Mass 

do 



FTn'ona. Mont 

Vssav office 

Do 

Public building 

Henderson, Ivv 

Post office 

Hond orson , N.* C* 

do 

Hendersonville, N. G# 

. ...do 

Hiawatha, Kans 

do 


Hickory, N. ( * 

. do 

2.65 
401. 00 
27.50 
1,231.50 

Highpoint, N. C 

do 

Hillsboro, Tov 

. ..do 

Hillsdale, Mich 

do 

Diin Hawaii 

Customhouse 

Do 

Post office, customhouse, and court- 
house. 

Post office 


Hobart Gkla 

5.10 

308.65 

2 00 
39.64 
19. 34 
102 20 
732.75 
2,402. 65 
1,786.70 

5. OS 

Hoboken N. J.. 

. ..do 

Ho'drege, Nobr 

. ..do 

Hoi 'and , Mich 

.. ..do 

Holyoke, Mass 

. ...do 

Homo-toad Pa 

do 

Honolulu Hawaii --- 

Customhouse 

| )f) 

Post office 

i^o 

Quarantine station 

Hoosick Falls N Y 

Post office 

Ilopo ^ rk - 

.do 

f ' Ky 

do 

24.10 

1 1 \ r 

do 

Hot Springs Ark 

do 

156.50 
149.37 
73.38 
147. 10 

7. 85 

Hon It on Mo 

Customhouse and po^t office 

Post office and courthouse 

Houston Tpv 

Hudson, N. Y 

Humboldt Tonn 

Po-t office 

. .do 

1 . • - - 1 * - 

dn 

I - 

II 

1. 

1 ‘ 1 

do 

7. is 
20.00 
18.35 
24.85 

19.75 
1.50 

2S 05 

44.75 
2,824 53 

11 50 

ost office and courthouse 

do 

ost office 

irnlnhi'nenn 

do 

TsltiVm "Pnllc Trlrthn 

do 

Independence ■» 

. ...do 

In^lnnhDflAtlpn Mn 

do 

II1UL[;UI\U AH Al 

In/1 umnnul ic lllfl 

Post office and courthouse 

1 1 lAXIiUliipuHoy auu 

Inin Cnns 

Post office »- 


do 

Iowa City, Iowa 

!; ...do 

222.41 


Mechan- 
ical equip- 
ment for 
public 
buildings. 


S9. 10 
3 O.i 
44. 23 
30. 65 
531.48 
6. 75 
12.00 
21.20 
89 25 
12. 15 


Vaults 

and 

safes for 
pul die 
buildings. 


162. 63 
142.65 J 
78. St 
13. 60 
22.28 
2,025.70 


9. 00 
191.33 

27.05 
13. 65 

2. 35 

12.05 


85.00 
281. 32 

1,248.27 
195. 85 

50.22 

17.00 
155. 91 
139. 61 
225. 00 
207.20 
561. 60 

10. 50 
8. 75 


23. 10 
8.45 
6.05 
3.85 
20. 40 
20.40 


131.25 

119.20 


180.50 

299.00 

25.00 

1,339.75 

483.63 


5.94 
70.17 
179.12 
209.97 I 
11.88 I 
51 25 ' 
5 00 


2. 78 
232 80 
182.47 
375 89 
1 25 I 
2.00 | 
.75 

1,S52 96 I 
16.00 | 
3 SO I 
56.45 


SI. 00 
, 343. 90 
18.66 
527.00 


507.15 
90S." 10 


927.36 

20.00 


14.50 

838.54 


1.00 

49L55 

"35*73 


46.99 


.29 

4.62 

9.00 


1.50 

.29 

.30 

1,054.06 


1.50 


3.15 1 . 


897.00 


470.00 

*992*32 


377 72 

11.00 


130.75 



462 REPORT OP THE SUPERVISING ARCHITECT. 

Statement of expenditures from the following-named appropriations , July 1, 1917, to 

June SO , I9I5-~Continued. 


Location. 

Building. 

Repairs 
and pres- 
ervation 
of public 
buildings. 

Mechan- 
ical equip- 
ment for 
public 
buildings. 

Vaults 

and 

safes for 
public 
buildings. 


Post office 

$1,516. 15 
174.45. 

7.65 
698.90 
3.50 
1,835.23 
4,982. 52 
13. IS 
5,256. 96 
Oil. 70 

1, 115. 85 
136. 00 

$126.30 

2.85 



do 



do 



do 

160. 70 
18.68 
231.85 
507.50 
13S. 81 
141.60 
03.00 
G9.73 
42.34 
5.30 
630.40 
2.00 
19. 95 
701 84 
4.50 
20.10 
5.15 
95. 29 
2. 77 
3.90 
220.06 

$5. 15 


Post office and courthouse 


do 

16.50 

981.63 


Post office 


Post office and courthouse 



269.85 


Post office 


do 



do 

7. 10 


Courthouse and post office 


....do 

917.38 
305. 00 



Post office 



do 



do 

318. 08 


do 



do 

51. 29 
50.76 
826. 59 
3S5 00 
*36.20 
577. 75 
6.95 
127 50 
189.20 
7,832.59 
1, 237. 05 
37 10 
31 00 
1,915 05 
665 (K) 
301.50 
1,086 52 
IS 25 
1.00 



do 

3.00 

Jnliet Til ’ 

do 




do 

28.64 


do 


do 

1,296. 10 

2 50 
300.39 


do 

122. 15 
331.78 
13,927. 70 
27 55 
197 40 
33S 35 
301.00 
6. 15 
52 70 
1,126 65 
2. 70 
40. 19 
6. 30 


do 


Post office and courthouse 


Post office 

1v rone, "N H 

do 



do 

5. io 
325 90 
6.00 

Keokuk, Iowa 

Post office, courthouse, cLi 

Kewanoo 111 

Post office 


Courthouse, post office, etc 

Do...! 

Marine hospital , 


Kingfisher, Okla 

Post office 


Kingston, N. Y 

do 

5.00 

Kinston, N. G 

do 

Kiiksvillc, Mo 



2 00 
80 05 

Knoxville, Term 

Post office and courthouse 

1,437.71 

315 79 

5 25 

8,592 17 1 
2S. 79 

3 85 
SS S3 

33 00 

5 50 
23 52 

5 99 

Kokomo, Ind 

Post office 

La Crosse, Wis 

Post office and courthouse 

1.131.20 

1 10 

. 75 
2, 023 05 
131 20 
18 00 

2.010.20 

2i.90 

.50 

Lafavctte, Ind 

Post office 

Lafayette, La 

....do 

La Grande, Oreg 

do 

Lagrange, Ga 

do 


La Junta, Colo 

Post 0 fh( e and com t house 


Lake Charles, La 

do 


Lake City, Minn 

Post office 


Lamar, Mo 

do 

3 (.0 
12.70 
121 7S 
953 15 
252 25 
1,198 nO 


Lancaster, Oliio 

do 

42 15 
66 16 
99. 00 
s 26 


Lancaster, Fa 

do 

26 66 
1 20 

* 6 30 

Lander, Wyo 

do 

Lansing, Mich 

do ... 

La Foi to, Ind 

do 

Laramie, 'Wyo 

do 

107 05 
S17 63 

12 75 
s 7t 
ins 10 

Laredo, Tex 

Post oflu c, t out tliouse, and custom- 
house 

Post office 

47. do 

3. 50 

La Salle, 111 

Laurel, Miss 

do 

1 oo’ 

037 (l() 

Lawrcme, Kans 

do 

Lawiencc, Mass 

. do 

7S 50 8 95 

()‘> no 8 oo 

50 

Lawrence Durg, Ky 

... .do 

Lawton, Okla 

Post office and courthouse 


1 15 00 


Leadville, Colo 

Post office 

21 18 
10 21 

A 00 

| 31.00 

| 57 02 

! 9 05 


Leavenworth, Kans 

Courthouse, post office, etc 


Lebanon, Ky 

Post office 


Lebanon, Pa 

do 

3.V> 70 1 *>'> 


Lebanon, Tcnn 

do 

8 01 
to. so 

25t> 52 
3 20 
367. 60 
3 50 
52 80 
853.35 
2 00 

20 20 
. 85 
17 40 
41. 70 
147. 9S 


Lo Mars, Iowa 

do 


Lewes, Del 

do 

Lewiston, Idaho 

do 


Lewiston, Me 

do 

2X0 50 

Lewiston, Pa 

do 

Lexington, Ky 

do 

44 75 

4 70 


Lexington, Mo 



Lexington, N. C 
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Statement of expenditures from the following -named appropriations , July 1, 1917 , to 

June 80, 1918 — Continued. 


Location. 


Loxington, Va 

Lima, Ohio 

Lincoln, 111 

Lincoln, Ncbr 

Litchfield, 111 

Little Falls, Minn 

Little Falls, N. Y 

Little Rock, Ark 

Live Oak, Fla 

Livingston, Mont 

Lockporl, N. Y 

Logan, Ohio 

Logan, Vtak 

Logansport, Ind 

London, Ky 

Long Branch, N. J 

Longview Tex 

Lorain, Ohio 

Los Angeics, Cal 

Louisiana, Mo 

Louisville, Ky 

Do 

Lowell, Muss 

Lyw hbiirg, Va 

Lvnn, Muss 

Mucliius, Me 

Macomb, 111 

Macon, tl a 

Macon, Mo 

Madison, Ind 

Madison, S. Dak 

Malison, Wis 

Malone, N. Y 

Miiichostei, N. H 

M inchoster, Va 

Mam lan, N. Dak 

ManhiLtan, Kans 

Manatee, Mich 

Manitowoc, Wis 

Mankato, Minn 

Mansi lold, Ohio 

Mirblolicad, Mass 

Marengo, Iowa 

Minolta, La 

Minolta, Ohio 

Mannotle, Wis 

Marion, ind 

Marion, Ohio 

Marlboro, Mass 

Mirim, Te'i 

Mart] nolle, Mich 

Marshall, Mo 

Marshall, To * 

Marshalltown, Iowa. . 
Mur tin, burg, W.Va. 

M lriinsvillo, Va 

M iryvillc, Mo 

r 

r 


Modlord, orog- - 
Memphis, Tenn. 


Building. 


Post office 

....do 

....do 

Post office and courthouse. . . , 

Post office.... 

— do 

....do 

Post office and courthouse 

Post office 

— do 

....do 

....do 

do 

...do 

Post office and courthouse . . . , 

Post office 

....do 

do 

Post office and courthouse 

Post office 

do 

Marine hospital 

Tost office 

Post office and couri house . . . 

Post office 

Customhouse and post office . 

Post office 

Post office, courthouse, etc. . . 

Post office 

do 

do 

do 

do 

Post offico and courthouse . . . 

Post office 

do 

do 

do 

do 

Courthouse and post office . . . 

Postoffice 

do 

do 

do 1 

do 

do 

do 

do 

do 

do 

do 

do 

do 

.. ..do 

do 

do 

do 


ice and courthouse. 

ICO 


Repairs 
and pres- 
ervation 
of public 
buildings. 


$52. 25 
.60 
130.25 
84.90 
23. 40 


237.56 
973. 75 


Mechan- 
ical equip- 
ment for 
public 
buildings. 


S21.5S 

111.75 

454.65 

10.75 


2,535.65 
5.84 
56. 15 
16.50 
56. 15 
13.75 
120. 00 
9S.95 
1,911.40 
■51.00 
5, 0S4. 58 
467.54 
241.25 
14.80 
3S3.S1 


19S.3S 
529. 10 
24.55 
5. 50 
49. 15 


Vaults 

and 

safes for 
public 
buildings. 


$1,008.88 


70.92 | 




270. 75 
S.96 

27.35 
18. 55 

050.76 
S. 05 

l,SaS. IS 

523. 51 

554. 51 
3 15 93 

49.83 


20*. 30 
1,858.85 , 

2,056.34 1 

28.50 
566.30 ! 
33.05 
235.01 | 

517. 75 

iS0. 64 

254.00 , 

31. 55 

8S.45 . 

95.69 1 

500 00 

123.00 

11.07 1 

30.35 

23.00 , 

05.00 

1,319.10 
24.98 .. 

251.84 

1S1. 25 

023. GO 


99. 85 i 
32.56 
5.00 


13. 75 


183. 35 
14.00 . 
248. 25 ! 


4.75 
10. 75 
536. 20 
176.45 
4,532. 23 


Do 

Menomiuoe, Mich 

Monomonio, Wis 

Meriden, Conn 

Meridian, Miss 


Post ollico and courthouse 

Customhouse, courthouse, and post 
office. 

Marine hospital 

PostotUco 

do 

. ...do 

Post office and courthouse 


109. IS 
492. 82 
24.75 
.50 
11.50 
40. 00 
15 00 j. 

2.00 | 
30 00 | 
109.00 1 
175.39 i 
141.63 1 
13 SO , 
106.05 | 
82. 05 . 


53. GO 
21.80 
2.50 
21.95 
44.53 , 
13. 12 | 
20.75 i 
253.75 1 
49.90 1 
14S.S6 ; 

1,519.28 
1S3.60 . 


IS. 50 I 


59.22 

.35 


9 60 I 
10.10 
27. 25 I 
17.93 
32.60 I 
51.15 | 
11.45 . 

364. 36 | 
4 ' 


120.00 


.73 


16.30 


70.25 


.SO 


1,040.67 


.30 


.52 

3.00 


737.00 


2.60 


17.00 

20.45 


23. 25 


1, 677 61 

201.67 I 
975.70 1 

S91. 24 

267. 24 
341. 52 

7. 39 

2. 25 

129 15 1 

25. 70 


521 20 i 

1,779. 72 

.25 

2, 285 81 i 

97.85 

11. ss 



464 REPORT OE THE SUPERVISING ARCHITECT. 

Statement of expenditures from the Jollowing -named appropriations , July 1 . lull, to 

June SO , 191#— Continued. 




Repan s 

Meehan- 

Vudi 



and pro 1 -- 

ical equip- 

and 

Local Lon. 

Building. 

erval ion 

merit foi 

lies f >r 



of public 

pul die 

public 



building". 

buildings. 

building; 



?227. 33 

827. fit 


Miami, 'Fla 

Post office, courthouse, and custom- 

2, 002. 10 

895. 54 

81,798.13 


house. 





Post office 

o.24 

29. 00 



do 

21.00 





8. 92 



Dn 

Post office , 

7. 07 

45. 90 

1,298.85 

Mirlrtlnf-.mvn, N Y 


23. 19 

77. 00 





17. 35 


Milfisr.it.y Mont. . 

. ...do 

9S. 70 

IDS. 87 

1. 32 

Milford, Del 


129. 45 

15. 50 



. . .do 

189. 35 

17.19 




83. 50 





8. 45 

02. 67 


Do 

Post office, courthouse, and custom- 

5, 124. 09 

5, 80S. 42 

273. OO 


house. 






.25 


1,03(1. 05 



0. 00 

101. 73 



do 

8, 135. 90 

2, 240. 30 


Do 

Federal office building and custom- 

3i 345. 90 

299. 09 



house. 




Post, office and courthouse 

53. GO 

199. 05 




333. 85 

283. 02 


Mitcheif/S. Dak 


50. 75 

S. 70 





0. 50 


Mobile, Ala .. . 


7 . 66 

37. 25 


Do. 

Marine hospital 

3, 235. 00 

37. CO 


Do 

Post office and customhouse 

' 203. 15 

171.55 

287. 92 

Do 

Quarantine station 

212. 80 

080. 33 




020. 79 



Moline, ill 

Post office. / 

175. 13 

109. 20 


Mon month, 111 


33. 75 

9. 48 


Monroe, La 

Courthouse and post office 

24. 05 

203. 1 1 

09. 12 

Monroe.* Mich 



4.00 


Montgomery, Ala 

Post office, courthouse, etc 



i 3, 254. 37 

1 190.51 

409. 00 

Montpelier /V t 

do - 

1,400.41 

11.01 


Moorhead, Minn 

Post office 

98. 60 

51.01 


Morgantown, W. Va 

do 

170. 05 

33. 25 

. 50 

Morristown, N. J 

do 

09. 30 

195. 21 


Morristown, Tenn 

do 

1.57 

25. 80 


MoundsviUc, W. Va 

. . do 

7.27 

0. IS 


Mount Clemens, Mich 

. . do 

31.50 

34. 44 


Mount Sterling, Ky 

do 

1 41. 70 


Mount Vernon, 111 

do 

18. 40 

.75 


Mount Vernon, N. Y 

do 

4. 70 

32. 25 


Muncie, Ind 

do 

732. 75 

30. 60 


Murfreesboro, Tonn 

do 

1,080.25 

107. 50 

i.oo 

Murphvsboro, 111 


722. 95 

2. 17 


Muscatine, Iowa 

do 

14. 13 

109. 84 


Muskegon, Mich 

Post office and customhouse 


4M.0O 

Muskogee, Okla 

Post office and courthouse 

7, 408. 71 

287. 74 

Narragansett Pier, R. I 

Post office 

2.50 


Nashua, N. H 

do 

30. 7(> 

73. 85 


Nashvillo, Tenn 

Post office and customhouse 

279.50 

231 35 


Natchez, Miss 

Post office 

07. 10 

50.90 

Natchitoches, La 

do 

0 00 

8-10. 85 

Naugatuck, Conn 

do 

28.02 

5. 05 


Navasota, Tex 

do 


109 00 


Nebraska City, Nobr 

Post office and courthouse 

22.25 

12. 9S 


Neonah, Wis 

Post office 

1 , ' 26 i.(>s 

Nevada, Mo 

do 

23 25 

31 40 

Now Albany, Ind 

do 

70.32 

32. 80 


Newark, N. j 

Post office nnd customhouse 

3,972 58 

7 47S 51 

16 00 

Newark, N. Y 

Post office 

202.74 

80.42 

Newark, Ohio 

do 

981.79 

New Bedford, Mass 

Customhouse and post oflice 

95 37 

9.77 

Do 

Customhouse and post office (new). 

42 84 

82. SO 


Do 

Post office (old) j 

132.03 

7 70 


Newbern, N. C 

Post office, courthouse, and custom- 

35.' 09 

2,598*79 



house. 


Newberry, S. C 

Post office 


7.25 


Now Braunfels, Tex 

do 

22.04 

18 55 


New Brighton, Pa 

do 

15.50 

75.29 


New Britain, Conn 

do 

13! 25 

20.49 


New Brunswick, N. J 

do 

708.85 

125. 20 

407.29 

Newburgh, N. Y 

do 

11.50 

3 310 00 

Newcastle, Ind 

do 

5 00 

Uj OlUi uv 

18 40 


New Castle, Pa 

do 

1,457! 00 

97! 55 

16.50 



REPORT OF THE SUPERVISING ARCHITECT. 


465 


•Statement oj expenditures from the following-named appropriations, July 1, 1917, to 

June 80, 1918 — Continued. 


Repairs Meehan- Vaults' 

and pres- ical equip- and 
ervation ment for i safes for 

of public pul lie j public 
buildings, buildings. I building* 


New Haven, Conn n. Post office and customhouse i 

New Iberia, La Post office 

New London, Conn Customhouse and post office I 

Do Post office 

Newnan, Ga do | 

New Orleans, La Customhouse 

Do : . . Marme hospital t 

Do Mint 

Do Post office and courthouse 

Do Quarantine warehouse 

Newport, Ark Post office 

Newport, Ky do 

Newport, Vt Courthouse, post office, and custom- 

house. 

Newport Nows, Va Customhouse and post office 

Now Rochelle, N. Y Post office 

Newton, Kans dp 

Now Ulm, Mmn do 

N e w Y ork , N . Y Appraisers 

Do Assay office 

Do Barge office 

Do. . Courthouse and post office 

Do"".! Customhouse 

Do Marine hospital , Stapleton 

Do Post office 

Do , Sub treasury 

Niagara Falls, N. Y Post office 

Niles, Mich do ------ 

Nome, Alaska Customhouse buildings 

Norfolk, Ncbr Post office 

Norfolk, Va Post office and courthouse 

Do Customhouse 

N orris! own, Pa Post office 

North Adams, Mass do 

Northampton, Mass do 

North Attleboro, Mass do - 

North Platte, Nobr Post office and courthouse 

North Tonawanda, N . Y Post office • - 

North Yakima, Wash Post offico and courthouse 

Norton, Va Post offico 

Oakland! Cal Post offico and customhouse 

Oak Park, 111 Post office. .. 

Ocala, Fla Post offico and courthouse 

Oconto, Wis Post offico 

Oolw om , Iowa do . -*--*:* 

Ogdon, Utah Post office and courthouse 

Oj,!, . 1 N.Y Customhouse and post office 

oil'. r Post office - 

Oklahoma City, Okla Post offico and courthouse 

Oldtown, Me Post office 

Olonri, N. Y <}o 

( iinahli^Nolir?!! !.’!.*! I I .’ Post office" courthouse, and custom- 
house 

< > neon t a, N V Post^offioo 

OiIolou^isVui".!!!! !!!!!!!!!!! Courthouse and post office 

(Mange, N J Post-office 

Ornngohuig, S. 0 do 

Orlando, Fla ,-*do 

: ::::::: : : : : :: 

Oswego, N.Y Post ofiiee 

Ottawa, 111 do ”!!!!!!!! 

! ! ilumwa^ ’ISwa- omw and excuse::: ::::::: 
Owntnnna, Mmn ;;; [on, “See and courthiuso'.'.:: ! ! ! ! . 

J . ... Courthouse and postoffice 

( ... Post offico 

I do 

'■ do 

] do 

m I do 


$820.88 ! 

$16.33 

10.50 


1.40 .. 


12.69 I 
12.25 !.. 

14.64 

362.31 1 
2,427.98 ... 

116.25 

7.50 

2, 537. 75 

129.56 


3.87 ! 
121.15 ; 
IS. 15 
1G.50 
14,147.85 
2,591.05 
3,114.39 I 
8, COS. 90 
12,374.00 
IS, 780. 78 
14,784.96 ’ 
4,452.48 I 
114.57 
7.05 
S.50 
419.75 
1,518 47 
1,9S4.33 
1,49S 43 
1,S30.90 
50.75 
7.30 
53.30 
LblG.20 
3.25 


48.56 | 

1.20 

107.25 

4. SO 

35 45 I. 


56S.35 , 

35.46 

845.49 

27.00 

633.57 ! 

2S7.00 

,845.90 , 

43.00 

,330.94 

1,080.10 

,590.01 . 


,262.10 

418.98 

65G.03 

1,018.15 


2,601.12 
4G3 45 
751.84 

30.00 

2.00 .. 

16.25 .. 
253.00 
497.31 
35.30 . 
62.04 
314.70 
14.50 
675 00 
874. 18 

190 14 

10.00 - 
3, GOG. 25 

65.70 

3.20 


121.00 

11.48 «. 
3.S2 ! . 
63 50 '■ 

511.55 
1,358.67 

10.75 

174. 55 
136.53 

.60 
160.30 
IS. 00 
279.15 
62.00 
737.62 
1,394.90 
53.05 
9.50 
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Statement of expenditures from the follouing-named appropriations , July 1, 1917 , to 

June SO, 1918 — Continued. 


Location. 


Building. 


Repairs 
and pres- 
ervation 
of public 
buildings. 


Mechan- 
ical equip- 
ment for 
public 
buildings. 


Vaults 

and 

safes for 
public 
buildings. 


Paragould, Ark. 

Paris, 111 

Paris, Ky 

Paris, Tenn 

Paris, Tex 

Parkersburg, W. Va. . . 

Parsons, Kans 

Pasadena, Cal 

Paterson, N J 

Pawtucket, R. I 

Peekskill, N. Y 

Pekin, 111 

Pendleton, Oreg 

Penn Yan, N. Y 

Pensacola, Fla 

Do 

Peoria, 111 

Perry, Iowa 

Perry,. Okla 

Perth Amboy, N. J. . . 

Peru, Ind 

Petersburg, Va 

Petoskey, Mich 

Philadelphia, Pa 

Do 

Do 

Do 

Do 

Phoenix, Ariz 

Pierre, S. Dak 

Pine Bluff. Ark 

Piqua, Ohio 

Pittsburg, Kans 

Pittsburgh, Pa 

Do 

Pittsfield, Mass 

Plainfield, N J 

Plattsburg, N Y 

Plattsmouth, Nebr 

Plymouth, Mass 

Pocatello, Idaho 

Point Pleasant, W. Va. 

Pontiac, 111 

Pontiac, Mich 

Poplar Bluff, Mo 

Port Huron, Mich 

Port Jervis, N.Y 

Portland, Ind 

Portland, Me 

Do 

Do 

Do 

Do 

Portland, Oreg 

Do 

Portsmouth, N. H 

Portsmouth, Ohio 

Portsmouth, Va 

Port Townsend, Wash. 

Do 

Do 

Pottstown, Pa 

Pottsville, Pa 

Poughkeepsie, N. Y — 

Prescott, Ark 

Princeton, 111 

P— « !■ ’ 

Pr: I : I 

Do 


Provo, Utah 

Pueblo, Colo 

Pulaski, Tenn 

Punxsulawney, Pa. 

Quincy, III 

Quincy, Mass 

Quitman, Ga 

Racine, Wis 


Post office 

do 

Post office and courthouse 

Post office...: 

Post office and courthouse 

do 

Post office 

do 

do 

do 

do 

do 

do 

do 

Post office and courthouse 

Quarantine station 

Post office and courthouse 

Post office 

do 

Post office and customhouse 

Post office 

Post office and customhouse 

Post office 

Appraisers' stores 

Customhouse 

Marine hospital 

Post office and courthouse 

United States mint 

Post office and courthouse 

do 

Post office - 

do 

.do 

Post office and courthouse 

Marine hospital 

Post office 

do 

Customhouse and post office 

Post office 

do 

Post office and courthouse 

Post office 

do 

do 

do 

Customhouse and post office 

Post office 

do 

Courthouse 

Post office and courthouse 

Customhouse 

Marine hospital 

Quarantine station 

Customhouse 

Post office and courthouse (old). . . . 

Customhouse and post office 

Post office and courthouse 

Post office and customhouse 

Customhouse and post office 

Marine hospital 

Quarantine station 

Post office 

. ..do 

do 

do 

do 


C' o' - 1 ’ ' o'^e 

P' o r- 1 - >i * ■ custom- 
house 

Post office 

do 

do 

do 

Post office and court house 

Post office and customhouse 

Post office ! 

Customhouse and post office 


65.00 

2 43 

a/, ou 
2.50 


16 21 

il6 16 


2.64 

59. 05 
1,223 26 
12 84 


2.42 


31.85 

25.02 

$385 10 

795.38 

72. 95 

6. 63 

357.03 

115 60 


371 50 

64 01 

2 30 

117. 25 

31.50 

196 76 

7. 90 

123. 12 


40 24 



1,852 65 

154.01 

.20 

4,855. 15 

283.00 


1,210. 40 

110 25 

177. 60 

26 45 

29. 60 


19 20 

13.10 


22. 37 

69. 80 


23.25 

19 56 

50. 63 

32-1. 93 

56 00 

8 85 

34. 80 



1,189 51 

1,304 SI 


96 02 

312. 45 

62.50 

7 8"> 

39 SO 


3,637. 29 

5,891.29 

490 05 

76 88 

235. 26 

72.00 

356 67 

371. 11 


23 90 

1,910. 10 


15.80 

331.05 


16 10 

48 37 

2.20 

5 15 

313.57 


5,415.53 

467.40 

53.39 

3, 420 30 

82. 88 


1,466 52 

15 12 

485. 05 

6 05 

25. 75 


2,036 82 

52.90 

16 50 

250.15 

3 35 


5.00 

10 75 

i. 33 

70 00 

1.75 


11.50 



160 14 

13 78 


58 00 

66 32 
35. 10 



174 25 


15 77 

23 55 


.90 

35 05 


28S. 70 

1,565, 73 


1,018 28 

451 95 

392. 40 

20 00 

60 34 


4, 136 06 

11,010 01 



1 75 


154 86 

702 28 


2, 510. 05 

380 16 

28 50 

81 1 87 

414 30 

12 5ft 


70 75 

. 93 

”410 4*1 

537 It 


15 65 

66 95 

20 

5, 195 45 

1,747 SO 


2.00 




971 03 
40 25 

715 25* 

275. 57 
335 89 

7 50 



*‘7*15 


80 00 

73 


803.00 

187. 00 

2.42 

2,646 46 

1,462 68 

480 23 

124 35 

141 20 


4,045 70 

136. 69 

.25 

.33 

2. i2 


870. 83 

41 05 


135.00 

14.00 



.25 


33.05 

1,031. #) 

W 




